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Changes  in  instructions  for  north  side  made  after  consultation  with  Mr.  Milli- 

ken's  department 13 

Committee  of  engineers  and  erecting  department  prepared  instructions,  an  un- 
usual proceeding 13 

Erection  plans  informally  passed  on  by  Mr.  Cooper  and  staff  fullv  competent..  14 

Daily  renorts  of  progress  of  work 14 

(Recalled) 15 

Power  to  dismiss  Mr.  Tenser,  Mr.  Cudworth  or  Mr.  Birks 15 

Mr.  Cooper's  power  to  stop  the  work 16 

Erection  blue  prints  did  not  affect  any  plan  approved  by  Mr.  Cooper 17 

Mr.  Cooper's  power  to  alter  specifications 17 
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Deans,  John  Sterling — Con. 

Mr.  Ko9.t&'e  auUiority. 18 

Method  of  oommnnioating  changes  in  specifications 18 

Becords  of  Mr.  Yenser  and  Mr.  Birks 18,  19 

Unnsual  harmony  among  staff  on  bridge; 19 

Inspection  could  be  made  at  any  stage  of  constmction 20 

Inspection  of  materials  made  away  from  Phoenixville 21 

Duty  of  any  one  seeing  defects  to  report  them 21 

Whole  bridge  under  close  observation 21 

Decision  in  case  of  defect  being  found 21 

Mr.  Hudson  probably  on  duty  when  chord  A-9  was  repaired 156 

(Interjection  in  Milliken's  evidence.) 
Phoenix  Bridge  Co.  not  urged  to  extreme  limit  by  Quebec  Bridge    Co.    to    push 

work  this  eeason 181 

Supplementary  statement 319 

Methods  adopted  in  designing  and  erection 319 

Preliminary  study 319 

Shop  details 319 

False  work 320 

Travellers 820 

Power — electric 320 

Erection  appliances 320 

Storage  yards • 321 

Erection  programme 321 

Special  features 321 

Field  organization 321 

(Interjection  in  Cudworth's  evidence)  care  taken  in  setting  shoes 300 

(Recalled) 306 

Erection  plant  designed  by  engineering  and  erection  department  Phoenix  Bridge 

Company 306 

Men  in  principal  charge — 

Chief  Engineer,  Mr.  Deans 307 

Computing  Department,  Mr.  Szlapka  and  Mr.  Hudson 307 

Erection  Department,  Mr.  Milliken  and  Mr.  Trotter 307 

Engineer,  Mr.  Birks 307 

Plan  approved  by  witness 307 

Mr.  Wickiser  general  foreman  en  falsework 307 

Mr.  Cudworth,  representative  of  engineering  department 307 

Mr.  Hudson  on  ground  during  erection  of  main  traveller 607 

Design  contemplated  facility  of  erection  and  safety 307 

M  r.  Pcheidl  assisted  Mr.  Szlapka 308 

Mr.  Birks  substituted  for  Mr.  Hudson  on  work 309 

Qualification  of  Mr.  Birks 309 

Had  every  confidence  in  staff 309 

Telephonic  communication  between  Bridge  and  Phoenixville 310 

First  serious  report  about  trouble  with  chords  received  on  morning  of  accident..  310 
Report  from  Mr.  Birks,  August  6,  that  centre  ribs    did    not    line    in    connection 

between  7-L  and  8-L  cantilever  arm 310 

Correspondence  with  Mr.  Cooper,  but  matter  not  finally  settled 310 

Letter  received  on  August  29  from  Mr.  Yenser  inclosing  one  from  Mr.  Birks  re- 
ferring to  chords  9-R  and  8-R 310 

Consultation  with  Messrs.  Szlapka,  Reeves,  Edwards 312 

Concluded  that  there  was  no  immediate  or  possible  ultimate  danger 312 

Field  so  advised  by  telephone 312 

Conversation  between  Mr.  Deans  and  Mr.  Birks  by  telephone 312 

'  There  has  been  no  further  movement  in  chords  ' 312 

Mr.  Birks  thought  bend  had  been  in  chord  at  time  of  erection 312 

'We  have  moved  traveller  and  gone  on  with  erection' 312 

R^)orted  to  Mr.  Hoare 312 

Mr.  Birks  instr ••cted  to  watch  the  chord 312 

Believes  Mr.  Birks  justified   in   his  conclusion  that  chord  had  some  bend  when 

erected .*. 312 

Considerations  which  weighed  in  instructing  Mr.  Birks  and  Mr.  Yenser 313 

Deferred  final  action  pending  conference  with   Mr.  Cooper  and  Mr.   McLure 313 

Last  reports  previous  to  letter  of  August  28,  received  on  August  23  and  24,  indi- 
cated bridge  was  behaving  as  expected 313 

Arrival  of  Mr.  McLure  in  Phoenixville 3U 

Conversation  between  Mr.  Deans,  Mr.  Szlapka,  Mr.  Milliken  and  Mr.  McLure..  314 

Mr.  McLure  mentions  receipt  of  message  from  Mr.  Birks 314 

Discussion  deferred  pending  receipt  of  Mr.  Birk's  letter  referred  to  in  message..  314 

Mr.  McLure  left  ofiBce  about  5.30  and  news  of  wreck  was  received  at  7.10 314 

No  ccmmunication  from  Mr.  Cooper  to  the  Phoenix  Bridge  Co.  since  accident 315 

Mr.  Birks  blue  print  erection  notes  (Exhibit  60) 315 

Vefects — 

Duty  of  any  one  noticing,  to  report  (Deans) 21 

None  observed  while  checking  men  four  times  daily  at  work  on  bridge  (Huot)..  78 
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Defects — Con. 

Bend  in  9  chord  cantilever  arm,  Quebec  side  (E.  Jajeunesse) ^^ 

Inside  webs  lower  chord  sixth  joint  cantilever  arm  turninR  (McCumb^r) 131 

Blue,  an  Indian,  stated  large  lower  chord  on  Quebec  side  strained  (D.  Lefebvre).  137 

Springiness  of  bridge  the  last  day  (Hall) 103 

Bulge  in  lower  chord,  panel  8,  cantilever  arm   (Haley) 107 

Bulge  in  splice  9,  cantilever  arm  (Haley) 107 

Bulges  observed  by  Haley  marked  A,  B  and  C  on  Exhibit  27-B 119 

First  information  of,  received  by  Mr.  Milliken  in  letter  from  Mr.  Tenser.  Aug. 

29  (Milliken) 172 

Patch  put  on  angle  web  of  main  post  last  summer  (Beauvais) 204 

Bends  in  A-9-L  anchor  arm  and  8  and  9-R  cantilever  arm   (McLure) 257 

Defects  in  chord  9,  anchor  arm,  and  8  and  9  cantilever  arm  called  to  Mr.  Hoare's 

attention  August  27   (Hoare) 275 

Latticing  on  chord  A-9-L  anchor  arm  slightly  strained  (Hoare) 278 

Repair  of  splice  between  chords  7  and  8,  west    truss     of   south    cantilever    arm 

(Hoare) 280 

Dish  in  top  section  of  main  section  post 281 

Slight  distortions  at  splice  between  8  and  9  reported  by  Mr.  Birks  (Hoare) 282 

Record  of  defects  observed   by  Mr.  Kinloch  during  construction    (Kinloch) 214 

Masonry  not  dressed  true  for  pedestals 214 

Warp  in  Quebec  shoe 214 

Bend  in  chords  1,  2  and  3  of  anchor  arm,  Quebec  side 214 

Parts  inaccessible  to  paint 215 

Chord  A-9-L  repaired  in  yard 216 

Other  chords  with  bends  same  as  1,  2  and  3 217 

Paint  not  dry  when  surfaces  riveted 219 

Cracked  angle  in  centre  post  section  C-P.  6-R 221 

Top  sections  C-P.  1-R  and  C-P.  1-L  slightly  dished 222 

Slight  error  in  detail  in  one  of  top  longitudinal  struts 222 

Compression  of  angles  between  P-50  and  centre  post  indicated    by    crinkling    of/' 

paint 224 

Crack  in  plate  connecting  lateral  plate  and  truss  floor  beam  gussets  to  post  P-4-R.  225 

Record  of  defects  found  by  Mr.  Kinloch  immediately  prior  to  collapse  (Kinloch)..  226 

Buckling  of  field  splices  of  east  centre  rib,  chords  7  and  8,  cantilever  arm 226 

Curve  of  splice  between    chords    8-R    and    9-R    cantilever    arm    observed    about 

August  20 227 

Increased  curvature  in  chord  8-R 230 

Bend  in  chord  A-9-L  anchor  arm 231 

Bend  in  cross  strut  at  foot  of  P-4  post 236 

Lacing  of  chord  A-9-L  strained 237 

Loose  rivet  in  second  tie  angle  from  cover  plate  over  splice    8    and    9    and    west 

centre  rib 237 

«        Bend  at  splice  of  chords  9-L  and  10-L  anchor  arm 247 

Ribs  did  not  match  at  foot  of  chord  10-L  anchor  arm  and  had  to  be  jacked  over.  247 

Slight  error  in  punching  on  main  diagonal,  Montreal  side 249 

Record  cf  shop  errors  found  on  field  by  Mr.  McLure  during  erection  (McLure)..  249 
Batten  plates  on  dummy  chords  A-OO-R  and  L  at    connection    to    top    of    post 

P-l-RrL  interfered  with  chords  and  had  to  be  cut  off 250 

At  connection  of  diagonal  A-T-4  with    top    chord    of    trucks    floor    beam    A-F-B-8 

anchor  arm,  7  holes  on  each  side  of  diagonal  did  not  match  floor  beams 250 

In  connection  between  S-V-5-L  on  top  of  hanger  A-U-T-5-Z-L    anchor    arm,    two 

horizontal  rows  of  holes  did  not  match 250 

Slight  dish  on  top  centre  post  section  C-P-l-R  and  L 250 

Top  cover  plates  over  centre  posts  C-P-R  and  L  connecting  top  laterals  on  canti- 
lever arm  did  not  fit  connecting  angles  in  post  sections 251 

Warp  in  base  plate  of  each  shoe 251 

In  bottom  transverse  strut  belonging  to  trues  4-B-F-B-9  of  cantilever  arm,  end  of 

connection  plates  had  to  be  chipped 251 

On  end  post  of  cantilever  arm,  plate  lapping  over  chord  extended  too  far  and 

had  to  be  chipped 251 

In  tops  of  end  posts  on  cantilever  arm,  outstanding  legs  of  four  vertical  stiffener 

angles  had  to  be  chipped  to.admit  connecting  link 251 

Crack  in  finished  plate  for  bottom  strut  of  truss  floor  beam  F-B-8  at  foot  of  post 

P-4,  «)uth  anchor  arm 252 

Outstanding  leg  of  third  lattice  angle  from  top  bend  on  transverse  diagonal  671-T- 

71,  soufli  cantilever  arm  cracked 252 

Bend  of  plates  between  centre  post  and  S-P-5 252 

Deformation  in  compression  members  in  advance  of  erection 253 

Bend  in  splice  between  chords  7  end  8,  cantilever  arm 255 

Failure  to  line  at  splice  between  chords  8  and  9-L 255 

Several  errors  in  lining  on  anchor  and  cantilever  arms 255 

Douglas,  Robert  C, —                                                        ,  r^       i  om 

Bridge  Engineer,   Department  of  Railways  and  Canals 332 

Went  over  specifications  with  Mr.  Hoare 3.^ 

Not  officially  referred  to  him 333 


ANALYTICAL  INDEX,  QUEBEC  AND  OTTAWA  SITTINGS  Xi 

SESSIONAL  PAPER  No.  154 

Paob. 
Douglas,  Robert  C— Con. 

Approval  not  giY€a  on  advice  from  him 333 

Specification  for  tenders  and  not  for  construction 333 

Instructed  to  examine  substructure 333 

Ck>nsidered  Quebec  Bridge  merely  as  a  subsidized  bridge 333 

Amendments  of  Mr.  Cooper  to  specification  of  1898 334 

Report  dated  July  9,  1903,  upon  proposed  amendment 334 

Objection  to  changes ; 335 

Original  contract  governed 335 

Too  important  to  be  left  to  judgment  of  Mr.  Cooper 335 

Consulting  engineers 336 

Correspondence  with  Mr.  Hoare  and    Mr.    Wolfal,    Chief    Engineer,    American 

Bridge  Co 336 

Personal  letter  from  Mr.  Hoare,  June  15,  1903 837 

Amendments  agreed  upon  by  Mr.  Cooper  and  Mr.  Schreiber  without  consultation 

with  Mr.  Douglas '....  337 

Examination  of  detailed  plans 337 

Order  in  Council,  August  15,  1903.  approving  change  in  live  loading 338 

Notes  made  in  1903  with  regard  to  large  span  bridges  (Exhibit  67) 340 

Method  of  examining  plans 341 

Plans  correct  and  well  drawn 341 

Mr.  Schreiber  takes  the  responsibility 342 

Appointment  of  resident  engineer   not  proposed 342 

Only  visited  bridge  during  work  on  substruicture 343 

Regular  procedure  in  regard  to  subsidy  bridges  followed 343 

Edwards,  E,  L. — 

Inspector  materials  at  mills  and  shops  for  Quebec  Bridge  Co.   (testimony) 138 

Appointed  May  1904,  by  Mr.  Cooper  with  consent  of  Mr.  Hoare 138 

Instructions  given  verbally 138 

Specifications  used  in  inspection  were  Quebec  Bridge  Company's,  Mr.  Cooper's 

of  1904,  and  certain  extra  tests 139 

These  specifications  received  from  Phoenix  Bridge  Company 139 

Special  tests  of  eye  bars  incorporated  by  Mr.  Cooper  in  article  (proceedings  Am. 
Soc.  Civil  Engineers,  1906,  Vol.  XXXII.,  No.  1,  page  14). 

Reports  of  tests  of  material   (Exhibit  28) 140 

Record  and  experience 140 

Little  unfabricated  material  needed  to  be  rejected  by  him ...  ^ 141 

Inspection  of  fabrication  continuous  at  shop 142 

Some  members  sent  back  from  finishing  department 142 

Chief  complaint  from  field  referred  to  painting 142 

Method  of  checking  shipments 142 

Number  of  tapes  rejected 143 

Unusual  pains  taken  with  loading 143 

Instructions  from  Mr.  Hoare  and  Mr.  CJooper  re  standard  of  inspection 144 

Change  in  eye  bar  specifications 144 

Edwards,  E.  L,  (Reference  to)— 

Description  of  duties  (Hoare) 59 

Esmond,  Michael,  boatman  (testimony)— 

Between  10th  and  11th  panel  of  caisson  time  of  accident 90 

i>escription  of  collapse 91 

Main  traveller  fell  straight  out 91 

Erection  Appliances  (Deans) 320 

Special  features  in  connection  with  (Deans) 321 

Erection  plans — 

Prepared  by  Phoenix  Bridge  Co.  and  perhaps  submitted  to  Mr.  Cooper  (Hoare).  61 

Supplied  to  Quebec  Bridge  Co.  by  Phoenix  Bridge  Co.  (Hoare) 61 

Eye  Bars — 

Article  by  Mr.  Cooper  on  special   tests    (Proc.   Am.   Soc.   Civil   Engineers.   1906, 

Vol.  XXXII.,  No.  1,  page  14). 

Change  in  low  limit  from  60,000  to  62,C00  pounds  (Edwards) 144 

False  Work—i 

Special  features  of  (Deans) 320 

FieUl  Organization  (Deans) 321 

Failure — 

Belief  that  it  took  place  in  bottom  chord  (McLure) 274 

Likely  first  in  chord  9-L  or  9-R  (MicLure) 274 

Oingras,  Amid — 

Message  boy  (testimony) 167 

Near  office  at  time  of  accident 167 

Had  heard  bridge  was  going  to  fall 107 

Had  /jeen  nothing  dangerous 167 
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Haley,  D.  B.— 

Bridge  worker  (testimony) 105 

On  end  of  jib  of  traveller  oyer  4th  panel,  cantilever  arm,  time  of  accident 105 

Suggestion  that  cantilever  arm  fell  off  and  anchor  arm  fell  afterwards.^ 106 

Bnlge  at  splice  9,  cantilever  arm 107 

Condition  of  joints,  cover  plates,  &c % 110 

Measured  variations  with  Mr.  Ward  and  Mr.  Cook Ill 

(Recalled) 119 

Mr.  Yenser  afraid  of  bridge 125 

Ordinary  care  used  in  erection  and  appliances  good ._, 126 

Mr.  Yenser  not  in  supreme  charge 126 

Yeneer  moved  traveller  against  his  own  judgment 127 

Report  of  conversation  between  Yenser  and  Birks  re  traveller 127 

Removal  of  traveller  slow  owing  to  shortage  of  men  and  bad  weather 127 

Reasons  for  shortage  of  men 128 

Strike  on  work  August  8 '. 128 

No  question  of  safety  involved 128 

Statement  by  Yenser  that  his  life  was  in  danger  as  well  as  others 129 

Hall,  Ingwall,  bridge  erector  (testimony) — 

Working  on  top  of  main  traveller  time  of  accident 99 

Traveller  being  taken  down , 100 

Main  traveller  resting  on  bottom  chords  of  bridge 101 

Description  of  accident 101 

Bridge  fell  as  if  tipping  on  an  axle 102 

Saw  no  defects  personafly 102 

Springiness  of  bridge  the  last  day 103 

Hoare,  Edward  A. — 

Chief  tncineer,  Quebec  Bridge  Co.  (testimony) 49 

Appointed  by  directors  Quebec  Bridge  Co 49 

Employed  on  first  surveys  in  1898 49 

Agreement,  1900,  for  services  until  completion  of  work 49 

Record  and  experience 50 

Powers  and  duties  as  Chief  Engineer,  Quebec  Bridge  Co 51 

Tenders  received  for  building  bridge 52 

Change  in  specifications  from  1,600  to  1,800  ft.  span 53 

Understanding  that  limited  modifications  in  specifications  would  be   made  after 

contract  signed 54 

Amendment^  to  specifications  prepared  by  Mr.  Cooper -55 

Conferences  with  Mr.  Cooper 56 

Specifications  as  amended  by  Mr.  Cooper  final 56 

Contract  June  19, 1903,  between  the  two  companies  defined  his  powers  (Exhibit  16>.  57 

Appointment  of  Mr.  McLure 58 

Mr.  McLure's  duties  (Exhibit  22) 58,59 

Duties  of  inspectors  of  mill  and  shop  work 59 

Importance  of  inspection  in  storage  yard 60 

Metal  inspected  both  at  yard  and  bridge 60 

Dimensions  of  members  checked  by  Mr.  Birks  and  Mr.  McLure  on  cers 60 

Mr.  Kinloch  responsible  to  Mr.  Hoare 60 

Mr.  Kinloch's  duties  chiefly  detail  work -   61 

Relations  between  Mr.  Kinloch  and  Mr.  McLure 61 

Powers  and  duties  of  Mr.  Kinloch 62 

Authority  to  stop  work  not  conferred  on  him  by  contract 63 

(Recalled) 64 

Authority  to  stop  work,  previous  statement  qualified 64 

Field  diary  kept  by  Mr.  McLure 64 

Personal  visits  to  bridge 64 

Proportion  of  his  time  devoted  to  Quebec  Bridge 64 

Metnod  of  making  inspections 65 

Final  and  most  important  inspection  on  bridge  itself 66 

Respective  authority  of  Mr.  Cooper  and  Mr.    Hoare    and    Phanix    Bridge   'Co/s 

engineers 66 

Modifications  in  specifications,  effect  on  cost 66 

Final  responsibility  for  original  specifications  rested  with  him 67 

Mr.  Cooper  absolute  authority  on^  modifications 67 

Preparation  and  approval  of  plane  of  bridge 68 

Specifications  based  on  standards 68 

Mr.  Cooper's  decision  re  inspection  of  material  final 69 

Phcenix  Bridge  Co.  primarily  responsible  for  erection 69 

Erection  plans  submitted  to  Mr.  Cooper..    ..;... •: ;  *;**;*    •*•:•/  ^^ 

Quebec  Bridge  Co.  took  ground  that  responsibility  for  erection  methods  lay  with 

Phoenix  Bridge  Co 70 

Reasons  for  appointing  Mr.  McLure • 72 

No  claim  to  be  expert  on  bridge  construction  as  apeoiaity 73 
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Uoare,  Edward  .4.— Con. 

No  recommendation  m«de  for  appointment  of    bridge    specialist    to    remain    on 

ground 73 

Phoenix  Co.  authorized  to  use  Mr.  Cooper  in  any  way 73 

Mr.  Cooper's  visits  to  bridge *   73 

Quebec  Co.  relied  for  protection  on  engineer  resident  in  New  York 73 

Personal  interviews  with  Mr.  Cooper 73 

(Recalled) 78 

Considered  reply  to  question  of  need  of  specially  qualified  resident  engineer 78 

(Recalled) 117 

Considered  reply  to  question  re  personal  visits  to  bridge 117 

Record  and  experience. 118 

(Recalled) , 184 

Certified  copies  of  plans  of  bridges  put  in  as  Exhibit  33- A,  33-B,  33-C  and  33-D..  184 

(Recalled) 244 

Agreement  between  Province  of  Quebec  and  Quebec  Bridge  Co.  filed  and  marked 
Exhibit  36;  agreement  between  city  of  Quebec  and  Quebec  Bridge  Co.  filed  and 

marked  Exhibit  37 244 

(Recalled) 266 

Files  monthly  progress  estimates  and  diasframs   (Exhibit  42) 266 

(Recalled) 275 

Defect  in  chord  9,  anchor  arm,  and  8  and  9,  cantilever  arm,  called  to  his  atten- 
tion August  27 275 

Svetem  of  daily  rejwrts 275 

Telephonic  communication  with  bridge 276 

OflBce  and  field  diaries 276 

Movements  in  rcgaid  to  bridge  i^ork  from  August  20  to  August  29 277 

Positive  he  was  there  on  28th 277 

Mr.  McLure's  absence  through  illness 277 

Deflections  in  ribs  of  chord  9-A-L  reported  by  Mr.  McLure  to  Mr.   Hoare  and 

Mr.  Cooper,  and  by  Mr.  Birks  to  Phoenixville 278 

Mr.  McLure  instructed  to  go  to  New  York  but  before  going  to  examine  bridge..  278 

Went  to  bridge  morning  of  Aug.  28,  and  met  Messrs.  McLure,  Kinloch  and  Birks.  278 

Everything  reported  '  in  perfect  condition  ' 278 

Latticing  on  chord  A-9-L  slightly  strained 278 

Mr.  Yenser's  reasons  for  moving  traveller  'too  many  men  out' 278 

Mr.  Yenser  seemed  to  be  quite  at  ease 279 

Mr.  Birks'  estimate  of  effect  on  A-9-L  of  moving  small  traveller 279 

Mr.  McLure  told  to  hurry  off  to  New  York  and  Phoenixville 279 

Made  r.o  personal  examination  of  parts  under  discussion 279 

Total  stress  on  chord  A-9-L  about  11  or  12  million  pounds 280 

Mr.  E irks  did  not  consider  it  dangerous 280 

Repair  of  splice  between  chords  7  and  8,  on  west  truss,  south  cantilever  arm 280 

Still  undecided  when  bridge  collapsed 281 

Dish  in  top  section  of  main  centre  post 281 

Seldom  corresponded  with  Mr.  Cooper 281 

What  Mr.  Yenser  actually  said 282 

Further  conversation  with  Mr.  Birks 282 

Slight  distortions  at  splice  between  chords  8  and  9  reported  by  Mr.  Birks .\  282 

Mr.  Birks  reports  nothing  visibly  wrong  with  latticing 282 

Mr.  Kinlcch  ©ent  to  storage  yard  to  get  information  about   previous  repair  of 

chord  A-9-L 283 

Returned  to  Quebec  about  4  p.m 283 

Mr.  Birks  thought  bends  were  in  chord  A-9-L  before  it  went  into  bridge 283 

Birks  !«id,  'I  do  not  think  it  a  serious  affair' 284 

Movements  on  the  29th 284 

Did  not  visit  the  bridge  and  did  not  telephone. .  .^ 284 

Expecting  to  hear  from  Phoenixville  or  New  York 284 

Telegram  from  Mr.  Deans 284 

Daily  information  by  telephone  from  bridge... 285 

Ten  hours  elapse  between  diecovery  of  deflection  and  reception  of  report 286 

Would  have  required  more  information   before  taking  action  on   an   immediate 

report 286 

Opinion  en  movement  of  traveller 287 

Gave  no  definite  instructions  regarding  the  matter 287 

Believed  that  to  iron  was  to  be  erected 287 

Not  consulted  when  iron  was  added  to  panel 288 

Repairs  to  chord  A-9-L  examined  by  Messrs.  Hudson.  Hoare,  Kinloch  and  Szlapka 

in  July,  1905 ........ 289 

Chord  was  straight  and  in  good  condition  then 289 

Made  ro  personal  calculations  as  to  increase  of  strain  by  moving  traveller 289 

Gave  no  further  instructions  after  asking  Mr.  Birks  to  make  second  examination 

of  icherd  A-9.L  on  28th 2S0 

No  inspection  of  chord  9-R-A 290 

Plans  sent  in  with  tenders 290 

/Recalled) •    ; • 317 

Statement  in  explanation  of  previous  evidence 317 
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Paqb, 
Uoare,  Edward  A,   (References  to)— 

Final  instructions  from,  expected  bv  Mr.  Deans  (Deans) 18 

Responsibility  of  (Deans) .' 18 

Appointment  as  Chief  Engineer  (Barthe) 4 

Appointment  of  Mr.  M<:Lure  (with  Mr.  (Jooper)  (McLure) 34 

Verbal  instructions  to  Mr.  MjcLure 35 

Reliance  on  Mr.  Cooper's  decision  (McLure) 36 

Uudson,  Mr.  (References  to)— 

Assistant  Engineer  probably  on  bridge  when  9-L  repaired  (Deans) 156 

Examined  repairs  to  chord  A-9-L  in  storage  vard,  July,  1905  (Hoarc) 289 

Hhot,  Joseph  A,— 

Timekeeper,  Phcenix  Bridge  Co.  (testimony) 74 

Position  of  men  on  bridge  on  day  of  accident 74 

(List  filed  as  Exhibit  24) 74 

On  anchor  arm  when  bridge  collapsed 74 

Ran  up  collapsing  span  to  approach  span 74 

Attention  first  attracted  by  breaking  of  compressor  pipe  line 76 

Position  of  riveters 77 

(Recalled) 80 

Desoription  of  markings  on  Exhibit  24 80 

Inspection — 

Phoenix  Company's  inspector  of  material  at  works  (Deans) 8 

Quebec  Bridge  Company's  inspectors  at  works,  Mr.    Edwards   and    Mr.    Meeser 

(Deans) 9 

Method  of  marking  inspected  material   (Deans) 9,  19,  41 

Inspection  after  leaving  works  (Deans) 20 

No  CT^stematio  inspection  of  material  just  before  erection 21 

Mr.  McLure  at  first  assisted  shop  inspectors  (McLure) 34 

Mr.  Kinloch'e  system  of  (Kinloch) 41 

No  report  reached  Mr.  Kinloch  of  what  pieces  passed  inspectors  at  Phoenixville 

(Kinloch) 41 

Mr.  Kinloch  inspected  on  blue  print  instructions  (Exhibit  60)   (Kinloch 42 

General  oversight  of  structure  by  Mr.  Kinloch  (Kinloch) 45 

Of  material  at  mills  and  Phoenixville  (Hoare) 59 

Method  of  Mr.  Hoare  when  visiting  bridge 65 

Final  and  most  important  took  place  on  bridge  itself  (Hoare) 66 

Mr.  Cooper's  decision  re  inspection  final  (Hoare) 69 

Duties  and  powers  of  Quebec  Bridge  CJompany's  inspectors  (Hoare) 71 

Reasons  for  appointment  of  Mr.  McLure  (Hoare) 72 

Mr.  Edwards,  inspector  of  material  at  shops,  appointed  bv  Mr.  Cooper  (Edwards).  138 
Reports  on  workmanship  at  mills  and  shops  written  to  Mr.  Hoare,  verbal  to  Mr. 

Cooper   (Edwards) 139 

Little  unfabricated  material  needed  to  be  rejected   (Edwards) 141 

Of  fabrication  continuous  at  shops 142 

Method  of  checking  shipments 142 

Tapes  rejected  for  shop  use 143 

Method  of  taking  long  measurements  at  shop  (Meeser) 145 

No  trouble  in  coercing  carrying  out  of   specifications  re  manufacture  (Meeser).  147 
Close  inspection  of  erected  members  duty  of  Quebeo  Bridge  Company's  inspectors 

(Milliken) 180 

Reliance  en  Quebeo  Co.'s  inspectors  (Milliken) 181 

Inslrument  work — 

Description  of  methods  during  construction  (Cudworth) 81 

Methcd  of  taking  observations  (McLure) •  38 

Johnson,  James — 

Foreman  of  bull  gang  (testimony) 96 

On  ground,  15  feet  west  of  second  panel  point,  anchor  span,  time  of  accident 97 

Stringers  on  chord  third  panel  back  from  pier  on  anchor  span  seemed  to  part. ...  97 

Saw  no  defects 99 

Johnson,  E,  V.—  v 

Inspecting  engineer  of  subsidized   railways   (testimony) ^    330 

Vis' ted  bridge  about  once  a  month  to  make  progress  estimates 330 

Determined  quantity  rather  than  quality  of  work 331 

Kinloch,  E.  B.— 

Workmanship  and  (General  Erection  Inspector   (testimony) 40 

Appointed  by  Mr.  Hoare  and  reported  to  him  verbally 40 

Tw:ce  employed  on  Quebec  bridge 40 

On  the  work  during  erection  of  approach  and  anchor  spans 40 

Description  of  routine  work 41 

Duties  on  storage  yard  only  occasional 41 

No  report  from  Phoenixville  inspectors  of  pieces  passed  by  them 41 
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Page. 
KMoch,  E.  jB.— Con. 

No  riveting  until  long  after  erection *2 

Temporary  boltings  checked  for  sufficiency *2 

Practically  all  chord  joints  bolted 42 

No  actual  authority  over  workmen,  but  recommendations  generally  adopted 43 

Some  things  he  suggested  not  done 43 

(Further  explanation  at  page) 226 

Record  of  experience 44 

No  authority  to  order  work  stopped 45 

(Recalled) 212 

What  he  actually  observed  when  bridge  fell 212 

Entering  office  when  he  heard  noise 212 

Portal  inclined  slightly  and  trembling 212 

End  post  on  Quebec  side  trembling 213 

Centre  post  peaks  settled  straight  down 213 

Noticed  no  bulging  either  way 213 

Rails  pulled  outward  along  bridge ?13 

Saw  no  indication  of  where  initial  fracture  occurred 213 

Defects  in  material  and  workmanship  during  construction.     (See  '  Defects '  for 

detailed  index) 2U 

Method  of  riveting 219 

Examination  of  structure  prior  to  collapse.    (See  Defects) 226 

Observed  bend  in  splice  between  chords  8  and  9,  cantilever  arm,  about  Aug.  20 227 

Lining  of  centre  ribs 229 

Seemed  to  have  increased  a  day  or  two  later 230 

Kept  close  watch  of  chords  8,  9  and  10 231 

Discovered  bend  in  chord  A-9-L.  anchor  arm,    Aug.  29 231 

Called  attention  of  Birks  and  Yenser  to  it 232 

Measurements  made  by  Kinloch  and  McLure 232 

It  was  decided  not  to  move  out  traveller  pending  instructions 232 

Measured  choi  ds  8  and  9  in  cantilever  arm 232 

MoLure  went  to  Quebec  to  see  Hoar e 232 

No  visible  defects  in  chord  9,  Quebec  side,  anchor  arm 232 

Thorough  examination  made  of  whole  bridge 232 

Next  morning  foreman  had  orders  to  move  traveller 233 

Traveller  moved  out 233 

Two  sections  bottom  chord,  suspended  span  ready  for  bolting  15  or  20  minutes 

before  collapse ^ 233 

McLure  goes  to  New  York  to  explain  matter  to  Mr.  Cooper 234 

Mr.  Hoare  visits  bridge  Wednesday,  28th 234 

Last  inspection  made  of  chords  <vbout  4  p.m.,  Thursday,  29th 234 

Thought  there  was  something  seriously  wrong  with  chords 235 

Mr.  McLure  and  Mr.  Birks    make  calculations  as  to  effect  of  moving  traveller 238 

Mr.  Yenser  not  satisfied  with  results  of  calculations 238 

Conversation  of  men  on  bridge  about  chords  in  anchor  arm 239 

Visits  of  Mr.  Johnson,  Government  Inspector 239 

Disagrees  with  Mr.  Haley  as  to  description  of  bends  in  chord  8-R,  as  shown  onl 

Exhibit  27-B 240 

Inspections  by  Mr.  Hoare 240 

Detailed  working  plans  fud  appliances  ampb 211 

Prepared  by  men  who  thoroup^hly  understood  bridge  erection 241 

»        Instructions  as  to  when  riveting  should  be  done 242 

No  lack  of  riveters 243 

Identification  of  members  after  collapse 243; 

Assisted  in  taking  photographs  marked  Exhibit  34,  and  himself  took  photographs 

marked  Exhibit  35 243 

(Recalled) 244 

Explanation  of  evidence  of  Delphis  Lajeunesse 244 

Condition  of  riveting  in  main  diagonals 246 

Bend  at  splice  of  chords  10-L  and  9,  anchor  arm 247 

Bibs  did  not  match  at  foot  of  chord  10-L,  anchor  arm,  and  had  to  be  jacked  over.  247 

Mr.  Scheidl  visits  work 247 

B^iuvais'  evidence ;  reference  to 249 

Failure  of  rivets  after  driving 249 

(Recalled) 265 

Inspection  of  members  on  car 26^ 

(Recalled)— 

In  A-4-L  chord.  8  feet  from  field  splice  with  A-3-L  are  two    plates    between 

two  outside  west  ribs 301 

Three  oak  blocks  with  small  plate  between  two  east  ribs  8  feet  back  from  field 

splice  A-S-L  and  A-4-L , 301 

Supposed  blocks  were  used  for  spacing  the  webs 301 

Method  of  determining  when  loints  were  tight 302 

Movement  of  erection  stringers  before  collapse 303 

Switch  connections  between  tracks  on  bridge 304 
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Page. 
Kmloch,  E.  jB.— Con. 
(Recalled)— 

Statement  (Ex.  61)  as  to  riveting  (Milliken)  believes  to  be  correct 316 

Ke-«saminaticn 403 

420 

452 

Ktnloch,  E.  B.  (Eeferencee  to)-— 

Directions  for  riveting  (Milliken) 29 

Duties  at  storage  yard  (McLnre) 37 

On  the  ^ork  very  often  (Beanvaiti) 197 

'  Standing  there  all  the  time '  (Lebarge) 207 

Relatione  with  Mr.  McLnre  (Hoare) 61 

No  power  to  order  departure  from  blue  print  directions  (Hoare) 62 

Duties  End  powers  (Hoare) 62 

Sent  to  storage  yard  to  get  information  about  repair  of  chord  A-9-L  (Hcare) 2S3 

A'c^on,  Mr,  (Reference  to)-A 

Mill  inspector  at  Ha rri si: urg  (Hoare) 59 

Lebargc,  Oscar — 

Erector  (testimony) 205 

Working  on  top  main  traveller 205 

Had  heard  of  bent  chords  but  had  seen  none 205 

Did  not  remember  that  horizontal  strut  on  9th  panel  point  was  riveted 206 

Yenser  hrd  good  ideas  but  sometimes  got  excited 207 

Careful  in  raising  iron,  Ac 207 

Mr.  Kinlcch  '  standing  there  all  the  time'..., 207 

Description  of  his  fall  with  bridge 207 

Lajeuneste,  Eugene — 

Bridge  worker  (testimony) 92 

At  the  main  post,  panels  4  and  5,  anchor  arm,  time  of  accident 93 

Saw  tend  in  9  chord,  cantilever  arm,  Cuebeo  side 93 

Description  cf  accident 93 

Saw  no  crack  in  plate  at  shoe  of  centre  post 95 

Lefebvre,  Desiri — 

Crane  operator  ^-^orage  yard  (testimony) 136 

Told  by  Angus  Blue,  an  Indian,  that  large    lower   chord    on    Quebec    side    was 

strained 136 

Saw  no  other  defects 137 

Lijebvre,  Joseph — 

Day  laborer  (testimony) , 88 

Thirty  feet  west  of  bridge  and  100  feet  from  amchor  pier  time  of  accident 89 

Heard  loud  noise  near  anchor  pier 89 

S^aw  CO  defects ' 89 

Levels — 

Taken  once  each  observation,  Mr.  McLure  and  Mr.  Cudworth  working  tceether 

(McLure) 38 

Lifading — 

Unusual  rrecautions  taken  (Edwards) 143 

Drawings  made  for  loading  large  members  (Meeser)....   143 

LCihapelle,  Theodore— 

Erector  (testimony) 134 

Saw  nothing  wrong  about  shoe  on  pier  or  in  other  parts,  of  structure 135 

Lafrance,  Baoul— 

General  assistant  (testimony) 168 

Saw  crack  in  a  plate  on  lower  part  of  a  pier 168 

(Photograph  showing  shoe  indicated,  marked  Exhibit  29) 11^9 

Mark  placed  jon  back  of  photo,  to  locate  crack 170 

Witness  ordered  to  proceed  to  bridge  and  locate  crack 170 

(Recalled) 211 

Unable  to  find  plate  previously  described  as  being  cracked 211 

Lafrance,  Baoul  (Reference  to)— 

Reference  to  his  evidence  re  cracked  plate  (McLure) 233 

La-itunesse,  Delphu — 

Erector  (testimony) 184 

Working  at  point  marked  '  L '  on  Exhibit  36  on  day  of  accident 185 

Description  of  collapse 186 

Saw  bend  in  chord  9,  cantilever  arm 187 

Report  that  Mr.  Worley  said  it  was  put  in  crooked 189 

Observed  bulge  getting  larger 189 

Had  worked  at  post  9-10,  lower  chord,  anchor  arm IfH) 

100  riv.  ts  to  te  put  in  there IJH) 
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Lajeunesse,  Delphi* — Con. 

Joint  near  panel  j^int  9  all  riveted  up * 191 

Mr.  Tenser  told  him  to  pnt  bolts  where  ohord  10,  anchor  arm,  joined  centre  post, 

Montreal  side,  bnt  they  were  not  put  in  by  witness 192 

Did  not  see  any  cracked  plates 193 

Lajeunesse,  Delphis  (Reference  to) — 

Explanation  of  his  evidence  (Kinloch) 244 

Material — 

Sources  of  (Deans) 8 

Inspection  of  (Deans) 8 

Assumed  to  be  perfect  leaviziff  Phcenixville  (MiUiken) 27 

None  rejected  at  bridge  (MoLure) 36 

Inspection  of,  at  bridge  to  cee  not  damaged  in  transit  (Kinlo<^) 41 

Inspection  of,  at  mills  and  Phcenixville  (Hoare),  (Edwards) 58,  138 

Mr.  Cooper's  deoision  re  inspection  final 69 

On  bridge  at  time  of  accident  ( Wickizer) 81 

Reports  of  teste  at  mills  and  shops  (Edwards),  (Ex.  28) 141 

Inspection  of  fabrication  at  shops  continuous 142 

Sent  forward  but  not  erected  before  accident  (Clark) 152 

Returned  from  bridge  to  yard  (Clark) 153 

None  on  bridge  not  erected  at  time  of  accident  except  working  plant  (Milliken) .  176 

Fabricated  material  received  in  good  condition  from  shop  (Kinloch) 218 

Inspection  of  members  by  McLure  (McLure) 254 

Inspection  of  material  before  being  placed  in  bridge  (McLure) 264 

Masonry — 

Lines  and  levels  of»  accepted  before  commencing  superstructure  (Cudworth) 32 

Contract  for,  awarded  (Barthe) 4 

Methods^ 

Adopted  in  designing  and  erection  (Deans) 319 

McCumher,^  Dominique — 

Erector  (testimony) 130 

Inside  webe  in  lower  chord,  sixth  joint  out,  cantilever  arm,  turning 130 

Saw  no  other  defects 131 

Milliken,  A  B,— 

•  Superintendent  of  Erection,  Phcenixville  Bridge  Co.  (testimony) 22 

Duties  defined 22 

Responsibility  to  Mr.  Deans 22 

Other  bridges  under  erection  at  same  time  as  Quebec  Bridge 23 

Needles  cantilever  bridge.  660  feet  span 23 

Personal  supervision  work  on  Quebec  Bridge 24 

Checking  erection  plans 25 

Unusual  precautions  taken 26 

Mr.  Yenser's  system  of  work 26 

Mr.  Yeneer's  reports  to  Phcenixville 26 

Personal  examination  of  bridge 30 

(Recalled) 172 

Last  visit  to  bridge  Monday,  August  26 • 172 

First  information  about  defects  in  letter  from  Mr.  Yenser,  August  28 172 

Telephone  conversation  with  Mr.  Yenser 172 

His  attention  had  not  been  drawn  to  chords  in  question  previously 173 

Ribs  of  chords  not  lining  up  when  bottom  cover  plate  rempved  not  unusual 173 

Straightening  of  chords,  play^  permitted  in  side  sections,  &o 174 

No  exceptional  difficulties  with  any  of  joints 175 

Joints  in  anchor  arm  had  come  into  proper  position  before  riveting 175 

No  material,  not  erected,  on  bridge  at  time  of  accident  exoeot  working  plant 176 

Main  members  of  anchor  arm  which  were  not  riveted  time  of  accident 177 

No  reason  for  chords  9,  5  and  10,  anchor  arm,  not  being  riveted 177 

Permanent  metal  floor  of  portion  anchor  arm  not  complete 178 

Comment  on  Clark'e  evidence  re  repaired  chord  9-L 178 

Would  have  looked  to  Mr.  Birks  for  advice  r^  condition  of  member  showing  de- 
flection described 180 

Mr.  Birks'  position  as  to  origin  of  deflection  shown  in  sketch 180 

Close  inspection  of  erected  members  duty  of  Quebec  Bridge  Co.'e  inspectors 181 

Reliance  on  Quebec  Bridge  Co.'s  inspectors 181 

Erection  programme  for  the  season 181 

Mr.  Yeneer  not  endeavouring  to  live  up  to  any  time  scheme 181 

Sufficient  men  to  carry  on  work  safely,  but  more  being  secured  to  hasten  work..  182 

Numbers  of  men  brought  to  Quebec  from  United  States  points  did  no  work 182 

Yenser  had  full  control  of  Phoenix  force  on  bridge 183 

Some  minor  members  in  railroad  wreck  in  i905 184 

164 — ^voL  ii — ^B 


XViii  R07AL  COMMISSIOy  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Paqb. 
Milliken,   A.   fi.—Con. 

(Recalled) 815 

Statement  showing  condition  of  field  riveting  up  to  August  29,  anchor  and  can- 
tilever arma  (Ex.  61) 315 

(Recalled) 316 

Statement  indicating  position  of  locomotive  and  cars,  traveller  and  material  to 

be  erected  on  cantilever  span  on  August  29  to  be  compiled 316 

Damage  to  shell  in  wreck  on  Delaware  and  Hudson  Railway 316 

No  effect  on  structure 316 

Meeser,  I.  W.  Inspector  of  fabrication  for  Quebeo  Bridge  Co.  at  shops  (testimony)— 

Method  of  taking  long  measurements 145 

Drawings  were  correct : 145 

Drawings  for  loading  large  members 146 

No  trouble  in  having  specifications  lived  up  to ; 146 

Assembling  and  riveting  good 147 

Employees  of  Phoenix  Co.  instructed  to  make  bridge  'master  job'' 147 

Care  in  handling  plates  while  cooling 147 

(Recalled) 304 

Explanation  of  blocks  and  plates  found  between  ribs 304 

Satielied  that  every  chord  member  shipped  from  shop  was  straij^ht 305 

Examination  of  chords  at  Belair 305 

Order  of  the  several  operations  in  producing  a  chord  in  shop 305 

Meredith,  Riveting  Foreman  (Reference  to)— 

Said  chord  10  no  worse  than  others  10  minutes  before  accident  (Beauvais) 199 

Ml  Lure,  Norman  B,— 

Inspecting  Engineer,  Quebeo  Bridge  Co.,  and  Mr.  Cooper  (testimony) 34 

Appointment  by  Mr.  Cooper  and  Mr.  Hoare 34 

Instructions  from  Mr.  Cooper  uead) 34 

Verbal  instructions  from  Mr.  Hoare 35 

Reports  to  Mr.  Cooper  regularly  made 35 

Responsibility  to  Mr.  Cooper  and  Mr.  Hoare  jointly 35 

Monthly  returns  of  material  erected  made  to  Mr.  Hoare 35 

Mr.  Hoare  relied  on  Mr.  Cooper's  decision 36 

Description  of  monthly  routine  of  work 36 

No  material  rejected  at  bridge 36 

Mr.  Kinloch's  duties  at  storage  yards 36 

Record  diaries 36 

No  detailed  reports  on  riveting 36 

Method  of  taking  observations 37 

Record  and  experience ^... 39 

Power  of  dismissal  in  Mr.  Cooper  or  Mr.  Hoare 39 

Paid  by  Quebeo  Bridge  Co 39 

(Recalled) 46 

Duty  to  report  first  to  Mr.  Cooper  in  emergency..., 46 

Would  report  to  Mr.  Hoare  at  same  time 46 

Harmonious  relations  among  those  on  bridge 47 

(Recalled) 249 

Record  of  shop  errors  found  in  field  during  erection.    (See  '  Defects  ') 249 

Confirms  evidence  of  Kinloch 249 

Shop   work  exceedingly  satisfactory 252 

Errors  in  dimensions  and  riveting  very  few 252 

Never  saw  any  cracked  plates  near  base  of  centre  post 252 

Deformation  in  compression  members  in  advance  of  erection  not  more  than  half 

an  inch 254 

Watched  for  subsequent  deformations  but  did  not  find  any 254 

Bends  in  chord  sections  observed 255 

Jacking  ribs  into  position 256 

Attention  called  by  Kinloch  to  bends  in  chords  A-9-L,  anchor  arm,  and  8  and  9-R, 

cantilever  arm 257 

Absent  on  account  of  illness  from  August  17  to  23 258 

Measurements  taken  of  bent  chords 258 

Decided  to  report  to  Mr.  Cooper  and  Phoenixville 258 

Yenser  did  not  propose  to  add  more  load  until  advised 259 

Discussed  the  matter  with  Mr.  Hoare ; 259 

Mr.  Hoare  approved  Mr.  McLure's  trip  to  New  York  and  Phoenixville,  and  in- 
structed nim  to  examine  all  connections  in  bridge  that  could  possibly  have 

any  relation  to  members  under  observation 259 

Examination  made  by  Mr.  McLure  and  Mr.  Kinloch  and  no  further  indications 

of  trouble  found * 260 

Mr.  Yenser  changed  his  decision 280 

Traveller  moved  out 260 

Nobody  had  any  idea  bridge  was  in  danger 261 

Went  to  Mr.  Cooper's  offioe  in  New  York  and  explained  matter  to  him 261 
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McLure,  Norman  B.—Con, 

Instrnoted  to  ffo  to  Phcenixville 261 

Mr.  Cooper  telegraphed  to  Phoenix  Bridge  Co.  not  to  add  more  weight  to  bridge. .  262 
Telegram  from  Birks  saying  no  poeitive  evidence  ohord  had  bnokled  since  erec- 
tion  263 

ConT«rsation  with  Mr.  Deane 263 

Disonssion  suspended  pending  arrival  of  Birks'  letter 263 

Mr.  Cooper  instrnctea    him    to   tell    Mr.    Deans    chord    must   be    repaired    or 

strengthened 264 

Saw  Mr.  Cooper  on  return  journey  and  he  said:  'Well,  its  that  chord' 264 

Inspection  of  material  before  being  placed  in  bridge 26i 

Inspection  of  chord  A-9-L 265 

Instructions  of  Phoenix  Bridge  Co.  in  regard  to  erection 266 

Bemoval  of  false  work 268 

Relation  between  movement  of  cantilever  forward  and  closing  of  joints  in  chords.  268 
Mr.  Birks  gave  impression  that  it  did  not  make  much  difference  whether  traveller 

was  moved  or  not 269 

Caknlations  of  increased  stress  due  to  movement  forward  of  cantilever  orm....  269 

Failure  entirelv  in  steel  work 270 

Opinion  as  to  the  free  or  fixed-endedness  of  columns 271 

Surveys  of  wreck 271 

Plans  of  wreck 272 

Observations  on  wreck 278 

Nothing  to  indicate  straining  of  tension  members 273 

Transverse  bracing,  lateral  and  floor  systems,  in  pretty  bad  condition 273 

Greatest  damage  in  main  compression  members 273 

Almost  complete  destruction  of  certain  parts  of  vertical  posts 273 

Evidence  of  destruction  of  bottom  chords  in  numerous  places 273 

Believed  failure  took  place  in  bottom  chord 274 

(Recalled) 291 

Sketch  showing  preeent  location  of  all  lower  chord  members  in  anchor  arm  and 

description  of  lower  chord  members  and  floor  beams  put  in  (Exhibit  54) 291 

Memo,  showing  deflection  of  cantilever  arm  under  wind  November  12  and  16,  3906, 

(Exhibit  55) 292 

(Recalled) 315 

Statement  (Exhibit  61)  believed  to  be  correct 316 

McLure,  N.  B.  ((References  to)— 

Appointment  of  (Hoare) 58 

Duties  defined  (Hoare) 58 

Relations  with  Mr.  Kinloch  (Hoare) 61 

Erection  plans,  &c,,  used  in  inspection  (Hoare) 61 

Reasons  for  appointment  of  (Hoare) 72 

Nadeau,  Donat — 

Painter  (testimony) 171 

Stopped  work  et  three  on  day  of  accident  aocount  of  wind 171 

Joe.  JBiron  and  others  said  something  wrong  day  before  collapse 171 

Nerdles,  Cantilever  Bridge — 

€60  feet  span  (Milliken) 24 

Nance,  J,  J, — 

Hoisting  engine  operator  (testimony) 156 

Working  on  top  of  little  traveller  time  of  accident 156 

Went  to  bottom  with  engine 157 

Visited  chord  9,  cantilever  arm,  with  Cook  and  Haley  August  27 157 

Saw  no^hinff  defective  in  bridge 158 

Tackle  goodf  and  methods  best  he  ever  saw 158 

Had  confidence  in  foreman 158 

Noticed  no  unusual  spring  day  of  accident 158 

PhcBnix  Bridge  Company— 

Organisa^'on  of  Company  re  Quebec  Bridge— 

(De*«ns) 8 

(Milliken) 26 

Inspection  of  materials  (Deans) 8 

Sources  of  materials  (Deans) 8 

Contract  between  Phoenix  Bridge  Co.  and  Phoenix  Iron  Company  (Deans) 8 

Shipment  of  material  (Deans) j,   8 

Storage  of  materials  (Deans) 9 

Field  organization  (Deans) , 10,  321 

Instructions  to  field  force,  blue  print  books  (Exhibit  60)   (Deans) 11,  13,  14 

Harmony  among  field  force  (Deans) 11*  19 

Relatione  with  Mr.  Cooper  (Deans) 14 

System  of  reporting  progress  of  work  (Milliken) 14,  26 

Power  to  dismiss  Mr.  Yenser,  Mr.  Cudworth  or  Mr.  Birks  (Deans) 15 
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Submission  of  erection  plans  to  Mr.  Cooper   (Deans) 16 

Erection  blue  prints  did  not  alter  plane,  &c.,  approved  by  Mr.  Cooper  (Deans)..  17 

Duties  of  Mr.  Millikien,  Superintendent  of  Erection  (Milliken) 22 

Other  bridges  erected  during  work  on  Quebec  bridge  (Milliken) 23 

Erection  Quebec  Bridge  commenced  1905  (Milliken) 24 

Contract  with  Quebec  Bridge  Co.  19th  June,  1903  (Hoare) 53 

Employees  instructed  to  make  bridge  master  job  (Meescr) U7 

Finally  responsible  re  erection  (Hoare) 69 

Tenser  had  full  control  of  field  force  (Milliken) 183 

(See  also  appendix  4,  Report  of  Commission.) 

Plans— 

F^r  building  bridge,  preparation  and  approval  (Hoare) 52 

For  erection  followed  and  worked  well   ( Wickizer ) 82 

Certified  copies  of  plans  of  bridge  filed  as  Exhibits  33-A,  33-B,  33-C,  33-D  (Hoare) .  186 

Plans  of  wreck  deposited  by  Mr.  McLure 272 

Plans  sent  in  with  tenders  (Hoare) 290 

Pri  liminary  Study  (Deans) 319 

Power— Electric  (Deans) 320 

Progress  Estimates-^ 

Monthly  return  made  to  Mr.  Hoare  by  Mr.  McLure  'McLure) 35 

Prepared  by  Mr.  Hoare  (Hoare) 65 

Visits  to  bridge,  re  (E.  V.  Johnson) 330 

Quebec  Bridge  Co,— 

Collection  of  statutes  and  by-laws  of  company  filed  as  Exhibit  1   (Barthe) 4 

Initial   steps  towards  construction   of   bridge    (Barthe) 4 

Approval  of  tenders  and  awarding  of  contracts  (Barthe) 4 

Appointment  of  Mr.  Hoare  as  Chief  Engineer  (Barthe) 4 

Approval  of  specifications  before  letting  of  contract  (Jbarthe) 6 

Mr.  McLure,  Inspecting  Engineer,  paid  ^y  (McLure) 39 

Exhibits  and  notes  on  them  explaining  initial  steps,  :^ubmitted  by  Mr.   Barthe 

after  agreement  among  counsel  (Exhibits  2  to  20) 47 

Contract  19th  June,  1903,  with  Phoenix  Bridjre  Co 57 

Belied  for  protection  on  engineer  permanently  resident  in  New  Work  (Hoare) ....  73 

Not  unduly  urging  Phoenix  Co.  to  hasten  completion  of  bridge  (Deans) 181 

Contract  Nov.  12,  1900  (Exhibit  12) 48,  324 

Contract  Dec.  19.  1900  (Exhibits  13  and  14) 48 

Contract  Got.  19.  1903  (Exhibit  64) 327 

juist  of  shareholders  (Barthe) 427 

^See  also  appendix  3,  Report  of  Commission.) 
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Wind  taken  care  of  by  Mr.  Cudworth  (Hoare) 67 

Mr.  McLure's  field  diary  (Hoare) 118 

Records  and  Experiences  of  Engineers,  dsc- 

Birks,  A.  H.,  Resident  Engineer  of  Erection,  Phoenix  Bridge  Co.    (Deans) 19 

Cudworth,  F.  E.,  Resident  Engineer  in  charge  instrument  work.  Phoenix  Bridge 

Co.  (Cudworth) 33 

Kinloch,  E.  R.,  Inspector  Workmanship  and  General,  Quebec  Bridge  Co.  (Kin- 
loch) .• 44 

Yenser,  B.  A.,  General  Foreman,  Phoenix  Bridge  Co.   (Deans) 18 

Hoare,  Edward  A.,  Chief  Engineer,  Quebec  Bridge  Co.  (Hoare) 50 

Written  statement  (Hoare) 118 

Edwards,  E.  L.,  Chief  Insi)ector  of  Materials  Mills  and  Shops  (Edwards) UO 

Riports— 

System  of  (Hoare) 275 

On  inspection  of  materials  (Edwards) 140 

System  re  progress  of  work.  Phoenix  Bridge  Co.  (Deans) 14 

(Milliken) 26 

Of  riveting  made  daily  (Milliken) 28 

Reports  of  progress  of  work  made  to  Phoenixville  at  stated  intervals  (Cudworth).  31 

By  Mr.  McLure  to  Mr.  Cooper  regularly  made  (McLure) 35 

Monthly  progress  estimates  to  Mr.  Hoare  by  Mr.  McLure  (McLure) 36 

Of  mill  and  shop  work  inspections  and  tests  made  to  Mr.  Hoare  by  Mr.  Edwards.  59 

Mr.  Cooper  kept  informed  of  progress  by  Mr.  McLure's  reports 73 

Package  of  inspectors'   reports  from   Mr.   Edwards    at    Phoenixville    put    in    as 

Exliibit  28  (Hoare) 119 
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Plans  si^ed  by  Mr.  Schreiber ' 328 

Instructions  to  C.  J.  Tomney,  inspector  at  Phoenixville 328 

Mr.  Cooper  supposed  to  visit  bridge  frequently 329 
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Wickizer,  E.  J.— 
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DOMII^IOI^   OF  CANADA 


ROYAL   COMMISSION 

QUEBEC    BKIDGE     IZSTQUIEY 


MINUTES  OF  PROCEEDINGS 


Quebec,  P.Q.,  September  9,  1907. 

The  Royal  Commission  appointed  to  conduct  an  investigation  into  the  cause  of 
the  collapse  of  the  Quebec  bridge  in  the  course  of  construction  over  the  St.  Law- 
rence river,  near  the  city  of  Quebec,  and  into  all  matters  incidental  thereto,  met  this 
day  in  the  Criminal  Assize  Courtroom  in  the  Courthouse. 

Present: — ^Henry  Holgate,  Esquire,  C.E.,  Chairman; 
John  G.  G.  Kerry,  Esquire,  C.E.,  and 
John  Galbraith,  Esquire,  Professor  of  Engineering, 

Oommissioners. 

The  following  counsel  appeared  before  the  commission: — 

John  Hampton  Barnes,  Esquire,  Philadelphia,  U.S.A.,  and  G.  G.  Stuart,  K.C., 

'Quebec,  representing  the  Phoenix  Bridge  Company. 

Ferdinand  Roy,  Esquire,  representing  the  Quebec  Bridge  Company,  and 

W.  H.  Davidson,  Esquire,  representing  the  International  Association  of  Bridge 

Workers  and  the  Bridge  and  Structural  Iron  Workers'  Union. 

In  oi)ening  the  inquiry  Mr.  Holgate  said : — 

As  preliminary  to  the  opening  of  proceedings  in  connection  with  the  investiga- 
tion into  the  collapse  of  the  Quebec  bridge,  it  is  necessary  to  read  the  commission 
the  authority  under  which  this  Royal  Commission  sits,  so  that  I  shall  read  the  whole 
document.    It  is  as  follows: — 

154 — ^vol.  ii — ^1 
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GREY. 
(Seal) 

CANADA. 

Edward  the  Seventh,  hy  the  Orace  of  God,  of  the  United  Kin^fdom  of  Great  Britain 
and  Ireland,  and  of  the  British  Dominions  beyond  the  Ssaa,  King,  Defender  of 
the  Faith,  Emperor  of  India, 

To  all  to  whom  these  Presents  shall  oome,  or  whom  the  same  may  in  anywise  con- 
cem^ 

Greeting: 

Whereas,  in  and  by  an  order  of  Our  Governor  General  in  Council,  bearing  date 
the  thirty-first  day  of  Augnst,  in  the  year  of  Our  Lord  One  thousand  nine  hundred 
and  seven,  provision  has  been  made  for  an  investigation  by  Our  Commissioners  there- 
in and  hereinafter  named  into  the  cause  of  the  collapse  of  the  Quebec  Bridge,  in  the 
course  of  construction  over  the  St.  Lawrence  Kiver,  near  the  City  of  Quebec,  in  the 
Province  of  Quebec,  on  the  twenty-ninth  August,  1907,  and  into  all  matters  inci- 
dental thereto. 

Now  know  ye,  that  by  and  with  the  advice  of  Our  Privy  Council  for  Canada,  We 
do  by  these  Presents  nominate,  constitute  and  appoint: 

Henry  Holgate,  of  the  City  of  Montreal,  in  the  Province  of  Quebec,  Civil 
Engineer,  John  G.  G.  Kerry,  of  Campbellford,  in  the  Province  of  Ontario,  Civil 
Engineer,  and  John  Galbraith,  of  the  City  of  Toronto,  in  the  Province  of  Ontario, 
Dean  of  the  Faculty  of  Applied  Science  and  Engineering  and  Professor  of  Engineer- 
ing in  the  University  of  Toronto,  to  be  Our  Commissioners  to  conduct  such  inquiry. 

To  have,  hold,  exercise  and  enjoy  the  said  office,  place  and  trust  unto  the  said 
Henry  Holgate,  John  G.  G.  Kerry  and  John  Galbraith,  together  with  the  rights, 
powers,  privileges  and  emoluments  unto  the  said  office,  place  and  trust,  of  right  and 
by  law  appertaining,  during  pleasure. 

And  we  do  hereby,  under  the  authority  of  the  Inquiries  Act,  Chapter  104  of  the 
Eevised  Statutes,  1906,  confer  upon  Our  said  Commissioners,  the  power  of  summon- 
ing before  them  any  witnesses,  and  of  requiring  them  to  give  evidence  on  oath,  or  on 
solemn  affirmation  if  they  are  persons  entitled  to  affirm  in  civil  matters,  and  orally 
or  in  writing,  and  to  produce  such  documents  and  things  as  Our  said  Oonmiissioners 
shall  deem  requisite  to  the  full  investigation  of  the  matters  into  which  they  are  her^y 
appointed  to  examine. 

And  We  do  hereby  require  and  direct  Our  said  Commissioners  to  report  to  Our 
Governor  General  in  Council  the  result  of  their  investigation,  together  with  *  the 
evidence  taken  before  them,  and  any  opinion  they  may  see  fit  to  express  thereon. 

In  testimony  whereof.  We  have  caused  these,  Our  letters  to  be  made  patent  and 
the  Great  Seal  of  Canada  to  be  hereunto  affixed.  Witness,  Our  Eight  Trusty  and 
Right  Well-beloved  Cousin,  The  Right  Honourable  Sir  Albert  Henry  George,  Earl 
Giey,  Viscount  Howick,  Baron  Grey  of  Howick  in  the  County  of  Northumberland, 
in  the  Peerage  of  the  United  Kingdom  and  a  Baronet;  Knight  Grand  Cross  of  Our 
Most  Distinguished  Order  of  Saint  Michael  and  Saint  George,  &c.,  &c..  Governor 
General  and  Commander  in  Chief  of  our  Dominion  of  Canada. 

At  Our  Gbvemment  House,  in  Our  City  of  Ottawa  this  thirty-first  day  of  August 
in  the  Year  of  Our  Lord,  One  thousand  nine  hundred  and  seven,  and  in  the  seventh 
Year  of  Our  Reign. 

By  Command. 

P.  COLSON, 

Acting  Under-Secretary  of  State, 

E.  L.  NEWCOMBE, 
Deputy  of  the  Minister  of  Justice,  Canada. 
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Mr.  HoLGATE  continued: — This  is  essentially  a  commission  of  inquiry,  and  our 
sole  purpose  is  to  make  the  inquiry  thorough.  We  must  rely  to  a  very  large  extent  on 
the  co-operation  of  everyone  having  definite  knowledge  as  to  actual  occurrences  and  we 
would  like  to  keep  as  close  to  that  as  possible.  My  fellow  commissioners  and  myself 
would  like  all  who  have  knowledge  of  the  matter  to  give  evidence.  We  may  perhaps 
not  be  able  to  find  everyone  who  could  give  evidence,  but  we  would  be  very  glad  to 
have  information  that  will  lead  us  in  that  direction  from  whatever  source  it  may  be 
had.  In  the  course  of  the  examination  of  witnesses  we  would  like  to  conduct  the 
examination  directly  ourselves;  but  will  be  very  glad  of  any  suggestions  that  anyone 
in  the  room  may  have  to  offer,  esi)ecially  the  legal  gentlemen,  so  that  during  the  course 
of  the  examination,  if  we  are  not  successful  in  covering  the  point,  which,  in  the 
opinion  of  others,  should  be  covered,  we  want  no  hesitation  on  the  part  of  these  gentle- 
men in  drawing  our  attention  to  that  and  we  would  be  very  glad  to  pursue  that 
investigation  as  far  as  necessary. 

Mr.  John  Hampton  Barnes. — Mr.  Chairman,  before  you  commence  proceedings, 
I  wish  to  state  that  I  am  general  counsel  of  the  Phoenix  Bridge  Company  in  Phila- 
delphia, and  I  am  here  at  the  beginning  of  this  inquiry,  not  purposing  to  remain  here 
as  occupying  any  legal  professional  relation  particularly  to  this  inquiry.  So  far  as 
the  legal  relations  of  the  company  are  concerned  in  this  proceeding,  they  are  repre- 
sented by  Mr.  Stuart.  I  am  here,  sir,  and  I  am  moved  to  say  what  I  am  about  to 
say  by  a  remark  you  have  just  made,  for  the  purpose  of  stating  to  the  commission  on 
b^alf  of  the  Bridge  Company  that  it  tenders  its  fullest  and  heartiest  co-operation  to 
the  commission  in  the  inquiry  which  is  about  to  be  made.  It  is  our  desire  that  the 
fullest  investigation  should  be  made  and  it  is  our  purpose  to  forward  that  investigation 
to  the  utmost  point.  Next  to  the  public  interests,  our  interests  are  as  great  as  any 
which  can  be  involved  in  this  inquiry.  We  will  therefore,  sir,  be  ready  at  all  times  to 
furnish  to  the  commission  on  its  request  documents,  records  and  plans  which  are  not 
available  by  the  exercise  of  your  subpoena  in  this  jurisdiction,  and  which  are  in  our 
control  and  jwssession  outside  of  this  jurisdiction.  We  shall  be  subject  to  your  direc- 
tions in  the  production  of  the  officers  and  representatives,  agents  and  employees  of 
the  company  who  have  knowledge  of  the  facts  which  you  are  directed  by  your  com- 
mission to  inquire  into.  I  feel,  sir,  that  I  need  add  no  more  to  express  the  purpose 
my  remarks  are  intended  to  cover. 

Mr.  HoLGATE. — Thank  you  very  much,  Mr.  Barnes;  I  quite  felt  that  that  dis- 
position would  exist  on  the  part  of  the  Phoenix  Bridge  Company.  I  am  sure  that  we 
will  find  that,  from  expressions  we  have  heard,  we  will  find  them  ready  to  give  us  that 
assistance.    It  will  facilitate  our  work  and  expedite  it. 

Mr.  W.  H.  Davidson  (Quebec). — I  appear  here  at  the  request  of  the  International 
Association  of  Bridge  Workers,  and  the  Bridge  and  Structural  Iron  Workers*  Union  on 
behalf  of  the  victims  and  shall  be  very  glad  indeed  to  take  advantage  of  the  invitation 
which  you  have  extended  to  the  members  of  the  bar  here,  to  assist  you  in  every  way 
possible  in  this  inquiry,  and  I  just  wish  to  add  that  I  heard  with  a  great  deal  of 
pleasure  the  words  that  have  just  fallen  from  the  lips  of  the  learned  •ounsel  of  the 
Phoenix  Bridge  Company  (Mr.  Barnes). 

Mr.  HoLOATE. — If  you  can,  in  that  capacity,  assist  in  bringing  before  us  clear 
evidence  of  fact  it  would  certainly  assist  us  very  much. 

Mr.  Davidson. — 1  can  only  state,  sir,  that  any  facts  which  are  in  my  possession, 
will  be,  with  a  great  deal  of  pleasure,  placed  at  your  disposal. 

Mr.  HoLGATE. — Thank  you.  You  might  submit  to  us  the  names  of  such  witnesses 
as  you  think  might  be  valuable  in  that  respect. 

Mr.  Davidson. — Certainly,  sir. 
164— vol.  ii— li 
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Mr.  Ulrio  Barthe,  sworn. 

Mr.  HoLGATE. — ^You  are  secretary  of  the  Quebec  Bridge  Company?  What  is  the 
proper  name  of  the  company? 

Mr.  Barthe. — I  am  secretary  of  the  Quebec  Bridge  and  Kailway  Company. 

Mr.  HoLGATE. — ^It  is  incorporated  by  a  certain  Act? 

Mr.  Barthe. — I  have  prepared  here  a  kind  of  collection  of  all  the  statutes  and 
by-laws  of  the  company,  which  will  be  more  handy  for  the  commissioners.  (State- 
ment put  in  and  marked  Exhibit  1.) 

Mr.  HoLGATE. — What  do  you  call  this — not  by-laws? 

Mr.  Barthe. — ^By-laws,  statutes,  and  the  general  Railway  Act  which  applies  to 
the  company. 

Mr.  HoLGATE. — ^What  steps  led  to  the  commencement  of  the  construction  of  this 
Quebec  bridge,  Mr.  Barthe? 

Mr.  Barthe. — ^Do  you  mean  from  the  inception? 

Mr.  HoLGATE. — ^Yes,  from  its  inception,  in  regard  to  its  construction,  I  mean. 

Mr.  Barthe. — It  was  after  the  company  was  reorganized  in  1897,  and  after  getting 
subsidies  from  the  two  governments  at  Ottawa  and  Quebec  and  the  city  of  Quebec, 
and  after  having  got  $200,000  subscribed  in  stock,  that  tenders  were  called  for  the 
construction  of  the  bridge  in  the  year  1899. 

Mr.  Holgate. — ^Who  were  asked  for  these  tenders 

Mr.  Barthe. — The  Quebec  Bridge  Company,  which  was  its  name  at  the  time, 
called  for  tenders. 

Mr.  Holgate. — And  you  received  tenders? 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — What  was  the  next  step? 

Mr.  Barthe. — Then,  after  the  tenders  were  reported  on  by  the  consulting 
engineer,  Mr.  Theodore  Cooper,  of  New  York,  the  contract  was  awarded,  for  the 
foundations,  to  Mr.  M.  P.  Davis,  and  for  the  superstructure,  to  the  Phoenix  Bridge 
Company. 

Mr.  Holgate. — ^Were  all  the  tenders  submitted  to  Mr.  Cooper? 

Mr.  Barthe. — ^Yes,  sir. 

Mr.  Holgate. — Were  they  submitted  to  anybody  else? 

Mr.  Barthe. — I  do  not  know. 

Mr.  Holgate. — Then,  was  it  upon  Mr.  Cooper's  recommendation  that  the  tender 
was  accepted? 

Mr.  Barthe. — Yes. 

Mr.  Holgate. — Which  tender  was  accepted? 

Mr.  Barthe. — As  I  said,  for  the  foundation,  that  of  Mr.  M.  P.  Davis,  and  for  the 
sui)er8tructure,  that  of  the  Phoenix  Bridge  Company. 

Mr.  Holgate. — I  would  like  to  know  just  the  organization  of  the  Quebec  Bridge 
Company;   «?ive  us  your  officers  and  what  their  duties  are? 

Mr.  Barthe. — I  was  not  prepared  to  answer  precisely  that  question  this  after- 
noon, but  I  put  in  the  book  there  (referring  to  Exhibit  1)  the  list  of  the  present 
officers  as  far  as  the  head  office  is  concerned,  not  conceminp:  the  engineers. 

Mr.  Holgate. — Is  the  engineer  appointed  by  the  board? 

Mr.  Barthe. — ^Yes.' 

Mr.  Holgate. — ^Who  is  the  engineer? 

Mr.  Barthe. — ^Mr.  Hoare. 

Mr.  Holgate. — ^What  is  Mr.  Hoare's  title? 

Mr.  Barthe. — He  was  always  styled  Chief  Engineer;  he  was  in  fact  the  Chief 
Engineer. 

Mr.  Holgate. — ^His  appointment  then  was  by  resolution  of  the  board. 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — I  would  like  to  have  a  copy  of  that. 
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Mr.  Barthe. — It  goes  from  the  inception  of  the  company,  from  the  beginning  of 
the  company,  before  my  time. 

Mt.  Holgate. — Mr.  Hoare,  you  say,  was  appointed  by  the  board  of  directors,  so 
that  it  would  be  by  resolution  of  the  board? 

Mr.  Barthe. — ^It  should  be. 

Mr.  Holgate. — ^That  is  what  we  would  like  to  have  so  as  to  get  his  official  appoint- 
ment. I  would  like  you  to  certify  that  the  copy  of  that  resolution  is  correct.  And, 
we  would  like  to  have  Mr.  Hoare's  duties  defined,  as  understood  by  the  board,  if  they 
were  defined;    will  you  let  us  have  that  to-morrow? 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — ^Were  there  other  engineers  appointed  by  the  board  besides  Mr. 
Hoare? 

Mr.  Barthe. — Mr.  Theodore  Cooper  was  appointed  consulting  engineer. 

Mr.  Holgate. — Is  he  resi)onsible  to  the  board  ? 

Mr.  Barthe. — ^Yes — well,  he  was  appointed  by  the  board. 

Mr.  Holgate. — ^Is  Mr.  Hoare  responsible  only  to  the  board? 

Mr.  Barthe. — These  are  not  questions  which  I  would  like  to  answer.  ' 

Mr.  Holgate. — What  are  the  relations  between  Mr.  Cooper  and  Mr.  Hoare? 

Mr.  Barthe. — Mr.  Cooper  was  appointed  as  consulting  engineer.  As  to  the  exact 
distribution  I  cannot  speak  myself.  It  is  a  question  of  engineering.  Mr.  Hoare  was 
.•ippointed  engineer  to  look  after  the  whole  work  till  completion. 

Professor  Galbraith. — There  was  no  resolution  giving  either  of  these  officials 
precedence  in  any  way  over  the  other  as  far  as  you  know? 

Mr.  Barthe. — ^I  do  not  know  any. 

Mr.  Holgate. — If  there  is  anything  of  that  nature  existing,  Mr.  Barthe,  would 
you  look  it  up,  and  give  us  the  corresponding  information  both  in  regard  to  Mr.  Hoare 
and  Mr.  Cooper  so  as  to  show  their  relative  positions? 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — ^Was  there  a  contract  existing  with  Mr.  Cooper? 

Mr.  Barthe. — There  were  letters  exchanged  which  constitute  a  contract  which 
was  npprovcfl  by  the  board. 

Mr.  Holgate. — ^Were  they  not  brought  into  one  docimient  and  made  a  contract  of? 

Mr.  Barthe. — No. 

Mr.  Holgate. — ^You  might  make  a  note  also  of  that  and  let  us  have  the  letters. 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — Then,  Mr.  Cooper,  you  said,  recommended  the  tender  of  the 
Phoenix  Bridge  Company  and  also  the  tender  of  Mr.  Davis.    What  followed? 

Mr.  Barthe. — The  work  was  started. 

Mr.  Holgate. — Excuse  me;  what  followed  that?  Was  a  contract  drawn  with  the 
Phoenix  Bridge  Company? 

Mr.  Barthe. — ^Yes. 

Mr.  Holgate. — I  would  like  to  see  the  contract. 

Mr.  Barthe. — I  have  here  a  copy  of  the  contract  certified  by  myself.  I  might 
have  produced  the  original  but  we  want  to  keep  it  back  after  this  is  compared  (copy 
of  contract  submitted). 

Prof.  Galrratti^. — That  is  a  certified  copy? 

Mr.  Barthe. — Here  are  the  specifications  (copy  of  specifications  submitted). 

Mr.  Holgate. — That  is  not  certified.    We  will  not  accept  that. 

Mr.  Barthe. — ^I  will  get  another  copy. 

Mr.  Holgate. — I  would  like  if  you  would  bring  up  the  original  contract. 

Mr.  Barthe. — ^Well,  I  will  bring  it. 

Mr.  Holgate. — Are  there  specifications  attached  to  the  contract? 

Mr.  Barthe. — They  were  not  attached  but  they  are  referred  to. 

Mr.  Holgate. — For  the  purpose  of  identification  we  must  have  also  the  original 
specifications — the  specifications  that  formed  part  of  the  contract. 

Mr.  Barthe. — That  is  in  the  Engineer's  department. 
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Mr.  HoLQATE. — ^Were  not  the  specifications  attached  to  the  contract  itself! 

Mr.  Barthe. — ^There  were  no  specifications  attached  to  the  contract. 

Prof.  Galbratth. — ^They  were  referred  to  in  the  contract? 

Mr.  Barthe. — ^Yes. 

Prof.  Galbraeph. — In  that  sense  they  were  part  of  the  contract? 

Mr.  Barthe. — ^Yes,  these  are  the  specifications  approved  by  the  government 
engineer. 

Mr.  HoLGATE. — ^You  have  a  copy  of  the  specifications  approved  by  the  government 
engineer  I 

Mr.  Barthe. — We  have  that,  but  it  is  not  in  my  department.  I  have  to  take 
these  from  the  engineer's  office. 

Mr.  HoLGATE. — ^Well,  who  has  the  official  copy  of  the  specifications? 

Mr.  Barthe. — ^It  ought  to  be  in  Mr.  Hoare's  office.    He  was  governed  by  them. 

Mr.  HoLGATE. — ^And  it  is  signed  by  the  parties  to  the  contract? 

Mr.  Barthe. — ^I  could  not  say.    I  have  not  seen  them. 

(Mr.  Stuart  handed  in  a  memorandum  to  the  commission.) 

Prof,  (talbraith. — ^In  this  last  sentence  you  suggested  that  prior  to  the  contract 
the  plans  were  submitted  to  Mr.  Cooper? 

Mr. '  Stuart. — ^My  instructions  are  that  the  si)ecifications  were  prepared  and  the 
tenders  called  for  on  the  specifications  before  the  contract  was  let  by  the  Bridge 
Company;  that  they  were  approved  before  the  contract  was  let  at  all. 

Mr.  Barthe. — ^Yes,  that  is  so. 

Mr.  Stuart. — The  succession  of  events  is  that  the  Bridge  Company  prepared 
8i>ecifications,  ui)on  them  they  called  for  tenders,  tenders  were  sent  in  and  these 
tenders  were  submitted  to  the  engineers  of  the  Quebec  Bridge  Company  and  approved 
by  the  engineers,  Mr.  Cooper  and  Mr.  Hoare,  I  presume,  and  by  the  Governor  in 
Council,  before  any  contract  was  let. 

Mr.  Barthe. — ^I  wish  that  my  deposition  should  be  corrected  in  that  sense.  I  was 
not  as  secretary — as  I  told  you  it  was  a  question  of  engineering,  and  I  had  not  much 
to  do  with  it,  but  I  remember  now  that  the  specifications  were  prepared,  the  tenders 
were  called  for  on  specifications  prepared  by  the  Quebec  Bridge  Company,  specifica- 
tions were  approved  by  the  Governor  in  Coimcil. 

Prof.  Galbratth. — Any  of  these  statements  made  there  that  you  think  you  can 
swear  to — <  pointing  to  memorandum  submitted  by  Mr.  Stuart)  ? 

Mr.  Barthe. — ^I  do  not  know  about  this. 

Prof.  Galbratth. — ^You  might  indicate  those  you  can  swear  to  ? 

Mr.  Barthe. — And  prior  to  a  contract  being  awarded  the  plans  were  submitted 
to  Mr.  Cooper,  and  tenders  were — that  is,  a  contract  was  awarded  on  his  report. 

Mr.  HoLQATE. — ^What  about  the  order  in  council  naming  Mr.  'Cooi)er  engineer  on 
behalf  of  the  government? 

Mr.  Barthe. — I  could  not  speak  now  without  looking  for  it. 

Prof.  Galbratth. — Then  we  understand  that  Mr.  Barthe  says  that  lie  tenders 
were  called  for  on  specifications  prepared  by  the  Quebec  Bridge  Company?  That  is 
one  statement  you  made? 

Mr.  Barthe. — ^Yes. 

Prof.  Galbratth. — Then  another  statement  is  that  the  specifications  were 
approved  by  the  Governor  in  Council? 

Mr.  Barthe. — That  is  the  second  one. 

Prof.  Galbratth. — ^That  is  another  of  your  statements.  And  lastly,  that  prior  to 
fte  contract  the  plans  were  submitted  to  Mr.  Cooper? 

Mr.  Barthe.— Yes. 

Prof.  Galbraith. — Now,  what  are  we  to  understand  by  this  other  question,  !Mr. 
Stuart? 

Mr.  Holgate. — The  specifications  prepared  by  the  Quebec  Bridge  and  Eailway 
Company? 
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Mr.  Stuart. — ^Yes,  that  is  the  specifications  upon  which  the  tenders  were  made. 
I  think  that  ought  to  be  produced.  Of  course  that  is  the  first  step,  and  the  founda- 
tion of  the  whole  thing. 

Prof.  Qalbratth. — ^We  will  ask  you  then  to  produce  the  specifications  prepared 
by  the  Quebec  Bridge  Company.    That  is  satisfactory,  is  it? 

Mr.  Stuart.— Yes. 

Mr.  HoLGATE. — ^As  well  as  of  course  the  specifications  under  which  the  contract 
was  made;  also  a  copy  of  Mr.  Cooper's  report. 

Mr.  Davidson. — 1  would  like  the  commissioners  to  ask  Mr.  Barthe  if  he  knows 
that  to  be  an  actual  fact  as  stated  in  that  note? 

Mr.  Barthe. — ^What  I  have  said,  yes. 

Prof.  Galbraith. — He  has  said  so. 

Mr.  Davidson. — And  were  there  any  plans  drawn,  were  there  no  plans  made  what- 
ever?   There  is  nothing  mentioned  about  plans? 

Prof.  Galbraith. — ^We  have  not  come  to  that  yet,  it  is  simply  specifications. 

Mr.  Davidson. — Oh,  you  have  not  come  to  plans  yet. 

Prof.  Galbraith. — ^I  think  that  with  reference  to  your  question  referring  to 
plans,  in  the  course  of  the  investigation  we  shall  find  it  necessary  to  get  into  our 
possession  at  least  all  the  plans  that  seem  x)ertinent  to  the  investigation,  so  I  do  not 
think  it  is  worth  while  entering  on  that  in  the  testimony  of  this  witness. 

Mr.  Davidson. — ^Very  well,  sir.  . 

Mr.  HoLGATE. — ^Mr.  Barthe,  when  you  make  up  that  information  you  might  include 
a  copy  of  the  circular  letter  that  was  issued  inviting  tenders  for  the  construction  of 
the  bridge. 

Mr.  Barthe. — ^I  will  do  my  best  to  get  it. 

Prof.  Galbraith. — ^We  simply  wish  a  sworn  statement  in  concise  and  clear 
language  of  the  relations  of  the  different  parties  to  the  contract  and  to  the  whole 
work,  as  short  .<ind  clear  as  it  can  be  made,  the  object  being  to  have,  I  assume,  a 
record  which  cannot  be  disputed  as  to  the  main  relations  between  the  parties. 

Mr.  HoLGATE. — Certainly. 

Mr.  Boy. — ^I  am  inquiring  whether  there  would  be  sufficient  time  to  have  this  by 
to-morrow  because  the  president  of  the  company,  Mr.  Parent,  to  my  personal  know- 
ledge— and  I  think  Mr.  Barthe  knows  this  as  well — ^has  had  dealing  with  the  engineers 
directly  himself. 

Mr.  HoLGATE. — ^We  will  have  the  president  of  the  company  himself  if  necessary. 

Mr.  EoY. — About  that  statement,  i)erhaps  some  facts  occurred  to  Mr.  Parent's 
knowledge,  and  not  to  Mr.  Barthe's,  so  that  it  would  not  be  completed  by  to-morrow. 

Mr.  Stuart. — ^I  would  suggest  that  if  Mr.  Barthe  prepares  a  statement  of  facts 
we  could  go  over  it  all  and  satisfy  ourselves  after  he  has  prepared  it,  and  see  if  we 
can  agree  on  a  basis. 

Mr.  HoLGATE. — ^Why  can  you  not  do  that? 

Prof.  Galbraith. — ^We  can  put  you  all  on  oath. 

Mr.  Stuaijt. — Tf  you  like.  I  understood  you  to  suggest  that  Mr.  Barthe  should 
prepare  a  statement ;  if  he  does  that  and  submits  it  to  Mr.  Boy  and  myself,  we  would 
see  whether  we  have  anything  to  suggest  or  not. 

Mr.  HoLGATE. — ^It  is  simply  a  matter  of  history. 

Mr.  Stuart. — That  is  all  and  it  is  all  important  to  make  that  history  absolutely 
accurate. 

Mr.  Roy. — My  object  was  to  make  the  statement  as  complete  as  possible  and  that 
is  why  I  thought  that  there  should  be  a  little  delay. 

Mr.  HoLGATE. — ^Is  there  any  reason  why  we  could  not  have  that  here  to-morrow 
morning  at  10  o'clock? 

Mr.  Barthe. — 1  think  myself  it  is  rather  short. 

Mr.  Stuart. — ^We  will  try  to  have  it  to-morrow  morning. 

The  Witness  retired. 
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John  Steblino  Deans,  sworn. 

Mr.  HoLOATE. — What  is  your  official  position? 

Mr.  Deans. — Chief  Engineer  of  the  Phoenix  Bridge  Company. 

Mr.  HoLOATE. — ^In  connection  with  the  construction  of  the  Quebec  Bridge,  would 
you  let  us  have  concisely  a  description  of  your  organization? 

Mr.  Deans. — Of  the  organization  of  ihe  Phoenix  Bridge  Company? 

Mr.  HoLOATE. — Of  the  organization  of  the  Phoenix  Bridge  Company  with  respect 
to  the  Quebec  Bridge,  with  the  names  of  those  who  have  had  to  do  with  the  work  and 
their  various  duties  or  resi)onsibilities,  both  in  the  preparation  of  preliminary  work 
and  designing,  shop  work  and  erection? 

Mr.  Deans. — As  chief  engineer  I  have  general  supervision  of  the  work  of  the 
Phoenix  Bridge  Company.  Mr.  P.  L.  Szlapka  is  the  designing  engineer  of  the  company 
having  charge  of  all  the  general  designing  which  included  the  Quebec  Bridge.  Imme- 
diately under  Mr.  Szlapka  is  My.  Charles  Scheidal,  engineer  in  charge  detailing 
structure,  and  under  Mr.  Scheidal  four  or  ive  assistant  engineers  and  about  20  to  25 
draughtsmen.  That  is  the  organization  of  the  engineering  office  force.  When  you 
speak  of  shop  work,  it  is  a  little  hard  to  give  that  organization.  I  do  not  know  exactly 
how  you  mean  that. 

Mr.  HoLGATE. — ^You  confine  yourself  there  to  such  men  as  acted  as  inspectors  of 
work  in  the  shop? 

Mr.  Deans. — Of  course  the  shop  work  was  constructed  in  accordance  with  plans 
and  before  it  was  shipped  it  was  all  passed  upon  by  inspectors  of  the  Quebec  Bridge 
and  Railway  Company.    Is  that  as  much  as  you  want  about  the  shop? 

Prof.  Galbraith. — Have  you  inspectors  of  your  own  also? 

Mr.  Deans. — The  Phoenix  Bridge  Company  have  an  inspector  in  our  own  shops. 

Mr.  HoLGATE. — ^And  he  would  naturally  inspect  this  material? 

Mr.  Deans. — Inspect  this  material,  and  Mr.  E.  T.  Morris 

Prof.  Kerry. — Do  I  understand  that  the  Phoenix  Bridge  Company  itself  con- 
structed this  material? 

Mr.  Deans. — The  Phoenix  Iron  Company  of  Phoenixville  made  all  the  shapes  and 
all  the  smaller  plates  from  their  own  open  hearth  steel.  They  bought  the  weightier 
plates  from  outside  mills  in  Harrisburg  and  Pittsburg,  but  all  of  that  material  was 
fabricated  into  the  complete  members  by  the  Phoenix  Iron  Company  in  Phoenixville. 

Prof.  Kerry. — There  is  a  contract  existing  between  the  Iron  Company  and  the 
Bridge  Company? 

Mr.  Deans. — Yes,  there  is  a  contract  existing  between  the  Iron  Company  and 
the  Bridge  Company. 

Prof.  Kerry. — Would  that  be  with  regard  to  the  Quebec  bridge  in  particular  or 
to  all  work  in  general? 

Mr.  Deans. — It  is  a  general  contract  extending  over  a  number  of  years  beginning 
in  1884. 

Prof.  Kerry. — So  that  the  terms  of  it  would  not  be  pertinent  to  this  inquiry  at 
all? 

Mr.  Deans. — Would  not  be  pertinent  to  this  inquiry  especially. 

Prof.  Kerry. — ^The  eyebars  were  made  where,  Mr.  Deans? 

Mr.  Deans. — The  eyebars,  the  material  of  the  eyebars,  was  made  in  Harrisburg, 
Pa.,  and  they  were  forged  and  tested  in  Phoenixville. 

Mr.  HoLGATE. — When  your  inspector  goes  over  the  material  in  the  shop  does  he 
make  it  a  practice  for  the  Quebec  Bridge  Company  inspectors  to  be  with  him,  or  is 
that  inspection  done  independently? 

Mr.  Deans. — Our  inspector  in  the  shop  is  inspector  for  all  work  passing  through 
the  shop.  The  Quebec  bridge  was  simply  an  incident  to  his  general  inspection  work. 
The  Quebec  bridge  material  was  only  passed  as  satisfactory  and  shipped  on  the  inspec- 
tion of  the  Quebec  Bridge  and  Railway  Company's  inspector. 
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Mr.  HoLQATE. — ^What  is  the  name  of  the  Quebec  Bridge  Oompany's  inspector,  of 
whom  you  spoke? 

Mr.  Deans. — ^Mr.  E.  L.  Edwards  is  the  chief  inspector,  and  Mr.  Meeser  is  the 
assistant  inspector ;  I  do  not  remember  his  initials. 

Prof.  Galbbaith.— For  the  Quebec  Bridge  Company? 

Mr.  Deans. — ^For  the  Quebec  Bridge  Company. 

Mr.  HoLGATE. — They  have  been  inspectors  during  the  whole  period  of  construc- 
tion? 

Mr.  Deans. — ^I  think  both  of  them  have  been  for  the  entire  period.  I  know  Mr. 
Edwards  has,  the  chief  inspector. 

Mr.  HoLOATE. — ^Would  it  be  possible  for  anything  to  be  shipped  without  their 
inspection  ? 

Mr.  Deans. — ^Absolutely  not  possible  for  anything  to  be  shipped  without  their 
passing  upon  it  and  accepting  it.  Our  shop  discipline  is  such  that  nothing  could  be 
shipped  without  having  been  passed  by  the  inspector  of  the  party  buying  the  bridge. 

Prof.  Galbraith. — ^Is  this  inspection  made  before  or  after  the  storage  in  your 
yards  at  Ehoenixville  ? 

Mr.  Deans. — The  inspection  is  made  before  the  storage  in  the  yard  at  Phoenix- 
ville. 

Mr.  HoLGATE. — ^Then  when  the  order  is  given  by  the  Quebec  Bridge  Company's 
inspector  to  ship,  the  material  is  loaded  by  you  and  forwarded  ?  When  does  it  receive 
its  next  inspection  ? 

Mr.  Deans. — The  Quebec  Bridge  Company's  inspector  does  not  order  the  material 
8hipi)ed.  It  is  shipped  when  we  decide  that  it  is  needed  for  erection,  but  it  is  not 
shipped  until  they  pass  upon  it  and  accept  it  at  any  time. 

Prof.  GALBRArrH. — But  there  is  only  one  inspection  made  by  them? 

Mr.  Deans. — Only  one  inspection  made  by  them  at  Phoenixville. 

Prof.  Galbraith. — ^Before  the  storage  in  the  yard? 

Mr.  Deans. — Before  the  storage  in  the  yard. 

Prof.  Galbraith. — They  do  not  reinspect  on  loading  for  transportation? 

Mr.  Deans. — No,  sir. 

Prof.  Kerry. — Is  your  general  practice  to  store  at  Quebec  or  at  Phcrnixville  ? 

Mr.  Deans. — The  Quebec  bridge  covering  such  a  large  tonnage,  a  considerable 
portion  of  it  has  been  stored  at  Phoenixville;  at  the  same  time  the ' corresponding 
number  was  shipped  to  the  south  side  and  stored  in  our  yard  there  near  Chaudi^re. 

Prof.  Kerry. — ^You  mean,  for  example,  the  member  for  the  south  and  north  truss 
would  be  made  at  the  same  time? 

Mr.  Deans. — Would  be  made  at  the  same  time  so  as  to  agree  exactly  in  the 
application  of  the  templets. 

Prof.  Kerry. — One  would  be  shipped  to  Chaudi^re  and  one  would  be  stored  at 
Phoenixville? 

Mr.  Deans. — And  is  now  being  shipped  to  the  Belair  storage  yard. 

Mr.  HoLGATE. — ^How  would  the  inspector  of  the  Quebec  Bridge  Company  indicate 
he  had  passed  these  various  pieces? 

Mr.  Dean8. — By  a  mark  or  notice  to  our  inspector  or  to  the  shipper.  I  cannot 
say  jwsitively  that  he  marked  all  the  pieces;  the  usual  practice  is  to  mark  every 
piece. 

Mr.  HoLGATE. — Do  I  understand  then  that  there  is  a  record  of  his  passing  each 
particular  piece? 

Mr.  Deans. — ^I  believe  the  Quebec  Bridge  Company's  representatives  have  a 
record  of  passing  every  piece  of  the  Quebec  bridge  and  the  date  it  was  passed  ? 

Prof.  Galbraith. — How  is  this  mark  made  on  the  piece? 

Mr.  Deans. — ^I  do  not  remember  exactly  how  the  Quebec  Company's  mark  is 
made.'    Some  inspectors  make  a  yellow  mark  and  hit  it  with  a  hammer,  and  put  their 
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initials  on.  I  do  not  remember  just  exactly  how  they  inspected  it  and  marked  it, 
but  they  have  a  private  mark. 

Mr.  HoLGATE. — We  can  get  that  from  Mr.  Hoare. 

Mr.  Deans. — ^You  can  get  that  from  Mr.  Hoare  and  also  from  the  inspector. 

Mr.  HoLGATE. — Going  back  to  the  organization,  would  you  now,  Mr.  Deans,  follow 
the  material  along  and  describe  the  organization. 

Mr.  Deans. — That  is  sufficient  for  the  shop  organization  ? 

Mr.  HoLGATE. — ^I  think  so. 

Mr.  Deans. — The  material  then  is  shipped  from  Phoenixville  and  is  received  in 
the  storage  yard  at  Chaudi^re.  There  it  comes  in  contact  with  the  field  organization 
of  the  Bridge  Company.  Mr.  A.  D.  Milliken  is  superintendent  of  all  our  erection  work 
and  in  that  connection  had  a  general  supervision  of  the  Quebec  work.  Immediately 
under  him  this  year  was  Mr.  D.  A.  Yenser,  general  foreman;  Mr.  John  Worley, 
assistant  foreman;  Mr.  James  Aderholt,  assistant  foreman;  Mr.  Clark,  assistant 
foreman;  Mr.  E.  J.  Wickizer,  assistant  foreman,  and  the  foreman  of  riveters,  Mr. 
,  Matthews,  I  think.  In  addition,  there  were  two  engineers  kept  on  the  work,  Mr. 
A.  D.  Birks,  resident  engineer  of  erection,  and  Mr.  F.  E.  Cudworth,  engineer  in  charge 
of  field  instrument  work;  Mr.  W.  W.  Waitneight  and  Mr.  A.  D.  Huot,  time-keeper. 
Is  that  a  sufficient  number? 

Mr.  HoLGATE. — 1  think  so.  What  were  the  relative  responsibilities  of  the  engineers 
in  regard  to  the  erection  and  superintendence?  As  I  understand  it,  you  have  placed 
them  in  the  descending  scale? 

Mr.  Deans. — Yes,  I  have  placed  them  in  the  order,  I  think,  of  their  responsibility. 
They  have  entirely  different  duties.  Mr.  Cudworth's  duties  were  to  see  that  the  bridge 
was  kept  in  its  proper  alignment  vertically,  horizontally  and  the  elevation  at  pin 
centres.    His  duties  were  entirely  field  instrument  work. 

Prof.  Kerry. — ^Did  Mr.  Cudworth  report  to  you? 

Mr.  Deans. — The  organization  was  under  the  general  foreman,  Mr.  Yenser. 

Prof.  Kerry. — Mr.  Cudworth  reported  to  Mr.  Yanser? 

Mr.  Deans. — ^Yes,  but  Mr.  Cudworth  had  the  authority  to  insist  upon  certain 
things  being  so  as  far  as  his  engineering  judgment  called  for  it.  Mr.  Cudworth,  having 
charge  of  the  field  instruments,  could  tell  Mr.  Yenser  to  put  a  pin  point  at  a  certain 
elevation  and  Mr.  Yenser  would  follow  his  instructions. 

Prof.  GALBRAfTH. — ^It  was  his  duty  to  follow  his  instructions? 

Mr.  Deans. — ^It  was  his  duty  to  follow  his  instructions,  although  Mr.  Yenser  is 
the  head,  or  the  authority  on  this  work. 

Mr.  HoLGATE. — That  is  that  Mr.  Cudworth  was  in  a  position  to  accurately  check 
up  Mr.  Yenser. 

Mr.  Deans. — ^That  is  it.  You  can  see  that  the  general  foreman  of  erection  could 
hardly  pass  upon  an  engineering  matter  and  in  that  connection  Mr.  Cudworth's 
authority  possibly  exceeded  the  general  foreman's — or  Mr.  Birks*. 

Prof.  Galbraith. — ^Mr.  Birks  also  exceeded  his  authority  in  that  same  respect. 

Mr.  Deans. — ^In  that  same  respect.    Do  I  make  myself  clear? 

Prof.  GALBRAirn. — I  think  so.  In  regard  to  all  geometrical  points,  Mr.  Cudworth 
and  Mr.  Birks  had  supreme  authority? 

Mr.  Deans.— Yes.    Mr.  Birks,  in  addition  to  that 

Mr.  HoLGATE. — ^Who  would  you  consider  the  responsible  man  in  connection  with 
the  erection  of  the  structure  ? 

Mr.  Deans. — ^I  consider  that  Mr.  Yenser  was. 

Mr.  HoLGATB. — Acting  under  advice. 

Mr.  Deans. — Acting  under  advice  from  these  engineers. 

Prof.  Kerry. — Then,  the  exact  duties  of  Mr.  Cudworth  were  to  indicate  the 
physical  position  in  which  the  members  were  to  be  put? 

Mr.  Deans. — He  gave  the  lines,  centres  and  elevations  and  kept  each  in  that 
position. 
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Prof.  Kerry.— That  was  the  whole  of  his  duty? 

Mr.  Deans. — That  was  the  whole  of  his  duty. 

Mr.  HoLQATE. — ^Will  you  continue  then,  Mr.  Deans,  please? 

Mr.  Deans. — ^Mr.  Birks'  authority  was  of  the  same  kind;  that  is  extended  to  the 
erection  features  of  the  work ;  that  is  to  see  that  all  bolts  were  in  position,  all  instruc- 
tions of  the  office  were  carried  out  in  connection  with  the  handling  of  the  members, 
the  attaching  of  all  the  appliances.  The  traveller  would  not  move  forward  until  Mr. 
Birks  said  that  everything  was  in  accordance  with  the  instructions  received  from  the 
office  regarding  the  condition  of  the  work. 

Mr.  Holgate. — ^Will  you  be  good  enough  to  say  how  these  instructions  were  given 
to  Mr.  Birks? 

Mr.  Deans. — They  were  given  to  him  by  me — ^verbal,  general  instructions. 

Mr.  Holgate. — ^Are  they  indicated  in  any  way  on  the  erection  diagrams? 

Mr.  Deans. — ^I  do  not  think  they  are  indicated  anywhere  on  the  diagrams.  Mr. 
Birks  was  placed  on  the  work  especially  to  see  that  all  the  minute  instructions  of  the 
office  in  connection  with  the  erection  of  the  work,  piece  by  piece,  and  the  moving  of 
the  traveller  ahead  were  carried  out  independent  of  the  foreman. 

Prof.  Galbraith. — In  whose  hands  were  the  instructions  that  you  now  speak  of — 
the  written  instructions — ^finally  placed? 

Mr.  Deans. — ^These  written  instructions  were  placed  in  the  hands 

Prof.  Galbraith. — ^You  might  as  well  say  from  whom  they  went? 

Mr.  Deans. — They  were  sent  to  Mr.  Yenser  from  the  office,  and  he  handed  a  copy 
to  each  one  of  the  under-f  oremen. 

Prof.  Galbraith. — He  made  copies  of  them? 

Mr.  Deans. — They  are  blue  prints.  These  instructions  I  speak  of  are  blue  prints 
in  a  small  book  supplied  to  the  foremen  in  addition  to  the  instructions  which  are 
especially  put  on  the  detailed  plans  which  you  will  see. 

Prof.  E^ERRT. — They  were  sent  to  Mr.  Yenser 

Mr.  Deans. — ^A  sufficient  number  of  copies  were  sent  to  Mr.  Yenser  to  furnish 
copies  for  all  our  foremen,  assistant  foremen,  engineers  and  the  chief  engineer  and 
representatives  of  the  Quebec  Bridge  Company. 

Mr.  Holgate. — Would  it  be  the  ordinary  course  for  him  to  give  a  copy  of  them 
to  Mr.  Birks? 

Mr.  Deans. — ^I  know  that  Mr.  Birks  had  a  copy  personally. 

Mr.  Holgate. — ^From  Mr.  Yenser? 

Mr.  Deans. — ^From  Mr.  Yenser.  ' 

Mr.  Holgate. — And  Mr.  Birks  had  to  see  that  Mr.  Yenser  carried  them  out  ? 

Mr.  Deans. — ^Mr.  Yenser  would  carry  them  out  'if  nothing  occurred,  but  we  con- 
sidered that  it  was  necessary  to  have  a  8i)ecial  check  from  an  engineering  standpoint. 

Mr.  Holgate. — There  were  no  special  instructions  to  Mr.  Birks  to  see  that  these 
instructions  were  carried  out? 

Mr.  Deans. — Our  instructions  were  through  the  general  foremen. 

Prof.  B[erry. — There  were  practically  three  responsible  heads  then,  Mr.  Deans: 
Mr.  Yenser,  the  gentleman  responsible  for  the  erection  and  conduct  of  the  work,  Mr. 
Birks,  responsible  for  the  close  inspection,  to  see  that  the  company's  instructions  were 
carried  out,  and  Mr.  Cudworth,  responsible  for  seeing  that  the  members  were  put  in 
their  correct  positions? 

Mr.  Deans. — ^Yes,  you  might  call  it  three  responsibilities,  all  under  Mr.  Yenser, 
our  general  foreman. 

Prof.  Ejsrry. — ^Did  such  a  thing  as  a  conflict  of  authority  between  these  different 
heads,  or  anything  of  that  sort,  ever  arise;  any  difference  as  to  the  way  a  thing  should 
be  done? 

Mr.  Deans. — Nothing  that  ever  reached  my  ears  in  the  Phcenixville  office. 

Prof.  Galbraith. — ^Was  the  chance  of  such  a  conflict  avoided  by  these  officers 
having  instructions  from  you  that  in  case  of  a  disagreement  between  them  Mr. 
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Yenser  had  the  final  decision?  Although  this  never  occurred  to  your  knowledge,  was 
there  any  care  taken  to  make  it  absolutely  certain  who  had  the  authority  in  case  of  a 
disagreement? 

Mr.  Deans. — It  was  made  very  clear  to  all  concerned  on  the  Quebec  bridge  that 
the  final  man  in  authority  was  Mr.  Yenser,  through  the  superintendent  of  erection, 
but  I  cannot  imagine  Mr.  Yenser  going  contrary  to  the  absolute  instructions  of  either 
of  the  engineers. 

Mr.  H0L9ATE. — We  would  like  you  to  prepare  a  short  memorandum,  Mr.  Deans,  of 
the  records  of  Mr.  Yenser  and  of  Mr.  Birks. 

Mr.  Deans. — Of  their  records? 

Mr.  H0L6ATE. — ^Yes,  indicating  their  experience,  and  your  reasons  for  apj)ointing 
them. 

Mr.  Deans. — ^I  will  be  very  glad  to  do  that,  sir. 

Mr.  Holgate. — Mr.  Cudworth  can  answer  for  himself. 

Mr.  Deans. — ^He  is  here. 

Prof.  Kerry. — Were  the  selections  in  each  case  made  by  you  personally,  Mr. 
Deans? 

Mr.  Deans. — The  engineers  were  selected  by  me  and  the  field  men  were  selected 
by  our  superintendent  of  erection,  Mr.  Milliken,  who  always  acted  with  respect  to  the 
principal  meri  in  conference  with  me. 

Mr.  Galbraith. — ^What  was  the  relation  between  Mr.  Milliken  and  Mr.  Yenser 
with  regard  to  the  Quebec  Bridge? 

Mr.  Deans. — ^During  the  erection  of  the  work  Mr.  Milliken  spent  a  large  portion 
of  his  time  on  the  work  and  when  he  was  present  he  was  in  supreme  authority. 

Mr.  Holgate. — Was  Mr.  Yenser  in  the  same  position  during  the  whole  of  the 
time  on  the  portion  that  was  being  erected  from  the  beginning  of  the  work? 

Mr.  Deans. — No,  Mr.  Yenser  has  been  foreman — this  will  be  the  second  year,  but 
he  was  foreman  in  usual  charge  all  the  time  he  was  on  the  Quebec  work. 

Mr.  Holgate. — ^Was  there  any  other  foreman  in  charge  of  the  erection  of  the  work 
besides  Mr.  Yenser? 

Mr.  Deans. — Mr.  Shoemaker  was  in  charge  the  first  year  during  the  erection  of 
three  panels  of  the  lower  chords,  shoes  and  anchor  span. 
.  Mr.  Holgate. — Is  he  still  with  you? 

Mr.  Deans. — ^No,  sir. 

Prof.  Kerry.— That  would  be  the  work  of  1905? 

Mr.  Deans.— -The  work  of  1905. 

Mr.  Holgate. — And  Mr.  Yenser  took  the  work  up  from  there? 

Mr.  Deans. — From  there. 

Mr.  Holgate. — So  that  the  chief  charge  of  the  work  has  been  with  Mr.  Shoemaker 
and  Mr.  Yenser? 

Mr.  Deans. — During  the  erection  of  the  metal. 

Mr.  Holgate. — What  about  the  engineers  in  the  same  way? 

Mr.  Deans. — The  same  engineers  have  been  on  the  work  all  the  time. 

Mr.  Holgate. — No  change  has  been  made  in  the  engineers? 

Mr.  Deans. — No  change  has  been  made  in  the  engineers. 

Prof.  Galbrafth. — Either  in  the  office  or  resident? 

Mr.  Deans. — No. 

Mr.  Holgate. — I  was  referring  only  to  the  erection. 

Mr.  Deans. — I  supposed  you  meant  only  the  erection.  No  change  has  been  made 
in  the  erection  engineers. 

Prof.  Kerry. — In  cases  of  emergency  the  power  to  act  lay  either  with  Mr.  Yenser 
or  Mr.  Milliken  if  he  was  there? 

Mr.  Deans. — Finally. 

Prof.  Kerry. — They  would  be  the  men  whose  duty  it  would  be  to  see  what  should 
be  done? 
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Mr.  Deans. — ^Yes,  that  is  right. 

Prof.  Kerry. — To  what  extent  did  they  have  any  instructions  from  headquarters 
in  connection  with  emergencies? 

Mr.  Deans. — ^They  had  no  special  instructions  to  my  recollection. 

Prof.  Kerry. — Their  power  was  unlimited  in  case  their  judgment  called  for 
extraordinary  action? 

Mr.  Deans. — ^Yes,  you  may  say  their  power  was  unlimited,  but  I  should  expect 
them  to  refer  to  the  office  if  they  had  any  serious  question  arise. 

Mr.  Holgate. — ^Were  the  instructions  which  were  given  through  the  erection  plans 
to  the  foreman  absolute? 

Mr.  Deans. — The  instructions  on  the  plans  and  blue  prints  I  referred  to,  could 
not  be  departed  from  without  instructions  from  the  office. 

Mr.  Holgate. — So  that  they  were  definite  enough  to  entirely  guide  the  erector? 

Mr.  Deans. — They  sufficed  for  the  erection  of  nearly  half  the  bridge. 

Mr.  Holgate. — Did  he  have  to  have  these  supplemented  from  time  to  time? 

Mr.  Deans. — The  only  changes  that  I  know  of  in  these  instructions  were  just 
slight  changes  of  oi)eration  which  we  thought  would  save  a  little  time  or  expense  on 
the  north  side. 

Prof.  Galbraith. — ^By  whom  were  these  supplementary  instructions  given?  Were 
they  given  from  the  office? 

Mr.  Deans. — Suggestions  reached  us  from  Mr.  Birks  that  on  the  north  side  we 
might  make  a  little  change  but  they  were  not  carried  out  without  our  advice. 

Mr.  Holgate. — ^Did  these  suggestions  arise  from  the  experience  they  had  gained 
on  the  south  shore? 

Mr.  Deans. — They  were  of  very  minor  importance  of  themselves  and  arose 
from  their  exi)erience  in  handling  the  work.  They  are  all  of  very  minor  importance 
and  are  all  noted  on  the  print. 

Mr.  Holgate. — So  that  the  bridge  was  erected  from  the  detailed  instructions 
issued  from  the  Engineers'  office  at  Phoenixville. 

Mr.  Deans. — ^Yes,  that  is  a  fair  statement  of  the  fact.  The  instructions  as  to 
how  the  bridge  should  be  erected  were  prepared  in  ^Phoenixville  and  carried  out  by 
the  foreman  in  the  field. 

Prof.  Galbraith. — And  these  alterations  that  you  spoke  of  that  were  recorded  on 
the  instructions  were  from  Phoenixville,  were  they? 

Mr.  Deans. — No,  they  were  from  the  field  because  they  grew  out  of  the  experi- 
ence in  the  field,  reported  in  Phoenixville,  and  then  incorporated  on  our  blue  prints 
for  use  on  the  north  side. 

Prof.  Galbraith. — At  Phoenixville? 

Mr.  Deans. — At  Phoenixville. 

Prof.  Galbraith. — Yes.  The  incorporation  was  done  at  Phoenixville  and  they 
were  forwarded  here? 

Mr.  Deans. — ^When  there  were  any  changes  made  on  the  south  side? 

Prof.  Galbraith.— Yes? 

Mr.  Deans. — ^Yes,  sir. 

Mr.  Holgate. — ^In  connection  with  these  instructions  that  would  be  issued  in 
this  way,  Mr.  Deans,  was  Mr.  Milliken  consulted? 

Mr.  Deans. — ^Yes.  sir — ^^his  department. 

Mr.  Holgate. — His  department  was  consulted? 

Mr.  Deans. — ^Yes,  sir. 

Mr.  Holgate. — So  that  it  was  a  committee  of  engineers  that  studied  the  matter 
and  agreed  on  a  certain  method  of  erection? 

Mr.  Deans. — ^Engineers  and  erectors — the  erecting  department. 

Mr.  Holgate. — Agreed  upon  a  certain  method  of  erection  and  then  that  method 
was  set  out  on  the  blue  print?  » 

Mr.  Deans. — On  the  plans  and  blue  prints. 
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Mr.  HoLQATE. — And  the  erection  foreman  was  governed  by  these  instructions  and 
no  others? 

Mr.  Deans. — Absolutely. 

Mr.  HoLGATB. — ^Is  that  your  usual  method  of  procedure  in  the  office  t 

Mr.  Deans. — That  is  a  very  unusual  method. 

Mr.  HoLOATE. — ^Adopted  in  this  case,  why? 

Mr.  Deans. — ^It  was  adopted  in  this  case  as  an  extra  safeguard  against  allowing 
the  foreman  to  use  his  judgment  in  regard  to  the  handling  of  material,  and  to  fix 
that  method  by  the  best  experience  we  had  in  our  company. 

Mr.  HoLGATE. — ^Did  you  have  to  go  outside  of  your  own  organization  for  consult- 
ing advice  in  this  matter? 

Mr.  Deans. — ^We  did  not.  We  had  the  benefit  of  all  our  plans  being  passed  upon 
by  Mr.  Theodore  Cooper  for  the  Quebec  Bridge  Company. 

Mr.  HoLGATE. — Otherwise,  your  organization  was,  in  your  opinion,  fully  compe- 
tent to  deal  with  the  matter  ? 

Mr.  Deans. — ^We  considered  that  we  were  fully  competent  to  deal  with  the 
matter. 

Mr.  HoLGATE. — Then,  as  to  your  relations  with  Mr.  Cooper,  was  it  a  continuous 
communication  with  him  on  these  points? 

Mr.  Deans. — Our  relation  with  Mr.  Cooper  has  been  continuous  since  he  was 
first  appointed. 

Mr.  HoLGATE. — ^And  were  the  plans  that  you  worked  to  approved  by  Mr.  Cooper? 

Mr.  Deans. — ^AU  the  plans  that  were  worked  to  were  approved  by  Mr.  Cooper. 

Prof.  Galbratth. — ^Had  Mr.  Cooper  any  say  in  the  matter  of  erection  ? 

Mr.  Deans. — ^Mr.  Cooper  was  particularly  represented  on  the  erection  by  Mr. 
McLure,  an  employee  of  the  Quebec  Bridge  Company,  who  was  selected  to  represent 
him  in  the  field  by  Mr.  Cooper. 

Mr.  HoLGATE. — ^Mr.  Deans,  would  you  just  go  back  to  those  diagrams  for  the 
erection  again?  Are  they  approved  by  anybody  outside  of  the  Phoenix  Bridge  Com- 
pany— the  method  of  erection?    You  were  just  speaking  of  the  detailed  instructions? 

Mr.  Deans. — ^No,  they  are  not  signed  by  anybody  else. 

Mr.  HoLGATE. — ^They  are  simply  instructions  issued  from  the  shop? 

Mr.  Deans. — ^Erom  the  office. 

Mr.  HoLGATE. — ^From  the  office.  They  are  not  part  of  the  set  of  plans  of  the 
bridge? 

Mr.  Deans. — ^They  were  simply  our  instructions  to  carry  out  the  work  which  was 
passed  upon  and  approved  by  Mr.  Cooper  for  the  carrying  out  of  the  details  of 
construction. 

Mr.  Holgate. — ^But  these  instructions  were  not  put  before  the  Quebec  Bridge 
Company  for  approval? 

Mr.  Deans. — ^No. 

Prof.  Galbratth. — And  not  before  Mr.  Cooper? 

Mr.  Deans. — ^Not  before  Mr.  Cooper. 

Mr.  Holgate. — So  that  the  question  of  erection  then  was  your  own  question? 

Mr.  Deans. — That  was  our  own  question. 

Prof.  Kerry. — ^Are  there  any  general  written  instructions,  Mr.  Deans,  to  the 
various  officers?  As  I  understand  it,  there  are  special  blue  print  instructions  stating 
how  certain  members  shall  be  put  up;  are  there  in  addition,  general  instructions  to 
each  of  the  senior  officers  with  regard  to  the  conduct  of  his  work? 

Mr.  Deans. — No,  sir. 

Prof.  Kerry. — ^And  what  regular  reports  are  there  with  regard  to  the  progress  of 
the  work? 

Mr.  Deans. — ^Every  day  we  had  a  report  from  our  general  foreman  giving  the- 
progress  of  the  work.        « 

Prof.  Kerry. — ^And  also  reports  from  the  engineers  or  just 
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Mr.  Deans. — No,  the  reports  came  through  the  general  foreman. 

Prof.  Kerry. — The  report  of  the  positions  and  the  report  of  the  inspection  and 
the  rex)ort  of  progress  was  in  the  daily  report  made  by  the  general  foreman,  and  that 
was  the  only  report  made  to  the  office? 

Mr.  Deans. — That  is  correct. 

Prof.  Kerry. — These  reports  are  all  on  file,  Mr.  Deans,  I  presume? 

Mr.  Deans. — Those  reports  are  on  file. 

Mr.  HoLOATE. — ^Are  there  copies  here? 

Mr.  Deans. — ^The  copies  must  be  here;  the  originals,  of  course,  are  in  Phoenix- 
ville. 

Mr.  HoLQATE. — ^In  whose  charge  are  those  copies? 

Mr.  Deans. — ^In  charge  of  Mr.  Milliken,  our  superintendent  of  erection. 

Mr.  HoLOATE. — ^We  think  it  would  be  an  advantage  to  us  to  adjourn  until  to-mor- 
row morning  at  10  o'clock  in  order  to  give  Mr.  Barthe  and  Mr.  Hoare  together  an 
opportunity  to  get  that  matter  straightened  up  before  we  go  any  farther,  and  if  Mr. 
Davidson  will  have  that  memorandiun  of  those  witnesses 

Mr.  Davidson. — ^I  shall  do  my  very  best  to  have  it  for  to-morrow  morning. 

Mr.  Holgate. — ^If  you  could  keep  in  mind  what  we  said  a  while  ago,  that  it  is 
only  men  who  can  give  evidence  of  fact 

Mr.  Davidson. — ^I  do  not  presume  to  bring  men  here  to  express  engineering 
opinions. 

Mr.  HoLOATE. — ^I  do  not  mean  that,  but  hearsay  evidence  or  anything  of  the  kind — 

Mr.  Davidson. — ^Not  at  all. 

Mr.  Holgate. — ^We  want  to  keep  as  close  to  the  line  of  direct  evidence  as  we  can. 

Mr.  Davidson. — ^I  quite  understand  that,  sir,  and  we  will  endeavour  to  do  right. 

The  commission  adjourned  until  10  o'clock  to-morrow  (Tuesday)  morning. 


SECOND  DAY. 

Quebec,  P.Q.,  September  10,  1907. 
IJlrio  Barthe,  Secretary  Quebec  Bridge  Company,  recalled. 

Mr.  Holgate. — Were  you  able  to  get  all  the  information  together? 
Mr.  Barthe. — ^I  regret  to  say  not  everything. 

The  witness  retired. 

John  Sterling  Deans,  Chief  Engineer,  Phoenix  Bridge  Company,  recalled. 

Mr.  Holgate. — ^Mr.  Deans,  who  had  power  to  dismiss  Mr.  Yenser  or  Mr.  Cudworth, 
or  Mr.  Birks? 

Mr.  Deans. — ^Mr.  A.  B.  Milliken  could  have  dismissed  Mr.  Yenser  and  could  have 
requested  the  removal  of  Mr.  Birks  or  Mr.  Cudworth  from  me  and  his  request  would 
have  been  conceded. 

Mr.  Holgate. — There  was  no  person  on  the  bridge  continually  who  could  have 
exercised  that  power? 

Mr.  Deans. — ^Naturally  there  would  be  nobody  there  continuously  who  could  dis- 
charge Mr.  Yenser,  because  he  was  in  supreme  authority. 

Mr.  Holgate. — ^But  he  could  not  have  exercised  that  power  with  regard  to  the 
others? 

Mr.  Deans. — He  could  have  requested  their  removal  from  the  Phoenixville  office. 
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Mr.  HoLGATE. — ^Have  you  got  plans  of  the  two  travellers  that  were  used? 

Mr.  Deans. — They  are  in  Quebec,  in  our  office  in  Quebec  at  the  bridge. 

Mr.  HoLGATE. — ^At  the  bridge?    Will  you  please  have  them  sent  here? 

Mr.  Deans. — ^Yes,  sir,  together  with  all  erection  plans. 

Mr.  HoLGATE. — ^Yes,  together  with  all  erection  plans. 

Mr.  Deans. — ^You  asked  yesterday  about  them. 

Mr.  HoLGATE. — And  who  is  the  proper  party  to  explain  those  plans,  would  it  be 
yourself? 

Mr.  Deans. — I  could  explain  the  plans,  yes. 

Mr.  Holgate. — Could  Mr.  Milliken? 

Mr.  Deans. — ^Yes,  sir. 

Mr.  Holgate. — I  think  you  said  yesterday  that  the  construction  plans  were  not 
submitted  to  Mr.  Cooper? 

Mr.  Deans. — The  erection  plans?  • 

Mr.  Holgate. — The  erection  plans. 

Mr.  Deans. — I  cannot  say  that  they  were  not  presented  to  Mr.  Cooper,  but  they 
were  not  presented  to  him  in  the  sense  of  getting  his  approval  on  every  detail  of  them. 
If  he  had  any  comments  to  make  he  was  in  a  position  to  make  them. 

Prof.  Galbraith. — Oh,  so  that  these  erection  blue  prints  were  shown  to  Mr. 
Cooper  for  comments  if  he  considered  it  necessary,  while  at  the  same  time  you  were 
the  supreme  authority  in  deciding  whether  they  were  to  be  used  or  not.  That  is  to 
say,  Mr.  Cooper  could  only  advise;  he  had  only  advisory  functions  in  connection 
with  them.    Is  that  the  case? 

Mr.  Deans. — I  do  not  think  that  is  a  too  strong  statement  of  the  facts;  but 
further,  Mr.  Cooper,  being  in  supreme  authority,  could  have  stopped  or  interfered 
with  the  erection  through  Mr.  Hoare  at  any  time  that  he  saw  fit. 

Prof.  Galbraith. — When  you  said  yesterday  that  these  plans  were  simply  a  part 
of  the  Phoenix  Company's  business,  and  that  Mr.  Cooper  had  no  responsibility  in 
connection  therewith,  you  meant  that  to  be  simply  in  general;  while  at  the  same 
time,  as  you  have  said  now,  he  could  stop  the  work  and  stop  anything  that  he  pleased 
through  Mr.  Hoare? 

Mr.  Deans. — Absolutely. 

Prof.  Galbraith. — That  is  the  position? 

Mr.  Deans. — That  is  the  position. 

Prof.  Kerry. — Specifically,  Mr.  Deans,  the  plans  of  the  travellers  were  regarded 
entirely  as  part  of  the  erection  plant,  and  did  not  require  and  did  not  have  approval 
by  anybody  outside  the  Phoenix  Bridge  Company? 

Mr.  Deans. — Nothing  except  a  general  approval;  no  signed  documents,  no  signed 
pai)ers. 

Prof.  Galbraith. — From  Mr.  Cooper? 

Mr.  Deans. — From  Mr.  Cooper. 

Prof.  Galbraith. — The  plans  of  the  travellers  were  treated  then  just  as  all  the 
other  ordinary  erection  blue  prints;  they  were  not  considered  especially  by  Mr. 
Cooper? 

Mr.  Deans. — ^No,  the  plans  of  the  travellers  were  not  considered  esi)ecially  by  Mr. 
Cooper  any  more  than  any  other  feature  of  the  erection  or  construction  of  the  plant. 

Prof.  Kerry. — Was  it  the  regular  practice  to  submit  all  these  plans  bearing  on 
the  erection  plant  and  the  erection  detail  to  Mr.  Cooper? 

Mr.  Deans. — Only  in  the  sense  of  keeping  him  posted  as  to  the  general  plan  of 
our  erection  and  procedure. 

Prof.  Kerry. — ^But  in  general,  would  all  the  plans  appear  before  him  or  not,  or 
would  all  the  important  plans  appear  before  him? 

Mr.  Deans. — I  think  Mr.  Cooper  saw  all  the  important  plans  of  erection. 

Mr.  Holgate. — Mr.  Deans,  were  the  erection  blue  prints  simply  detail  working 
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plans  of  the  general  plan  approved  by  Mr.  Cooper,  and  contained  nothing  of  plan  or 
design  not  covered  by  the  general  plans? 

Mr.  Deans. — ^In  answering  that  question,  the  erection  blue  prints  did  not  affect 
any  plan  or  design  covered  by  the  approval  of  Mr.  Cooi)er,  either  of  the  general  plans 
or  of  the  details. 

Mr.  HoLOATE. — ^What  understanding  had  you,  Mr.  Deans,  of  the  status  of  Mr. 
Hoare,  first,  and  of  Mr.  Cooper  in  regard  to  the  carrying  out  of  the  contract  between 
the  Quebec  Bridge  Company  and  the  Phoenix  Bridge  Company? 

Prof.  Galbraith. — ^You  mean  Mr.  Deans'  personal  interpretation  of  their  func- 
tions? 

Mr.  HoLQATE. — ^Yes? 

Mr.  Deans. — I  understood  that  Mr.  Cooper  had  supreme  authority  in  connection 
with  the  interpretation  of  the  specifications,  had  authority  to  change  them  from  time 
to  time  as  he  saw  fit,  and  had  authority  to  approve  all  of  our  general  and  detailed 
plans. 

Mr.  HoLGATE. — Was  that  power  exercised  in  regard  to  the  approval  of  all? 

Mr.  Deans. — That  power  was  exercised  by  Mr.  Cooper  throughout  the  contract. 

Mr.  HoLGATE. — Were  any  plans  used  where  that  jwwer  of  Mr.  Cooper's  was  not 
exercised  ? 

Mr.  Deans. — ^No  plans  were  used  where  that  power  of  approval  of  Mr.  Cooper  was 
not  exercised. 

Prof.  Kerry. — The  specifications  formed  part  of  the  contract,  Mr.  Deans.  Was 
your  understanding  that  the  power  was  vested  in  Mr.  Cooper  to  alter  these  specifica- 
tions? 

Mr.  Deans. — ^Yes,  sir,  we  had  notice  that  Mr.  Cooper  had  authority  to  alter  those 
specifications;  we  also  had  notice  that  his  authority  and  approval  of  plans  would  be 
considered  final. 

Prof.  Galbraith. — ^In  what  form  was  his  approval  conveyed  to  you,  in  writing? 

Mr.  Deans. — ^He  had  a  rubber  date  stamp  and  he  wrote  on  each  drawing 
'examined  and  approved  by  Theodore  Cooper,  Consulting  Engineer,  Quebec  Bridge 
and  Railway  Company.' 

Prof.  Galbraith. — ^I  think  you  said  that  you  had  notice  from  the  company  that 
Mr.  Cooper  had  power  to  alter  or  amend  the  specifications. 

Mr.  Deans. — ^We  had. 

Prof.  Galbraith. — That  would  be  in  writing. 

Mr.  Deans. — That  was  in  writing  and  one  of  the  papers  which  we  asked  Mr. 
Barthe  to  submit  to  you. 

Prof.  Galbraith. — ^You  have  the  communications  that  passed? 

Mr.  Deans. — ^We  have  the  copy  in  PhoDnixville. 

Prof.  Galbraith. — ^You  could  let  us  have  that? 

Mr.  Deans. — ^In  addition  to  the  originals? 

Prof.  Galbraith. — Oh,  well,  if  it  is  identified  here 'it  is  all  the  same. 

Mr.  Deans. — ^We  can  let  you  have  our  copy. 

Prof.  Kerry. — The  original  would  be  quite  sufficient.  Also  did  you  ask  Mr. 
Barthe  to  produce  the  statement  with  regard  to  Mr.  Cooper's  authority;  is  that  among 
the  pai)er8  produced? 

Mr.  Deans. — I  do  not  think  it  was. 

Mr.  Stuart. — ^I  think  that  is  in  the  Order  in  Council. 

Mr.  Deans. — That  Order  in  Council  is  the  authority  I  referred  to  as  the  power  to 
change  the  si)ecification.  He  had  the  government  order  in  council  giving  him  authority 
to  change  the  specification. 

Mr.  HoLGATE. — What  is  there  to  show  that  Mr.  Cooper's  power  was  final? 

Mr.  Deans. — ^I  think  that  pai)er  of  order  in  council  would  indicate  that. 

Prof.  Galbraith. — ^In  whose  possession  is  that  order  in  council? 
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Mr.  Deans. — ^It  must  be  in  Mr.  Hoare's,  or  the  Quebec  Bridge  and  Railway 
Oompany^s.    We  have  a  copy. 

Prof.  Kerry. — ^Mr.  Deans,  can  you  recall  if  Mr.  Cooper  at  any  time  subsequent 
to  the  signing  of  the  contract  exercised  his  power  to  alter  specifications? 

Mr.  Deans. — ^He  altered  them  in  several,  or  in  many  instances. 

Prof.  Kerry. — ^Your  imderstanding  of  the  duties  and  powers  of  Mr.  Cooper  and 
Mr.  Hoare,  is  entirely  based  on  written  documents  ? 

Mr.  Deans. — ^I  think  my  conclusions  can  all  be  shown  by  written  documents.    • 

Prof.  Kerry. — That  is  the  whole  point. 

Mr.  Deans. — ^I  think  so. 

Mr.  HoLGATE. — ^Now  with  regard  to  Mr.  Hoare,  Mr.  Deans? 

Mr.  Deans. — ^Regarding  Mr.  Hoare's  authority? 

Mr.  HoLGATE. — ^Yes,  sir,  as  you  understood  Mr.  Hoare's  i)osition  in  relation  to 
the  contract. 

Mr.  Deans. — ^Mr.  Hoare  being  the  chief  engineer  of  the  Quebec  Bridge  and 
Railway  Company,  I  imderstood  that  I  should  look  to  him  for  any  final  instructions 
in  connection  with  the  contract  in  its  execution. 

Mr.  Holgate. — Of  what  nature? 

Mr.  Deans. — ^Well,  I  should  say  in  all  matters  outside  of  the  approval  of  plans 
and  the  interpretation  of  the  specification  and  should  look  to  him  for  final  instructions 
in  connection  with  the  work  in  the  field  or  shop. 

Prof.  Oalbraith. — ^In  other  words,  you  assumed  that  he  had  the  i)ower  to  stop 
any  piece  of  work? 

Mr.  Deans.— That  expresses  it. 

Prof.  Galbraith. — ^To  reject  any  piece  of  work. 

Mr.  Deans.— That  expresses  it 

Prof.  Kerry. — Or  to  express  that  in  another  way  your  understanding  would  be 
that  with  the  exception  of  the  preparation  of  the  specifications  and  the  approval  of 
the  detail  plans  that  the  entire  final  responsibility  for  the  construction  of  the  bridge 
lay  with  Mr.  Hoare? 

Mr.  Deans. — ^I  do  not  think  that  is  expressing  it  too  broadly. 

Prof.  Galbraith. — Mr.  Deans,  if  Mr.  Cooper  should  have  given  instructions  to 
stop  the  work  at  any  stage  what  would  you  have  considered  it  your  duty  to  do  ? 

Mr.  Deans. — ^I  should  have  felt  it  incumbent  to  notify  Mr.  Hoare  and  receive  his 
instructions. 

Mr.  Holgate. — ^Were  changes  in  specifications  made  by  Mr.  Cooper  communicated 
in  writing,  in  duplicate  and  filed  with  both  parties  ? 

Mr.  Deans. — ^We  receive  a  typewritten  copy  of  the  changes  which  he  instructed  us 
to  make  and  I  assume  that  a  copy  of  these  was  left  with  Mr.  Hoare. 

Mr.  Holgate. — ^You  have  your  copy? 

Mr.  Deans. — ^We  have  our  copy  in  Phoenixville;  if  you  cannot  get  the  copy  I 
will  furnish  you  ours. 

Mr.  Holgate. — ^Yesterday  we  asked  you  for  the  records  of  Mr.  Yenser  and  Mr. 
Birks. 

Mr.  Deans. — Their  professional  records. 

Mr.  Holgate. — Their  professional  records ;  we  would  like  you  to  give  that  just  in 
your  own  way. 

Mr.  Deans. — ^I  think  I  had  better  read  it  because  I  will  interline  one  or  two 
things ;  it  is  just  short  Mr.  13.  A.  Yenser,  general  foreman,  was  about  38  years  of 
age.  Mr.  Yenser  had  worked  for  several  other  bridge  companies  before  entering  the 
service  of  the  Phoenix  Bridge  Company  and  he  had  been  in  the  employ  of  the  Phoenix 
Bridge  Company  for  about  16  years.  For  about  10  years  of  this  time  he  had  acted 
as  general  foreman  of  erection,  and  he  had  charge  of  some  of  the  most  imjwrtant 
structures  built  by  the  company,  viz. :  Elevated  Railway,  Brooklyn,  N.Y. ;  Cambridge 
Bridge,  Boston,  Mass.;  El  Paso  Bridge,  Texas;  Tennessee  River  Bridge,  Tennessee; 
Susquehanna  River  Bridge,  Towanda,  &c 
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Having  shown  nnsual  qualities  as  an  erector,  being  extremely  careful  and  con- 
scientious, and  having  had  large  experience  in  the  handling  of  men,  he  was  selected 
for  the  Quebec  work,  where  he  had  been  in  charge  during  the  seasons  of  1906  and 
1907. 

Mr.  A.  H.  Birks,  resident  engineer  of  erection  was  about  28  years  old.  He  was 
highly  recommended  to  the  company  by  Prof.  George  F.  Swan,  professor  of  civil 
engineering  of  the  Massachusetts  Institute  of  Technology,  Boston,  as  one  of  his  most 
promising  graduates.  He  was  a  post-graduate  of  this  institution.  He  entered  the 
employ  of  the  Phoenix  Bridge  Compi*ny  about  six  years  ago.  His  first  duties  were  as 
a  structural  draughtsman.  It  was  soon  found  that  he  was  a  man  of  unusual  ability 
and  high  character  and  he  was  soon  transferred  to  the  erection  department  as  assistant 
engineer.  In  this  department,  when  the  Quebec  erection  plans  were  taken  up, 
be  worked  out  many  of  the  details  of  erection  in  connection  with  the  heads  of 
this  department.  He  was  at  work  on  these  plans  and  details  about  two  and  a  half  to 
three  years;  thus  being  familiar  with  all  the  department  plans  and  details  of  erec- 
tion, he  was  put  on  the  Quebec  work  and  worked  in  absolute  harmony  with  the 
general  foreman,  and  assistant  foremen,  having  the  confidence  and  respect  of  every 
man. 

Mr.  HoLGATE. — Then  this  was  the  first  field  work  that  Mr.  Birks  had  undertaken! 

Mr.  Deans. — ^No,  Mr.  Birks  had  been  on  several  of  our  field  erections  before  this. 

Prof.  Kerry. — Could  you  specify  those,  Mr.  Deans? 

Mr.  Deans. — I  could  not  specify  that  off  hand;  I  can  get  that  later  on  and  give 
it  to  you. 

Prof.  Kerry. — ^If  you  would,  please. 

Mr.  Deans.— I  shall. 

Mr.  HoLOATE. — ^I  wish  you  would  give  us  an  idea  of  how  these  men  worked 
together  on  that  bridge.  Wliat  I  mean  is  was  there  confidence  mutually  all  around 
and  did  these  men  work  in  harmony? 

Mr.  Deans. — ^We  frequently  commended  on  the  very  unusual  harmony  existing 
between  the  force  on  the  Quebec  Bridge.  There  was  absolute  harmony  of  action 
between  the  engineers,  the  foreman  and  assistant  foremen.  There  was  not  a  single 
bit  of  friction  between  them  that  has  come  to  my  knowledge  since  the  work  started 
and  I  believe  that  each  had  the  other's  confidence  to  the  fullest  extent. 

Mr.  HoLGATE. — ^Did  that  harmony  extend  also  between  themselves  and  the  repre- 
sentatives of  the  Quebec  Bridge  Company  on  the  ground? 

Mr.  Deans. — ^I  believe  it  extended  through  the  entire  force  of  the  Quebec  Bridge 
and  Railway  Company  on  the  ground,  their  representatives  there. 

Prof.  Kerry. — The  situation  would  be,  Mr.  Deans,  that  Mr.  Birks  was  practically 
a  technical  advisor  to  Mr,  Yenser,  in  all  matters  involving  purely  technical  know- 
ledge. 

Mr,  Deans. — ^Mr.  Birks  was  an  adviser  to  Mr.  Yenser  in  technical  matters,  as 
far  as  they  referred  to  the  erection  and  the  appliances  for  handling  the  erection. 

Prof.  Galbrafth. — Mr.  Birks  gave  no  orders  to  foremen? 

Mr.  Deans. — ^He  gave  no  orders  to  anybody. 

Prof.  Kerry. — ^Mr.  Yenser  was  what  would  be  known  as  an  erection  man,  in  no 
way  an  engineer. 

Mr.  Deans. — That  is  correct.  I  would  like  to  add  to  my  testimony  of  yesterday 
in  two  or  three  particulars.  All  of  the  material,  after  it  was  constructed  in  the  shop 
and  passed  by  the  inspector,  was  marked  'the  property  of  the  Quebec  Bridge  and 
Railway  Company,'  by  a  stencil  stamp,  white  leaded. 

Prof.  Galbraith. — That  is  that  it  was  painted  on. 

Mr.  Deans. — ^A  stencil  and  painted  on. 

Prof.  Galbraith. — Not  indented  or  stamped  into  the  metal  in  any  way. 

Mr.  Deans. — No,  not  that.  I  was  not  familiar  yesterday  as  to  the  inspector's 
stamp  passing  this  material;    you  asked  me  that  question? 
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Prof.  Qalbratth. — ^Yes. 

Mr.  Deans.— I  find  that  the  inspector's  stamp 

Prof.  Galbrxith.— Which  inspector? 

Mr.  Deans. — The  Quebec  Bridge  Company's  inspector.  When  he  had  examined 
the  material  and  passed  upon  it,  as  correct  and  constructed  in  accordance  with  the 
plans  and  specifications  at  the  shop,  there  was  a  white  or  yellow  '  Q '  painted  on  the 
metal  and  inside  of  this  *  Q '  a  stencil  stamp  was  indented  in  the  metal  marked  *  Q-B ' 
and  every  piece  in  the  bridge  passed  and  inspected  had  that  '  Q-B '  indented  in  it. 
It  was  *  Q-B '  stamped  on  the  end  of  a  hammer  and  the  inspector  striking  the  metal  a 
blow  indented  the  stamp  in  the  steel  making  it  a  mark  that  could  not  be  removed. 

You  also  asked  me  the  question  whether  there  was  any  inspection  after  the 
material  had  been  examined  and  accepted  at  the  shops  before  shipment.  The  contract 
provided  that  at  any  stage  of  construction  insi)ection  should  take  place,  and  in  case 
of  any  injury  to  material  in  transit  or  handling  that  inspection  would  be  exercised 
before  the  structure  was  put  in  the  bridge.  Yesterday  I  believe  I  said  there  was  no 
further  inspection. 

Mr.  HoLGATE. — ^Was  the  insi)ection  as  called  for  under  the  contract  fully  carried 
out? 

Mr.  Deans. — As  far  as  I  know  it  was  carried  out  in  all  respects. 

Mr.  HoLGATE. — There  is  nothing  else  you  would  like  to  add?  You  might  say  who 
if  it  is  within  your  knowledge,  made  the  inspection  on  the  ground  here? 

Mr.  Deans. — I  think  the  inspection  on  the  ground  here  would  have  been  made 
by  Mr.  Kinloch  or  Mr.  McClure  or  Mr.  E.  A.  Hoare. 

Prof.  Galbraith. — ^In  general  that  inspection  was  made  where,  at  the  yard  before 
the  material  was  stored,  before  the  storing  took  place,  or  also  at  the  bridge? 

Mr.  Deans. — The  insi)ection  would  be  made  at  any  point  where  any  changes  were 
made  in  members  after  the  members  had  been  insi)ected  and  passed  at  the  shops.  In 
other  words,  if  we  altered  a  member  in  any  particular  after  it  was  inspected  and 
stamped  we  expected  that  it  would  have  another  inspection  before  we  could  put  that 
member  in  place. 

Mr.  Galbraith. — Or  if  any  accident  happened  or  if  any  alteration  occurred  in 
any  way? 

Mr.  Deans. — If  we  altered  it  in  any  way  after  it  was  inspected  and  stamped  at 
Phoenixville,  we  looked  for  and  asked  for  an  inspection  before  we  put  that  member  in 
place. 

Mr.  Holgate. — Was  it  to  your  interest  to  have  inspections  made  as  often  and  as 
thoroughly  as  i)ossible? 

Mr.  Deans. — Certainly. 

Prof.  Kerry. — In  general  you  had  two  regular  inspections,  one  at  the  shop,  and 
one  on  the  bridge  just  before  the  material  was  erected,  did  you  not? 

Mr.  Deans. — ^I  do  not  wish  to  convey  a  wrong  impression.  There  were  no  two 
general  inspections.  Of  course,  if  the  inspectors  here  would  notice  anything  that 
was  overlooked  in  the  shop  they  would  call  our  attention  to  it,  but  I  wish  it  under- 
stood that  if  any  member,  once  passed  and  stamped  at  Phoenixville,  was  altered  in 
any  particular  by  us  we  asked  for  and  expected  another  insi)ection  before  we  put  it 
in  the  work. 

Prof.  Kerry. — There  was  no  regular,  systematic  re-inspection  of  material  before 
it  went  into  place? 

Mr.  Deans. — Not  as  I  understand  it. 

Prof.  Gaibr^mtfi. — Yon  said  yesterday,  I  think,  that  there  were  parts  of  the  struc 
ture  not  rolled  in  the  Phoenixville  mills  that  you  obtained  from  Pittsburg  and  Harris- 
burg,  that  these  portions  were  larger  portions  than  you  could  manufacture  in  your 
own  shops? 

Mr.  Deans. — In  plates?  • 

Mr.   Galbraith. — In   plates.     Had  you,   or  had   the   Quebec   Bridge   Company, 
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insiiectors  who  examined  these  plates  during  the  process  of  construction,  or  at  any 
time  before  they  were  delivered  to  you  at  Phoenixville? 

Mr.  Deans. — ^AU  the  material  manufactured  at  outside  mills  was  tested,  examined 
and  passed  by  an  insx>ector  of  the  Quebec  Bridge  Company  before  it  was  shipped  to 
Phoenixville  and  fabricated. 

Prof.  Galbraith. — J£  there  are  any  points  which  you  think  we  have  missed  and 
wish  to  bring  out,  it  might  be  as  well  for  you  to  do  so — ^in  this  connection? 

Mr.  Deans. — ^I  thought  over  it  last  evening  and  the  three  I  mentioned  were  the 
only  three  I  thought  of  at  the  time. 

Prof.  Kerry. — Was  there  any  regular  inspection  at  or  near  the  bridge  previous 
to  the  erection  of  all  members  by  the  officers  of  the  Phoenix  Bridge  Company? 

Mr.  Deans. — They  exercised  a  careful  inspection  of  .the  work  at  the  bridge  and  in 
the  yards. 

Prof.  Kerry. — A  systematic  inspection? 

Mr.  Deans. — A  systematic  insi)ection  as  each  member  was  passed  out  to  the 
bridge  to  see  that  it  was  all  right? 

Prof.  Galbraith. — Could  you  describe  the  nature  of  the  inspection?  Was  it 
visual  entirely,  or  did  they  use  tools,  or  put  lines  on  the  material,  or  anything  of 
that  kind?     Could  you  give  any  idea  of  the  nature  of  the  inspection? 

Mr.  Deans. — The  nature  of  the  inspection  was  a  careful  examination  of  each 
member  at  the  time  it  was  being  prepared  for  erection  and  appliances  attached  for 
handling  the  same. 

Prof.  Galbraith. — ^Was  there  anything  other  than  a  purely  examining  by  eye? 
Was  there  anything  done  by  the  hand  or  anything  of  that  kind?  Perhaps  I  can  get 
this  information  better  from  another  witness. 

Mr.  Deans. — ^Possibly. 

Mr.  HoLGATE. — ^Who  would  that  be,  Mr.  Deans? 

Mr.  Deans. — ^I  think  possibly  Mr.  Kinloch  or  Mr.  McLure  of  the  Quebec  Bridge 
Company.  Our  own  men  that  did  that  work,  you  know,  were  lost  in  the  disaster. 
Mr.  A.  B.  Milliken  might  be  able  to  give  you  the  information. 

Mr.  HoLGATE. — ^In  the  carrying  out  of  the  inspection  that  you  have  just  been 
describing,  if  any  error  or  defect  were  found,  whose  duty  would  it  be  to  report  it  and 
to  whom  would  the  rei)ort  be  sent? 

Mr.  Deans. — ^It  would  be  the  duty  of  anybody  who  noticed  any  defect  to  report 
it  and  it  would  be  reported  to  Mr.  Yenser. 

Prof.  Galbraith. — ^Mr.  Kerry  says  that  he  really  means  who  were  the  individual 
inspectors  who  reported  these  things. 

Mr.  Deans. — ^Any  defect  in  any  member  in  the  yards  or  previous  to  erection  would 
have  been  more  likely  to  have  been  found  by  Mr.  Birks  as  he  was  the  one  to  see  that 
the  member  with  all  its  attachments  was  in  proi)er  shape  to  be  erected  and  he  would 
have  reported  any  defect  to  Mr.  Yenser. 

Prof.  Kerry. — ^In  case  of  defects  developing  on  the  bridge  that  were  not  observed 
previous  to  erection  was  there  any  systematic  inspection  of  the  members  that  had 
already  been  erected  from  time  to  time? 

Mr.  Deans. — ^I  should  say  that  the  inspection  was  systematic  to  the  extent  that  all 
of  the  bridge  was  under  close  observation  all  the  time. 

Prof.  Kerry. — ^More  particularly  from  Mr.  Yenser  and  Mr.  Birks? 

Mr.  Deans. — ^From  our  side  more  particularly  by  Mr.  Birks  and  Mr.  Yenser. 

Prof.  Galbraith. — ^Was  Mr.  Milliken  much  on  the  bridge? 

Mr.  Deans. — ^He  was  on  the  bridge  the  greater  part  of  the  time  during  the  con- 
struction season. 

Mr.  HoLGATE. — I  think  you  said,  Mr.  Deans,  that  defects  found  would  be 
reported  to  Mr.  Yenser? 

Mr.  Deans.— Yes,  sir. 

Mr.  HoLGATE. — ^Would  he  then  act  on  his  own  discretion  or  would  he  ask  for 
advice  from  the  head  office  in  Phoenixville? 


22  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Mr.  Deans. — ^In  minor  matters  he  would  act  on  his  own  responsibility  in  connec- 
tion with  Mr.  Birks  and  his  other  assistants. 

Prof.  Galbratth. — That  is  to  say,  that  he  would  confer  with  them  before  decid- 
ing? 

Mr.  Deans. — He  would  confer  with  them  before  deciding. 

Mr.  HoLGATE. — ^As  to  whether  it  was  a  minor  or  greater  matter  would  be  left  to 
Mr.  Tenser's  discretion? 

Mr.  Deans. — ^I  should  not  say  that  altogether.  It  would  be  decided  at  the  con- 
ference between  Mr.  Yenser  and  the  engineers  and  as  they  worked  in  entire  harmony 
it  would  be  the  general  conclusion  of  all. 

Mr.  HoLGATE. — That  is  what  I  mean,  represented  by  Mr.  Yenser  who  was  in 
charge. 

Mr.  Deans. — That  is  right. 

Mr.  HoLGATE. — ^It  is  not  likely  that  Mr.  Yenser  would,  on  his  own  responsibility, 
decide  without  conference  with  Mr.  Birks? 

Mr.  Deans. — ^Not  at  all;  it  was  not  possible. 

Mr.  HoLGATE. — ^In  any  question  of  that  nature  that  arose  between  Mr.  Yensei 
and  Mr.  Birks  where  they  had  discussions  in  matters  of  that  kind  would  they  include 
such  in  their  periodical  reports  to  the  office? 

Mr.  Deans. — ^Anything  they  had  considered  imi>ortant. 

Prof.  Kerry. — Do  you  mean,  Mr.  Deans,  that  they  would  come  to  a  decision  and 
that  they  would  then  report  to  the  office  that  such  circumstances  had  arisen  and  that 
they  had  decided  to  act  in  such  a  way? 

Mr.  Deans. — ^I  feel  that  we  had  a  complete  report  of  that  kind. 

Witness  retired. 

Frank  Cudworth  sworn. 
Witness  retired. 

A.  B.  MiLLiKEN,  sworn, 

Mr.  HoLGATE. — Mr.  Milliken,  will  you  please  describe  your  position  and  your 
duties  ? 

Mr.  Milliken. — ^My  position  is  superintendent  of  erection — general  erection. 
My  duties,  in  a  general  way,  are  to  appoint  foremen  and  arrange  for  the  different 
forces  in  the  different  parts  of  the  country  for  our  work. 

Mr.  HoLGATE. — ^Have  you  charge  of  the  erection  of  all  the  Phoenix  Bridge  Com- 
pany's works? 

Mr.  Milliken — ^Yes,  in  the  United  States  and  Canada. 

Mr.  Holgate. — How  long  have  you  occupied  that  position? 

Mr.  Milliken. — Seventeen  years. 

Mr.  Holgate. — By  whom  were  you  appointed? 

Mr.  Milliken. — ^By  our  chief  engineer,  Mr.  Deans. 

Mr.  Holgate. — ^Are  your  instructions  in  writing  from  the  company? 

Mr.  Milliken. — Well,  sometimes  they  are;  yes,  sir.    " 

Mr.  Holgate. — General  instructions,  I  mean,  of  appointment? 

Mr.  Milliken. — Not  as  a  rule.    Oh,  of  appointment? 

Prof.  Galbratth. — The  general  instructions  of  appointment — are  they  printed 
or  in  writing? 

Mr.  MiLUKEN. — ^It  was  in  writing. 

Mr.  Holgate. — To  whom  are  you  responsible? 

Mr.  Milliken. — To  Mr.  Deans. 

Mr.  Holgate. — To  what  extent  is  that  responsibility? 

Mr.  Milliken. — I  report  directly  to  him  and  take  instructions  from  him. 
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*  Mr.  HoLQATE. — ^What  other  works,  besides  the  Quebec  bridge,  have  you  had  under 
your  charge  since  the  commencement  of  the  construction  of  the  Quebec  bridge? 

Mr.  MiLLiKEN. — ^I  could  not  enimierate  them  just  now,  but  I  can  give  them  to 
you.    There  is  a  very  great  number  of  them. 

Mr.  HoLGATE. — Just  name  some  of  them. 

Mr.  MiLLiKEN. — There  are  bridges  for  the  Southern  Railway  and  the  Lehigh 
Valley  Railway. 

Mr.  HoLGATE. — Just  mention  the  different  ones. 

Mr.  MiLLiKEN. — The  Cambridge  bridge  at  Boston.  The  Tennessee  River  bridge 
in  Tennessee^  the  bridge  crosses  the  Susquehanna  river  for  the  Lehigh  Valley  railway 
in  Pennsylvania. 

Mr.  HoLOATE. — ^Do  I  imderstand  that  these  were  all  going  on  at  the  same  time  as 
the  Quebec  bridge  construction? 

Mr.  Mtllikrn. — ^Yes,  and  a  great  many  more,  not  so  large  as  that,  though. 

Mr.  HoLQATB. — ^Prior  to  the  construction  of  the  Quebec  bridge  what  large  works 
had  you  in  hand  as  superintendent? 

Mr.  MiLLiKEN. — The  Pecos  viaduct  in  Texas,  tBe  Missouri  river  bridge  at 
Omaha,  and  the  Missouri  river  bridge  at  Sioux  city,  Iowa. 

Prof.  Kerry. — ^It  would  be  well  to  say  which  bridge  in  each  case. 

Prof.  Qalbratth. — Specify  the  bridge  if  there  is  more  than  one. 

Prof.  BIerry. — ^There  is  more  than  one  Missouri  river  bridge  at  Omaha,  for 
example. 

Mr.  Milliken. — ^I  do  not  remember  the  name  of  the  road  but  I  know  what  the 
spans  consist  of — two  500  fixed  spans  and  two  490  feet  draw  spans.  The  bridge  at 
Omaha  was  a  620  foot  double  track  draw  bridge.  The  bridge  at  Towanda,  Pa.,  con- 
sisted of  14  spans,  double  track,  130  foot  deck  plate  girders.  The  Pecos  viaduct 
consisted  of  the  viaduct  with  cantilever  spans  in  the  centre  of  it  328  feet  high.  The 
Oambridge  bridge  consisted  of  8  or  9  arch  spans ;  the  dimensions  I  do  not  remember. 
The  Tennessee  river  bridge  at  Lowden,  Tenn.,  consisted  of  eight  150  foot  spans  or 
300  foot  spans.  A  great  many  of  these  structures  of  course,  were  renewal  and  main- 
tained traffic 

Mr.  HoLGATE. — ^You  mention  that  some  of  them  were  renewal, — ^why? 

Mr.  MJLLiKEN. — I  mention  the  maintaining  of  traffic  because  we  had  to  take  care 
of  all  trains,  both  passenger  and  freight,  with  safe  passage  during  erection  or  renewal 
There  is  also  the  bridge  for  the  Grand  Trunk  railway  at  Beloeil.  I  forgot  two  very 
large  structures,  one  for  the  United  States  government  crossing  the  Mississippi  river 
at  Eock  Island;  also  another  one  across  the  same  river  about  a  mile  below  this  gov- 
ernment bridge,  both  of  them  very  large  structures,  on  one  of  which,  a  double  decked 
bridge,  we  had  to  maintain  both  roadway  and  railway  traffic. 

Mr.  HoLGATE. — ^What  is  the  largest  work  on  the  cantilever  principle  that  you  have 
had  charge  of? 

Mr.  Milliken. — That  was  at  Needles,  California,  across  the  Colorado  river. 

Mr.  HoLQATE. — ^You  might  describe  that  briefly. 

Mr.  Milliken. — That  was  erected  in  1889-1890.  I  do  not  remember  the  length  of 
the  span. 

Prof.  Qalbratth. — ^What  river  did  it  cross? 

Mr.  Milliken. — ^Across  the  Colorado  river  at  Needles,  California. 

Prof.  Qalbratth. — ^It  would  be  quite  a  large  span. 

Mr.  Milliken. — ^Yes 

Prof.  Qalbratth.— 600  or  600  feet? 

Mr.  Milliken. — ^More  than  that. 

Prof.  Qalbratth. — ^Was  it? 

Mr.  MiLUKEN. — ^It  was  about  a  600  or  700  foot  span,  I  should  say,  between  the 
main  piers. 

Mr.  HoLOATE. — ^A  railway  bridge? 

Mr.  MnjJKEN.— Yes. 
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Mr.  HoLOATE. — Single  or  double  track? 

Mr.  MiLLiKEN. — Single  track. 

Mr.  HoLGATE. — ^Mr.  Deans  just  handed  me  a  memorandum  that  the  span  you 
speak  of  is  660  feet.    Would  that  be  about  what  your  recollection  is  ? 

Mr.  MiLUKEN.— Yes,  sir.    I  said  600  or  700  feet. 

Mr.  HoLGATE. — ^Well,  Mr.  Milliken,  do  you  consider  yourself  essentially  an  erection 
man? 

Mr.  Milliken. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Do  you  class  yourself  as  an  erection  man  or  as  an  engineer? 

Mr.  Milliken. — As  an  erection  man. 

Mr.  HoLGATE. — In  regard  to  your  duties  in  connection  with  the  Quebec  bridge,  we 
would  like  to  know  what  personal  attention  you  gave  to  the  work. 

Mr.  Milliken. — In  the  seasons  of  1905  and  1906 

Mr.  Holgate. — First  of  all,  when  was  erection  conmienced? 

Mr.  Milliken. — Actual  erection? 

Mr.  Holgate. — Yes,  sir. 

Mr.  Milliken. — As  I  remember,  June  23,  1905. 

Mr.  Holgate. — ^Now,  then,  go  on. 

Prof.  Galbraith. — June,  1905? 

Mr.  Milliken. — I  am  not  sure  about  that. 

Prof.  Galbraith. — Roughly? 

Mr.  Milliken. — ^July,  1905. 

Prof.  Galbraith. — That  is  the  erection? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — The  local  preparation  for  erection  commenced  when? 

Mr.  Milliken. — In  the  field? 

Prof.  Kerry.— Yes,  at  Quebec? 

Mr.  Milliken. — ^It  conmienced  in  1904  or  the  latter  part  of  1903. 

Prof.  Galbraith. — ^You  mean  the  erection  of  false  works? 

Mr.  Milliken. — ^Yes,  sir,  getting  in  material  and  starting  the  erection  of  false 
work. 

Prof.  Galbraith.— 1903? 

Mr.  Milliken. — 1904  is  the  first  we  started  the  erection  of  false  work. 

Prof.  Galbraith. — 1906  is  when  you  started  the  bridge? 

Mr.  Milliken. — ^Yes,  sir,  that  is  when  we  started  the  permanent  structure. 

Prof.  Galbraith. — The  false  work  in  1904,  you  say? 

Mr.  Milliken. — ^Yes. 

Mr.  Holgate. — Now,  that  question  of  mine  comes  in:  In  regard  to  youp  duties 
in  connection  with  the  Quebec  bridge,  we  would  like  to  know  what  personal  attention 
you  gave  to  the  work. 

Mr.  Milliken. — In  1906  I  was  here  most  of  the  season  after  actual  erection  started 
and  in  1906  I  was  here  at  least  80  per  cent  of  the  working  season.  In  1907  I  was  here 
about  60  per  cent  of  the  working  season. 

Mr.  Holgate. — ^Do  you  keep  a  diary? 

Mr.  Milliken. — ^No,  sir. 

Mr.  Holgate. — ^When  you  were  on  the  ground  here  did  you  assume  any  direct 
control  of  the  work? 

Mr.  Milliken. — Nothing  except  in  a  general  way.  When  I  was  on  the  ground, 
if  it'  was  necessary  to  refer  anything  to  me  by  our  general  foreman  in  charge,  of 
course,  he  would  do  it. 

Mr.  Holgate. — ^Was  your  position  then  advisory  only  or  was  it  executive!^ 

Mr.  Milliken. — Unless  something  came  up  out  of  the  general  line  of  our  erection, 
which,  of  course,  had  been  laid  out,  the  general  run  of  the  work.  If  anything  unusual 
would  arise  he  would  probably  refer  it  to  me  and  confer  with  me. 

Mr.  Holgate. — ^And  did  confer? 

Mr.  Milliken. — ^Yes,  a  number  of  times — not  very  often. 
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Mr.  HoLQATE. — ^You  refer  now  to  matters  in  general,  such  as  the  inspection  of  the 
material  that  was  to  be  erected  and  also  to  the  method  of  its  handling  and  placing 
in  the  bridge? 

Mr.  MiLLiKEN. — ^Yes,  sir;  not  to  the  insi)ection  of  the  permanent  material,  but  the 
insx>ection  of  our  erection  plant,  traveller^,  &c.  That  was  particularly  looked  after — 
constantly.  But  the  material  for  the  permanent  structure  we  assumed  to  be  all 
right  when  it  arrived  here  for  erection. 

Prof.  Galbratth. — To  bring  out  Mr.  Holgate's  point  more  clearly,  I  think  that 
his  question  refers  more  particularly  to  any  orders  or  instructions  in  regard  to  the 
work  that  might  be  issued  rather  than  to  a  conference  which  consisted  simply  in 
your  being  informed  of  the  general  state  of  the  work  at  the  time  you  arrived  when 
you  came  from  a  distance,  or  an  ordinary  consultation.  The  particular  point  is,  I 
think,  this:  Did  you  issue  orders  to  Mr.  Yenser,  or  did  you,  simply,  every  time  there 
was  any  difference  of  opinion,  come  to  an  agreement  with  him?  What  was  your 
process  of  working? 

Mr.  MiLLiKEN. — Mr.  Yenser  would  pursue  the  general  course  of  the  work  whether 
I  was  absent  or  whether  I  was  present.  If  there  was  anything  that  would  arise  during 
my  presence  here  he  would  confer  with  me — anything  out  of  the  regular  way. 

Prof.  Kerry. — In  general  you  had  created  a  local  working  organization  which 
was  responsible  to  you  for  the  performance  of  its  duties,  but  as  long  as  everything 
was  going  smoothly  you  oimply  went  on  and  let  it  work? 

Mr.  JIiLLiKEN. — ^Yes,  sir;  that  is  it;  that  is  it  exactly. 

Mr.  HoLGATE. — In  deciding  upon  the  method  of  the  erection  of  this  bridge,  were 
you  consulted  by  the  head  office? 

Mr.  MiLLiKEN. — ^Yes. 

Mr.  HoLGATE. — ^You  might  just  tell  the  process  that  was  made  use  of  in  arriving 
at  the  determination  of  the  method  of  the  erection  of  the  bridge. 

Mr.  MiLLiKEN. — In  my  department  there  are  a  great  many  of  the  appliances.  The 
plans  were  prepared  in  my  department  at  Phoenixville  and  when  they  were  fully  pre- 
pared and  what  we  consider  ready  for  use  they  were  referred  to  the  computing  depart- 
ment, which  is  directly  under  our  designing  engineer,  Mr.  Szlapka.  When  they  had 
had  a  thorough  check  in  my  department  a"nd  when  the  engineers  thought  it  was  all 
right,  it  was  referred  up  there  and  rechecked,  and  if  it  was  satisfactory  it  would  go 
through.    If  not,  any  change  that  was  recommended  would  have  to  be  made. 

Mr.  HoLGATE. — ^Who  finally  had  the  approval  of  the  erection  methods? 

Mr.  MiLLiEEN. — Mr.  Szlapka — ^not  the  methods. 

Mr.  HoLGATE. — The  methods  I  mean? 

Mr.  MiLLiKEN. — The  methods  of  the  erection  of  the  main  structure  was  divided 
between  Mr.  Szlapka's  department  and  my  department;  that  is  as  to  the  actual  work- 
manship and  handling  of  the  materials.  We  felt  that  was  necessary  on  account 
of  making  detail  drawings  for  the  bridge.  They  often  referred  to  my  department 
and  asked  whether  they  could  be  handled  all  right  in  the  field  with  safety.  Then, 
that  was  discussed  and  determined.  Of  course,  many  details  of  that  kind  occurred 
during  the  preparation  of  the  plans  for  the  main  structure. 

Prof.  Qalbraith. — I  think  the  questions  are  with  reference  simply  to  whether 
the  arrangements  that  you  made  for  erection  were  left  altogether  in  your  department 
or  divided  between  you  and  Mr.  Szlapka's  department.  I  do  not  think  that  the  ques- 
tion refers  to  a  consultation  between  Mr.  Szlapka's  department  having  reference  to 
the  design  of  the  parts  of  the  structure  and  your  department,  or  the  consultations 
that  they  had  with  you  as  to  whether  they  could  be  handled  or  not.  I  do  not  think 
that  is  what  wa»  meant;  I  think  the  question  is,  whether  the  work  that  we  are  now 
asking  about  was  sometimes  divided  between  you  and  Mr.  Szlapka. 

Mr.  MiLLiKEN. — No,  that  was  in  my  department  entirely. 

Prof.  Galbratth. — ^You  said  you  had  to  send  your  designs  for  computation  some- 
times to  Mr.  Szlapka's  department? 
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Mr.  MiLLiKEN. — ^Yes,  as  a  matter  of  safety,  particularly  on  this  job,  everything 
that  "was  prepared,  the  appliances  and  everything  of  that  kind  in  my  department,  were 
sent  to  Mr.  Szlapka's  department  and  checked. 

Mr.  HoLGATE. — ^Was  that  your  ordinary  procedure  in  cases  of  that  kind? 

Mr.  MiLLiKEN. — ^No,  sir,  only  on  this  work. 

Mr.  HoLGATE. — ^Was  it  resorted  to  in  connection  with  any  other  work? 

Mr.  MiLLiKEN. — No,  sir,  it  never  has  been,  to  my  knowledge,  except  on  the  Quebec 
work? 

Mr.  HoLGATE. — For  what  reason? 

Mr.  MiLLiKEN. — ^Well,  on  account  of  its  great  magnitude  and  the  character  of  the 
work,  which  had  never  been  done  before,  we  were  anxious  to  take  every  possible  precau- 
tion and  safety  that  were  known  to  anybody. 

Mr.  HoLGATE. — What  system  of  reports  on  this  particular  work  had  you,  Mr. 
Milliken?  I  mean  the  reports  that  were  sent  to  you,  or  the  reports  that  you  made  to 
Mr.  Deans? 

Mr.  Milliken. — On  account  of  my  absence  I  never  interfered  with  the  regular 
course  of  reporting.  Mr.  Yenser  made  his  reports  daily,  and  we  had  some  printed 
forms. 

Mr.  HoLGATE. — ^Where  did  Mr.  Tenser's  reports  go? 

Mr.  Milliken. — They  went  to  Phoenixville,  addressed  to  the  Phoenix  Bridge  Com- 
pany. We  have  some  regular  forms  for  reporting  the  number  of  rivets  driven  per  day, 
and  our  car  reports  which  were  made  up  by  the  clerks  in  the  office  and  simply  signed 
by  Mr.  Yenser. 

Mr.  HoLGATE. — Could  you  give  us  a  few  samples  of  these  reports  that  were  made 
by  Mr.  Yenser? 

Mr.  Milliken. — ^We  have  them  at  the  bridge. 

Mr.  HoLGATE. — ^Are  all  the  reports  regarding  the  erection  at  the  bridge  now,  or 
copies  of  them? 

Mr.  Milliken. — ^Yes,  sir.  Mr.  Cudworth,  as  resident  engineer,  made  reports.  Of 
course,  he  made  these  up  himself  on  blue  print  diagrams  which  he  had  prepared  in  his 
certain  way. 

Prof.  Galbraith. — This  request  has  nothing  to  do  with  any  particular  incident  on 
the  bridge.  At  the  present  time  we  are  only  looking  into  the  general  system.  A 
specimen  of  each  report  will  do  for  the  present. 

Mr.  Milliken. — All  right. 

Mr.  Kerry. — ^Mr.  Milliken,  will  you  tell  us,  as  well  as  you  can,  the  general  system 
of  handling  the  work  that  Mr.  Yenser  had  with  regard  to  reports,  &c.,  that  came  in  to 
him.  We  want  to  get  an  idea  of  the  working  organization  he  had  under  him,  the 
character  of  the  work,  and  with  whom  he  would  deal  if  he  wanted  any  details  of  the 
work  executed. 

Mr.  Milliken. — Outside  of  the  regular  course? 

Prof.  Kerry. — It  is  the  regular  course  we  want  to  get  more  particularly,  not 
anything  out  of  the  regular  course,  but  the  regular  course  itself. 

Mr.  Milliken. — The  regular  course  of  the  prosecution  of  the  work  would  be  for 
him  to  confer  with  or  rather  issue  instructions  to  his  assistant  foreman,  to  Mr,  Birks 
or  Mr.  Cudworth.    The  entire  work  was  under  his  general  direction. 

Prof.  Kerry. — ^He  was  constantly  on  the  work? 

Mr.  Milliken. — Constantly  on  the  work,  yes,  sir. 

Prof.  Kerry. — And  his  reports  from  his  assistant  foremen  would  be  written  or 
verbal  mostly? 

Mr.  Milliken. — Verbal;  he  was  among  his  men  all  the  time;  while  I  was  present 
on  the  work  he  was  right  among  them,  constantly.  It  has  occurred  that  he  did  not 
take  time  to  come  in  and  sign  his  letters,  devoting  his  entire  attention  to  the  actual 
work  of  erection.  \ 
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Prof.  EJERRY. — ^His  general  method  would  be  simply  to  issue  his  instructions  direct 
to  his  assistant  foremen? 

2dj.  MiLLiKEN. — ^Yes,  sir,  verbally. 

Prof.  Kerry. — ^And  observe  their  carrying  out? 

Mr.  MiLLiEEN. — ^Yes,  sir. 

Prof.  Kerry. — Now,  with  regard  to  Mr.  Birks^  his  detailed  duties  practically 
consist  of  what? 

Mr.  MiLUKEN. — ^Mr.  Birks'  duties  consisted  of  keeping  a  close  watch  on  erection 
to  see  that  the  members  had  been  properly  assembled  and  bolted  up. 

Prof.  Kerry. — He  would  inspect  the  members  before  they  were  erected? 

Mr.  Mn^LiKEN. — ^He  would  inspect  the  attachments  on  the  members.  When  a  section 
of  the  main  structure  would  come  to  the  bridge  for  erection,  we  of  course  assumed 
that  the  member  was  all  right,  but  the  attachments  for  to  put  that  member  in  place 
in  the  bridge,  in  its  permanent  i>osition  in  the  bridge,  the  attachments  for  that  mem- 
ber was  examined  by  Mr.  Birks;   that  was  one  of  his  duties. 

Prof.  Kerry. — ^Then  it  was  assumed  that  after  a  member  left  Phcenixville,  unless 
some  accident  happened  to  it,  it  was  perfect  in  every  structural  detail? 

Mr.  Mn^LiKEN. — ^Yes,  sir. 

Prof.  Kerry. — As  far  as  the  member  itself  was  concerned? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Kerry. — ^That  was  accepted  and  Mr.  Birks'  duties  consisted  in  seeing  that 
it  was  properly  erected,  and  all  the  attachments  added  to  it  were  properly  put  on. 

Mr.  MiLUEEN. — ^Yes,  sir,  to  see  that  the  proper  attachments  according  to  our 
drawing  was  put  on  the  member,  and  that  it  had  its  proper  number  of  bolts  on,  and 
even  after  it  got  out  on  the  bridge  he  would  watch  to  see  that  the  proper  attachment 
for  attaching  our  falls  to  it  were  all  right.  In  other  words,  when  they  were  ready 
to  go  ahead  he  would  look  it  over  and  say:  All  right,  go  ahead. 

Prof.  Kerry. — His  duties  might  be  fairly  described  as  an  inspector  of  erection? 

Mr.  Milliken. — ^Well,  yes,  sir,  engineer  and  inspector  of  erection. 

Prof.  Kerry. — ^Did  he  have  any  specific  duties  with  regard  to  the  inspection  of 
the  structure  as  a  whole?  What  I  mean  is,  would  his  attention  be  more  particularly 
directed  all  the  time  to  the  part  that  was  being  worked  on,  or  had  he  any  specific 
instructions  to  observe  the  entire  structure,  the  parts  already  finished? 

Mr.  Milliken. — ^He  had  no  specific  instructions  to  make  any  particular  observa- 
tions in  that  respect,  at  least  not  from  my  department. 

Prof.  Galbraith. — ^Whose  duty  was  it  to  make  the  daily  examination  of  lines 
and  levels  in  the  bridge  as  a  whole  or  was  there  any  such? 

Mr.  Milliken. — Well,  Mr.  Cudworth  was  engineer  in  charge  of  the  instrument 
work,  and  that  was  arranged  for  at  different  periods  of  the  construction  of  the  bridge, 
and  at  that  particular  period  when  that  work  was  to  be  done,  Mr.  Cudworth  was  in 
charge  of  that  part  of  the  instrument  work. 

Prof.  Kerry. — ^What  system  of  record  of  progress  existed,  Mr.  Milliken? 

Mr.  Milliken. — Of  erection? 

Prof.  Kerry. — ^What  system  of  record  of  erection,  how  closely — for  example  a 
member  is  being  put  up  or  a  joint  is  being  completed,  how  closely  was  that  progress 
recorded  and  what  was  the  system? 

Mr.  Milliken. — Sometimes  we  would  have  a  general  drawing  laid  before  us  and 
we  would  report  to  Phoenixville  the  particular  members  erected  up  to  the  time  we 
made  the  report. 

Prof.  Kerry. — ^Each  day? 

Mr.  Milliken. — ^Each  day. 

Prof.  Kerry. — ^Each  day  all  the  members  put  up  in  the  last  24  hours  were  re^ 
iwrted  to  Phoenixville? 

Mr.  Milliken.— Yes,  sir,  and  at  Phoenixville  they  had  their  general  drawings,  the 
general  plan  of  the  bridge  and  they  would  mark  on  that  plan  with  a  lead  pencil  showing 
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just  the  progress  we  were  making.     They  had  it  before  them  all  the  time  on  this 
general  plan. 

Prof.  Galbratth. — ^Were  these  reports  the  reports  referred  to  some  time  ago,  as 
Mr.  Tenser's  reports? 

Mr.  MiLLiKEN. — ^This  marking  up  of  our  progress  at  Phoenixville  would  be  taken 
from  Mr.  Yenser's  rei)ort  from  day  to  day. 

Prof.  Galbraith. — Mr.  Birks  did  not  send  an  independent  report  or  Mr,  Cud- 
worth? 

Mr.  MiLLiKEN. — Mr.  Birks  made  no  independent  reports;  his  report  sometimes 
would  be  incorporated  in  Mr.  Tenser's  as  the  report  of  some  particular  matters, 
though  that  Mr.  Birks  had  made  reports.  If  there  was  any  minor  change  that  we 
thought  better  or  suggested  for  the  north  side  to  simplify  the  erection  why  he  would 
make  that  report. 

Prof.  Kerry. — Now,  with  regard  to  the  connections  there  would  be  a  large  number 
of  minor  parts,  fastenings,  &c.,  which  are  not  capable  of  direct  identification,  number 
or  anything  of  that  sort.    What  record  is  kept  of  their  being  put  in  place? 

Mr.  MiLUKEN. — Well,  we  had  a  detailed  numbering  of  everything  of  all 'these 
attachments,  every  single  one  that  was  used  in  the  bridge,  and  each  attachment  had 
its  re8i)ective  mark,  and  in  failure  to  distinguish  that  mark  Mr.  Birks  would  always 
refer  to  his  detailed  plan,  covering  that  particular  attachment. 

Prof.  EIerry. — Perhaps  I  might  illustrate  there,  Mr.  Milliken.  Tou  have,  for 
instance,  one  of  the  main  pins.  Then  you  have  a  little  bolt  running  down  the  centre 
of  the  main  pin,  with  what  I  might  call  covering  plates  at  the  end ;  for  instance  it 
might  be  reported  that  the  pin  itself  would  be  in  place  but  the  little  bolt  inside  might 
not  be  in  place  at  the  time  of  the  report;  would  there  be  any  system  of  report  that 
would  cover  a  detail  like  that? 

Mr.  Milliken. — ^Whether  he  had  that  particular  rod  and  those  saucers  or  washers 
on  the  end 

Prof.  Kerry. — In  place,  yes? 

Mr.  Milliken. — Well,  I  cannot  say  that  his  report  would  cover  that  fully  in  detail, 
but  to  carry  out  the  instructions,  which  we  did,  he  would  put  that  rod  and  those 
saucers  in  there  just  as  soon  as  the  pin  had  been  driven  through  the  bars. 

Prof.  Galbraith. — That  is  to  say  a  piece  of  work  like  that  would  not  be  left  to 
the  next  day? 

Mr.  Milliken. — No,  sir,  that  belonged  to  that  connection  and  we  had  that  right 
on  the  same  car  with  that  particular  part. 

Prof.  Galbraith. — And  the  joint  was  completely  finished,  all  the  parts  were 
assembled  on  it? 

Mr.  Milliken. — ^Tes,  sir;  yes,  sir;  yes,  sir. 

Prof.  Galbraith. — About  the  assembling  of  one  of  those  tension  joints,  how  long 
would  the  assembling  and  completion,  the  bolting  up  take? 

Mr.  Milliken. — The  driving  of  the  pin  in  the  permanent  structure? 

Prof.  Galbraith. — ^Tes,  the  completion  of  that  joint  from  beginning  to  end  ?  How 
long  a  time  for  any  particular  joint  after  the  pieces  were  laid,  from  the  time  of 
driving  the  bolt  until  the  joint  was  completed? 

Mr.  Milliken. — I  think  some  of  them  would  be  made  in  20  minutes. 

Prof.  Galbraith. — I  just  wanted  to  get  an  idea. 

Mr.  Milliken. — The  maximum  time,  as  far  as  I  know,  is  about  an  hour  or  an 
hour  and  a  quarter. 

Prof.  Kerry. — ^How  closely  was  the  progress  of  riveting  reported? 

Mr.  Milliken. — Daily. 

Prof.  Kerry. — ^In  what  form? 

Mr.  Milliken. — On  a  printed  form  which  we  have. 

Prof.  Kerry. — Showing  exactly  each  rivet  as  driven? 

Mr.  Miluken. — Showing  the  number  of  rivets  driven,  and  our  general  book  of 
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instructions  designated  what  points  we  were  to  rivet,  so  that  it  was  only  necessary  for 
us  to  report  the  daily  number  of  rivets  driven  by  the  gangs. 

Mr.  HoLGATE. — The  book  of  instructions?  That  is  the  first  time  we  have  heard 
that  expression.     You  might  just  explain  what  that  is. 

Mr.  MiLLiKEN. — ^Well,  it  is  a  small  book  and  pages  were  added  to  it,  made  up  by 
Mr.  Scheidal,  the  engineer  in  charge  of  the  work,  and  this  book  comprised  probably  50 
or  60  pages,  and  was  made  up  just  as  the  work  was  completed  in  his  office;  he  would 
follow  with  a  page  of  instructions  to  us,  and  send  it  on  to  us  and  we  would  add  it  to 
this  book. 

Prof.  Kerry. — ^Would  there  be  any  record  that  would  show,  is  the  system  so  close 
that  if  the  office  had  been  asked  at  a  certain  date  what  portions  of  the  structure  were 
riveted  up,  how  closely  could  they  have  answered  the  question? 

Mr.  MiLLiKEN. — ^Well,  we  could  have  answered  it  exactly,  just  what  they  had,  the 
actual  condition  of  the  work. 

Prof.  B[erry. — That  is  to  say  the  riveting  gangs  had  absolute  instructions  as  to 
the  order  in  which  rivets  were  to  be  put  in? 

Mr.  MiLUKEN. — Yes,  sir. 

Prof.  Kerry. — ^And  those  instructions  are  on  record? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Kerry. — And  were  followed? 

Mr.  Milliken. — ^Yes,  sir.  Mr.  Kinloch  in  a  great  many  ways  directed  where  the 
riveting  should  be  done  on  account  of  the  joint;  they  all  had  to  be  in  perfect  contact 
and  that  examination  was  made  by  Mr.  Kinloch  and  that  particular  joint  would 
not  be  driven  until  he  said  it  was  satisfactory. 

Prof.  Galbraith. — ^Would  the  reports  include  interim  statements  as  to  the  con- 
dition of  the  riveted  joints  before  the  riveting  took  place,  but  after  the  pieces  were 
partially  bolted  in  position;  would  the  reports  state  the  condition  of  the  bolting  that 
preceded  the  riveting? 

Mr.  Milliken. — The  reports  would  indicate  that,  yes,  sir,  that  the  joints  had  been 
bolted  up  as  instructed. 

Prof.  Kerry. — That  would  be  Mr.  Yenser's  daily  report? 

Mr.  Milliken. — Yes,  sir. 

Prof.  Galbraith. — ^Is  there  anything  further  along  the  line  of  general  instruc- 
tions, any  further  information  that  you  could  give  us? 

Mr.  Milliken. — ^Not  at  this  time,  I  do  not  think  of  anything;  no,  sir. 

Prof.  Galbraith. — ^If  you  see  clearly  that  we  have  omitted  any  important  thing 
you  ought  to  make  the  statement? 

Mr.  Milliken. — ^Yes,  sir,  I  will  be  glad  to  do  that. 

The  commission  took  recess. 


AFTEEBTOON  SESSION— SECOND  DAY. 

The  commission  resumed  at  2  o'clock. 

Mr.  HoLGATE. — ^Are  there  any  matters,  Mr.  Milliken,  that  you  would  like  to  enlarge 
on  or  qualify? 

Mr.  Milliken. — ^Well,  in  connection  with  my  evidence  this  morning,  I  would  like 
to  add  that  at  times  when  I  was  on  the  work  I  went  out  over  the  work,  usually  daily, 
sometimes  once,  but  several  times,  and  conferred  with  the  different  foremen,  and 
would  talk  to  them  individually,  as  to  their  individual  and  general  duties  in  connec- 
tion with  the  work,  and  examined  the  work  in  a  general  way.  Quite  often  I  would 
meet  them  and  walk  back  with  them  after  the  day's  work  was  over,  and  caution  and 
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urge  upon  them  the  necessity  of  being  very  careful,  and  I  must  say  that  in  every 
case  everyone  understood  the  importance  of  being  perfectly  safe  in  handling  all  parts 
of  the  work,  and  on  those  visits  I  would  take  a  general  observation  of  the  work  and 
see  that  in  a  general  way  it  looked  all  right  to  me.  And  I  had  been  up  there  on 
Sundays  when  there  was  no  work  being  done  at  all,  and  I  looked  over  the  work 
generally. 

Mr.  HoLGATE. — ^In  looking  over  the  work  does  that  mean  from  track  level,  or  would 
you  make  inspections  through  the  various  systems  of  chords  and  bracings? 

Mr.  MiLLiKEN. — Only  in  a  general  way. 

Mr.  HoLGATE. — Would  you  say  that  that  inspection  was  made  from  track  level! 

Mr.  MiLLiKEN. — ^From  track  level,  yes,  sir. 

Prof.  Galbraith. — The  track  had  sufficiently  large  open  spaces  at  the  sides,  say 
to  look  at  the  lower  chords  and  the  lower  connections  and  everything  of  that  kind  as 
you  went  on? 

Mr.  MiLLiKEN. — Oh,  yes,  I  could  see  from  the  tracks. 

Prof.  Galbraith. — The  track  was  not  boarded  over? 

Mr.  MiLLiKEN. — No,  sir,  there  was  ties,  and  I  walked  on  the  outside  and  walked 
from  the  edge  of  a  floor  beam  to  one  of  the  vertical  posts  and  made  general  observa- 
tions, not  because  my  attention  had  been  called  to  any  particular  part  of  the  work,  but 
simply  as  a  matter  of  i)ersonal  interest  to  look  it  over. 

Prof.  Galbraith. — I  think  Mr.  Milliken  was  to  show  specimens  of  Teports. 

Mr.  Milliken. — I  think  they  are  on  the  way  down  now,  I  told  them  to  bring  them 
right  to  the  court. 

The  witness  retired. 

Frank  E.  Cudworth,  recalled. 

Mr.  HoLaATE. — Will  you  state,  Mr.  Cudworth,  just  what  your  position  is  in  con- 
nection with  the  Phoenix  Bridge  Company? 

Mr.  Cudworth. — I  am  resident  engineer  in  charge  of  the  instrument  work. 

Mr.  HoLGATE. — ^How  long  have  you  been  in  that  position? 

Mr.  Cudworth. — Three  years. 

Mr.  HoLGATE. — Were  you  there  at  the  inception  of  the  instrumental  work? 

Mr.  Cudworth. — ^No,  sir,  not  the  very  first;  as  Mr.  Milliken  said,  the  work 
started  in  July  and  I  came  in  September  the  same  year. 

Mr.  HoLGATE. — But  since  September,  1904,  you  have  been  continuously  employed 
by  the  Phoenix  Bridge  Company  on  the  Quebec  bridge? 

Mr.  Cudworth. — Not  all  the  time  at  the  Quebec  bridge,  not  all  the  time  in  winter, 
but  I  have  been  here  all  the  working  season  and  two  winters. 

Mr.  HoLGATE. — Whenever  work  has  been  going  on  on  the  Quebec  bridge  since 
September,  1904,  you  were  there. 

Mr.  Cudworth. — Yes,  sir. 

Mr.  HoLGATE. — So  that  you  then  would  have  the  continuous  records  of  the 
instrumental  work  at  that  bridge? 

Mr.  Cudworth. — Yes,  sir. 

Mr.  HoLGATE. — Who  appointed  you,  Mr.  Cudworth? 

Mr.  Cudworth. — I  came  here  through  Mr.  Treadwell,  who  was  consulted  in  regard 
to  the  foundations  for  the  false  work. 

Mr.  HoLGATE. — To  whom  were  you  responsible? 

Mr.  Cudworth. — ^When  there  was  no  foreman  in  charge  of  the  work  here  in 
Quebec  I  was  responsible  to  the  head  office  in  Phoenixville ;  when  there  was  a  foreman 
in  charge  of  the  work  I  was  directly  responsible  to  him  and  indirectly  responsible  to 
the  Phoenixville  office  in  special  cases. 

Mr.  HoLGATE. — And  in  the  case  of  your  responsibility  to  the  general  foreman, 
who  was  he? 
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Mr.  CuDWOBTH.— There  have  heen  three  general  foremen  here  since  I  came. 

Mr.  HoLGATE. — The  first  was! 

Mr.  CuDWORTH. — The  first  was  Mr.  E.  J.  Wickizer,  the  second  Mr.  Shoemaker, 
and  the  third  Mr.  Yenser. 

Mr.  HoLGATE. — ^Were  the  instructions  in  regard  to  your  work  given  you  in  writing 
or  verbally? 

Mr.  CuDWORTH. — The  instructions  from  the  general  foreman  were  given  to  me 
verbally,  and  I  also  received  verbal  instructions  from  both  Mr.  Deans  and  Mr.  Milliken 
with  reference  to  the  work,  and  in  some  cases  written  instructions  from  Phoenixville. 

Mr.  HoLOATE. — ^Had  you  a  system  of  reports? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Daily  reports? 

Mr.  CuDWORTH. — ^No,  sir. 

Mr.  HoLGATE. — ^What  were  the  periods  at  which  they  were  made? 

Mr.  CuDWORTH. — The  periods  were  at  stated  intervals,  they  were  at  times  when 
the  erection  had  progressed  to  a  certain  point. 

Mr.  HoLGATE. — They  were  not  at  regular  intervals? 

Mr.  CuDWORTH. — ^No,  sir. 

Mr.  HoLGATE.-^To  whom  were  those  reports  made? 

Mr.  CuDWORTH. — The  reports  were  given  to  the  foreman  to  go  to  Phoenixville. 
They  went  through  the  general  foreman,  through  the  office. 

Mr!  HoLGATE. — ^Have  you  copies  of  them,  of  these  reports? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^You  can  let  us  have  those? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^In  connection  with  those  reports  had  you  any  system  of 
photography? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Have  you  kept  a  consecutive  series  of  photographs  giving  your 
work? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE. — Showing  the  progress? 

Mr.  CuDWORTH. — Showing  the  progress  of  the  work. 

Mr.  HoLGATE. — ^If  we  could  have  those  to  look  over  too. 

Mr.  CuDWORTH. — ^Perhaps  it  would  be  better  for  you  to  consult  either  Mr.  Deans 
or  Mr.  Milliken  about  this,  as  I  have  not  all  of  them  here. 

Mr.  Deans. — We  can  furnish  you  a  set  of  those  views. 

Mr.  HoLGATE. — ^Whom  did  you  consider  your  immediate  superior,  Mr.  Cudworth, 
was  it  Mr.  Yenser? 

Mr.  Cudworth. — ^Yes,  sir;  I  received  instructions  from  him  in  each  case  as  to 
what  work  was  needed  immediately. 

Mr.  HoLGATE. — Could  Mr.  Yenser  have  dismissed  you  from  the  Phoenix  Bridge 
Company's  employ? 

Mr.  Cudworth. — ^I  do  not  think  he  would  have  without  consulting  others;  I 
could  not  say  as  to  his  authority  to  do  that,  but  I  do  not  think  he  would. 

Mr.  HoLGATE. — ^You  did  not  think  he  could  without  reference  to  Phoenixville? 

Mr.  Cudworth. — ^No,  sir. 

Mr.  Holgate. — ^Now  you  speak  of  the  instrumental  work;  I  wish  you  would  just 
outline  that  work  that  comes  under  the  head  of  instrumental  work  in  connection  with 
the  making  up  of  your  periodical  reports. 

Mr.  Cudworth. — In  connection  with  the  reports  the  instrumental  work  was  such 
part  of  that  work  that  you  would  use  an  instrument  or  rather  engineers'  appliances  to 
get  the  information. 

Mr.  Holgate. — ^What  information? 

Mr.  Cudworth. — The  information  as  to  lines  and  levels. 
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Mr.  HoLGATE. — Lines  of 

Mr.  CuDWORTH. — Truss  lines,  or  any  lines  or  levels  in  connection  with  the  work. 

Mr.  HoLGATE. — ^Lines  of  detailed  parts  of  the  structure? 

Mr.  CuDWORTH. — Yes,  sir,  and  of  the  lines  of  the  structure  itself. 

Prof.  Galbraith. — Did  you  accept  the  lines  and  levels  of  the  masonry  work,  or 
had  they  to  be  altered  in  any  way  for  the  purposes  of  the  superstructure  construction? 

Mr.  CuDWORTH. — The  lines  and  levels  used  in  building  the  bridge  were  given — 
the  initial  points  were  given  by  the  Quebec  Bridge  and  Kailway  Company^s  engineers, 
and  they  were  checked  in  each  case  by  myself. 

Mr.  HoLGATE. — And  found  correct? 

Mr.  CuDWORTH. — Yes,  reasonably  accurate. 

^[r.  HoixjATE. — In  other  words  you  did  not  start  until  you  found  these  were 
correct  ? 

Mr.  CuDwoRTii. — No,  sir. 

Mr.  HoLGATK. — Now,  was  this  instrumental  work  necessary  continuously  as  erec- 
tion progressed? 

Mr.  CuDWORTii. — Some  of  it  was ;  yes,  sir. 

Mr.  HoLGATE. — Just  go  over  that,  will  you,  with  regard  first  of  all  to  the  erection 
of  a  panel  of  the  bridge.  Let  us  just  understand  your  process  with  regard  to  the  con- 
struction of  the  work.     Take  the  cantilever  arm,  the  panel  in  the  cantilever  arm? 

Mr.  Cud  WORTH. — Well,  in  the  cantilever  arm  the  report  of  the  elevation  of  the 
lower  chord  pins  was  taken  immediately  after  the  traveller  was  moved^  forward  to 
ere«t  a  panel. 

Prof.  Galbraith. — That  had  been  previously  taken  also  ? 

Mr.  CuDWORTH. — ^Yes,  sir,  it  was  taken  every  time  the  traveller  was  moved  and 
at  such  other  times  as  we  considered  necessary  or  convenient  in  erection;  in  fact  the 
whole  bridge  was  taken  each  time. 

Mr.  HoLGATE. — ^You  worked  back  then,  did  you,  from  the  land  end  and  did  you 
take  those  elevations  continuously  along  all  the  points  previously  levelled  over? 

Mr.  CuDWORTH. — Yes,  sir. 

Mr.  HoLGATE. — And  then  out  on  the  part  being  extended? 

Mr.  CuDWORTH. — Yes,  sir,  both  on  the  anchor  arm  and  the  cantilever  arm. 

Mr.  HoLGATE. — So  that  each  time  you  did  that  you  would  have  the  information 
with  regard  to  the  levels  and  lines  of  the  whole  structure? 

Mr.  CuDWORTH. — It  might  not  all  be  complete;  as  far  as  I  remember  they  were 
complete  in  each  case. 

Mr.  HoLGATE. — And  these  were  recorded? 

Mr.  CuDWORTH. — Yes,  sir. 

Mr.  HoLGATE. — And  these  were  shown  on  your  reports? 

Mr.  Cud  WORTH. — Yes,  sir. 

Mr.  HoLGATE. — And  they  will  be  in  the  reports  that  you  will  bring? 

Mr.  CuDWORTH. — Yes,  sir. 

Prof.  Galbraith. — These  levels  to  which  you  are  now  referring  were  the  lines 
and  levels  of  the  lower  chord  pins  only? 

Mr.  CuDWORTH. — Those  were  taken  in  each  case  and  in  some  cases  the  othere 
as  well. 

Prof.  Galbraith. — The  other  pins? 

Mr.  Cudworth. — Some  of  the  pins  or  other  points. 

Prof.  Galbraith. — Any  of  the  main  pins  in  the  upper  chord? 

Mr.  Cudworth. — They  were  taken  in  the  case  of  alignment,  not  levels. 

Prof.  Galbraith. — In  case  of  alignment,  not  of  levels? 

Mr.  IIolgate. — Did  your  duties,  Mr.  Cudworth,  embrace  everything  in  the  way  of 
the  inspection  of  material  or  workmanship? 

Mr.  Cudworth. — No  sir,  not  directly. 

Mr.  Holgate. — Did  they  at  all  ? 
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Mr.  GUDWORTH. — ^They  did  in  this  way,  that  if  I  ehould  aee  anything  that  did  not 
look  right,  I  would  report  it. 

Mr.  HoLGATE. — ^What  were  your  relations  with  Mr.  Birkst 

Mr.  CuDWORTH. — ^In  rega:!rd  to  what  respect? 

Mr.  HoLGATE. — ^In  respect  to  duties. 

Mr.  GuDWOBTH. — As  I  stated  before,  mine  was  in  connection  with  instrument 
work  and  his  duties  have  been  defined  by  the  others. 

Prof.  Kerry. — ^You  were  officials  of  equal  standing,  but  you  had  special  duties 
to  perform? 

Mr.  HoLOATE. — ^Were  you  under  Mr.  Birks'  instructions  in  any  way? 

Mr.  CuDWOBTH. — ^No,  sir,  not  directly. 

Mr.  HoLGATE. — ^Did  he  in  any  way  check  your  work? 

Mr.  Oddworth. — Some  of  it  we  did  toge^er;  yes,  sir.  Where  he  had  work  that 
required  assistance,  I  assisted  nim,  and  on  the  other  hand,  where  I  had  work  which 
required  assistance,  and  there  were  no  other  people  there,  or  for  any  other  particular 
leason,  I  asked  his  assistance,  he  always  gave  it. 

Mr.  HoLOATE. — ^Now,  did  that  occur  in  connection  with  the  inspection  of  material  f 

Mr.  CuDWORTH.—No,  sir. 

Mr.  HoLGATE.— Not  at  all? 

Mr.  CuDWORTH. — I  do  not  think  of  any  instance. 

Mr.  HoLGATE. — ^Nor  of  workmanship. 

Mr.  CuDWORTH. — ^I  do  not  recall  any  instance  of  that  either. 

Mr.  HoLGATE. — ^What  is  your  experience  prior  to  coming  on  the  Quebec  bridge, 
Mr.  Cudworth? 

Mr.  Cudworth. — ^Previous  to  working  on  the  Quebec  bridge  I  was  in  the  Ports- 
mouth navy  yard.  Department  of  Yards  and  Docks,  a  department  of  the  navy  of  the 
United  States  government. 

Mr.  HoLGATE. — ^In  what  capacity  were  you  there? 

Mr.  Cudworth. — ^I  was  there  as  draughtsman  and  inspector. 

Mr.  HoLGATE. — And  for  how  long? 

Mr.  Cudworth. — About  two  years,  as  I  remember;  I  do  not  know  the  exact  date, 
I  can  furnish  that  if  you  wish.  Before  that  I  was  in  the  Charlestown  Navy  Yard, 
as  assistant  to  the  engineer  for  the  Philadelphia  City  Trust  and  Safe  Deposit  Com- 
pany, who  were  finishing  the  contract  for  the  Granite  dry-dock  in  that  yard. 

Prof.  Galbraith. — That  is  the  yard  at  Boston? 

Mr.  Cudworth. — ^Yes,  sir;  and  before  that  I  worked  for  the  City  Engineer  of 
Medford,  Mass,  before  that  on  the  erection  of  the  Mount  Washington  Hotel  at  Burton 
"Woods,  New  Hampshire. 

Mr.  Holgate. — ^Were  any  of  these  bridge  structures? 

Mr.  Cudworth. — ^No,  sir. 

Mr.  Holgate. — ^Then  the  first  bridge  structure  that  you  had  been  connected  with 
was  the  Quebec  bridge? 

Mr.  Cudworth. — ^Yes,  sir,  the  steel  work  at  the  hotel  at  Burton 

Mr.  Holgate. — This  other  work,  was  it  work  calling  for  great  accuracy? 

Mr.  Cudworth. — ^Yes,  sir;  there  is  that  at  the  hotel  and  that  at  the  Charlestown 
ITavy  Yard  on  the  drydock  was  accurate  work;  they  set  the  stones  in  that  dock  to 
one-eighth  of  an  inch.    If  you  wish  those  dates  I  can  furnish  them. 

Mr.  Holgate. — I  do  not  think  it  is  necessary.  Besides  those  reports,  is  there  any 
information  that  you  think  of  in  the  way  of  diaries  or  other  matter  that  you  have 
that  in  your  opinion  would  explain  the  matter  any  more  clearly  to  us?  If  there  is 
and  we  do  not  know  of  it,  I  wish  you  would  collect  it  together  and  let  us  know  about 
it,  so  that  we  can  see  if  there  is  anything  that  would  give  us  further  information. 
Would  those  reports  show  anything  out  of  alignment? 

Mr.  Cudworth. — ^Yes,  sir,  they  give  the  alignment. 
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Mr.  HoLGATE. — ^Do  they  give  ibe  aHgnment  of  the  centre  post! 

Mr.  CuDWOBTH. — ^Yes,  sir. 

Mr.  HoLGATE. — And  any  variations  in  alignment? 

Mr.  CuDWORTH.— Yes,  sir. 

Mr.  HoLGATE. — Of  the  centre  post? 

Mr.  CuDWORTH. — The  alignment  of  the  centre  post  has  heen  taken  continuously, 
I  think,  since  the  first  section  was  placed  each  time  the  traveller  was  moved,  and  at 
any  other  times  when  it  was  in  use  in  erection. 

Mr.  HoLGATE. — ^Would  it  also  show  the  position  in  elevation  of  the  anchor  end 
post,  and  the  main  post? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE. — From  time  to  time  that  would  he  shown? 

Mr.  CuDWORTH. — ^Yes. 

Mr.  HoLGATE. — Oh,  by  the  way,  you  are  a  graduate  and  a  civil  engineer? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^What  school? 

Mr.  OuDWORTH. — Thayer's  school,  in  connection  with  Dartmouth  College. 

The  witness  retired. 

NoRHAN  RMcLuRE,  recalled: — 

Mr.  HoLGATE. — ^What  is  your  position,  Mr.  McLure,  in  r^ard  to  the  Quebee 
bridge? 

Mr.  McClure. — ^I  was  inspecting  engineer. 

Mr.  Holgate. — ^By  whom  were  you  appointed? 

Mr.  McLuRE. — ^By  Mr.  Theodore  Cooper,  with  the  approval  of  Mr.  Hoare. 

Mr.  Holgate. — ^Is  that  appointment  in  writing? 

Mr.  McLuRE. — ^No,  sir. 

Mr.  Holgate. — ^Waa  the  approval  in  writing? 

Mr.  McLuRE. — ^I  believe  not,  although  I  believe  there  was  some  correspondence. 

Mr.  Holgate. — Did  any  of  that  correspondence  come  to  you? 

Mr.  McLuRE. — ^No,  sir. 

Mr.  Holgate. — ^When  weife  you  appointed? 

Mr.  McLuRE. — I  started  my  duties  on  April  10,  1906;    I  do  not  remember  the 
exact  date  of  appointment,  it  would  be  before  that. 
.Mr.  Holgate. — ^What  were  your  duties? 

Mr.  McLuRE. — ^In  the  first  place  I  was  sent  to  the  shops  at  Phoenixville,  to  assist 
the  shop  inspector  until  the  erection  started,  and  t&ere,  too,  I  familiarized  myself  with 
the  details  of  the  work.    After  that  I  had  written  instructions  from  Mr.  Cooper  as  to< 
my  duties. 

Mr.  Holgate. — ^You  have? 

Mr.  MoLuRE. — ^Yes,  sir. 

Mr.  Holgate. — ^Have  you  got  them  with  you? 

Mr.  MoLuRE. — ^Yes,  sir. 

(Document  produced.) 

Mr.  Holgate. — Will  you  read  that  letter  out,  Mr.  McLure,  starting  with  the  date?" 
First  of  all,  this  is  what,  a  letter  of  instructions  from  Mr.  Cooper  to  yourself? 

Mr.  MoLuRE. — ^Yes,  sir. 

(Reading) : — 

'  August  26,  1906. 

*You  will  proceed  to  Quebec  and  report  to  the  chief  engineer,  Mr.  E.  A.  Hoare.. 

*  You  will  act  in  unison  with  the  assistant  engineer  of  the  Phoenix  Bridge  Com- 
pany in  all  matters  of  the  erection. 

*  Make  periodical  inspection  of  the  false  work  and  plant. 
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'  Watcb  the  methods  of  handling  and  hoisting  all  the  pieces  to  see  that  no  risks 
of  loss  or  injury  to  the  members  are  taken  during  these  operations. 

^  You  will  check  with  him  all  measurements  and  lines. 

'You  will  see  that  the  work  as  erected,  is  made  secure  before  the  next  step  is 
taken. 

'  See  that  the  bed  plates  are  exactly  located  and  bedded  according  to  the  require- 
ments. 

*  Beport  to  me  once  a  week  the  progress  and  condition  of  the  work.  If  any  un- 
foreseen dlfBculties  occur  in  the  operations  describe  the  same  clearly  so  that  I  can 
keep  in  touch  with  the  work. 

'  You  will  watch  during  the  various  conditions  of  the  erection  the  changing 
cambers  and  opening  and  closing  of  the  joints.  While  these  changing  joints  are  to 
be  made  secure,  temporarily  you  will  not  permit  them  to  be  riveted  until  in  proper 
condition. 

*  You  will  carry  out  such  other  instructions  as  may  be  given  you  by  the  chief 
engineer. 

*  You  will  keep  an  office  diary  of  the  work  done  each  day,  and  note  therein  any 
points  of  special  interest. 

THEODORE  OOOPEK' 

Mr.  HoLGATE. — These  reports,  were  they  duly  made? 

Mr.  McLuRE.— Yes. 

Mr.  HoLOATE. — On  a  proi)er  form? 

Mr.  MoLuBE.— The  weekly  reports? 

Mr.  HoLQATE.— Yes? 

Mr.  MoLuRE. — ^No,  just  by  letter. 

Mr.  HoLGATE. — ^Have  you  copies  of  these? 

Mr.  McLuRE.--Yes. 

Mr.  HoLGATE. — Just  make  a  note  to  get  these  reports  together. 

Mr.  McLuRE. — They  are  all  in  one  letter  book. 

Mr.  HoLGATE. — ^Make  a  note  of  the  letter  book,  then.  It  wiU  appear  from  that 
letter  of  Mr.  Cooper's  that  you  might,  from  time  to  time,  receive  instructions  from 
Mr.  Hoare? 

Mr.  MoLuRE. — ^Yes,  sir. 

Mr.  HoLGATE.— Did  you? 

Mr.  MoLuRE. — ^Not  in  writing. 

Mr.  HoLGATE. — 'No  instructions  in  writing? 

Mr.  MoLuRE. — ^No,  sir,  all  verbal. 

Mr.  HoLGATE. — ^When  instrui^^ions  of  a  verbal  nature  would  be  given  by  Mr. 
Hoare,  would  these  be  noted  in  your  diary? 

Mr.  McLuRE. — ^I  do  not  think  so. 

Mr.  HoLGATE. — ^What  would  your  diary  consist  of? 

Mr.  MoLuRE. — Just  the  material  erected  each  day  and  any  unusual  point  that 
might  turn  up. 

Mr.  HoLGATE. — ^Would  it  indicate  Mr.  Hoare's  presence  on  the  work? 

Mr.  MoLuRE. — No,  sir;  it  might  in  a  few  instances,  but  not  every  time. 

Mr.  HoLGATE. — To  whom  did  you  consider  yourself  directly  responsible  on  the 
work? 

Mr.  McLuRE. — To  Mr.  Cooper  and  Mr.  Hoare  jointly. 

Mr.  HoLGATE. — Was  there  any  precedence?  Did  Mr.  Cooper  dominate  any  more 
than  Mr.  Hoare,  or  vice  versa '^ 

Mr.  McLuRE. — I  never  had  any  occasion  to  bring  that  question  up. 

Mr.  HoLGATE. — ^In  case  of  difficulties  arising,  whose  opinion  or  judgment  did  you 
rely  upon? 

Mr.  MoLuRE. — ^I  would  have  relied  upon  Mr.  Cooper,  as  he  was  a  specialist. 

154^voL  ii— 3i 


96  B07AL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Mr.  HoLQATE. — ^Did  you  ever  have  occasion  to  consult  Mr.  Cooper  on  matters 
that  you  did  not  consult  Mr.  Hoare  upon? 

Mr.  MoLuRB. — ^Never  on  matters  that  I  did  not  notify  Mr.  Hoare  about  at 
the  same  time. 

Mr.  HoLOATE. — ^When  Mr.  Hoare  was  notified  of  these  matters  did  he  deal  with 
them  himself  or  did  he  submit  them  to  Mr.  Cooper. 

Mr.  McLuRE. — ^Not  if  I  told  him  that  1  had  referred  them  to  Mr.  Cooper  also. 
He  relied  upon  Mr.  Cooper's  decision. 

Mr.  HoLQATE.— What  matters  did  Mr.  Hoare  deal  with? 

Mr.  McLuRE. — ^As  far  as  I  was  concerned  principally  with  the  monthly  estimates 
of  the  material  erected. 

Mr.  HoLGATE. — ^Did  you  make  these  returns  to  Mr.  Cooper? 

Mr.  McLuRE. — ^Estimates  of  material  erected? 

Mr.  HoLGATE. — ^Yes? 

Mr.  McLuRE. — No,  sir;  I  made  them  direct  to  Mr.  Hoare. 

Mr.  HoLOATE. — ^Mr.  McLure,  you  might  give  us  an  idea  of  the  routine  of  your 
monthly  woric,  embracing  your  various  duties.  Trace  out,  for  instance,  the  arriva}  of 
material  and  its  progress. 

Mr.  MoLuRE. — Our  months  were  so  different  and  irregular  that  it  is  pretty  hard 
to  compare  one  with  another. 

Mr.  HoLQATE. — Take  it  consecutively  from,  say,  the  arrival  of  material  on  cars 
at  the  site  forward  to  its  destination  at  the  bridge. 

Mr.  MoLuRE. — On  its  arrival  at  the  bridge  I  always  made  it  a  point  to  look  every 
piece  over  thoroughly  before  being  erected,  to  see  if  I  could  find  anything  wrong 
with  it 

Mr.  HoLOATE.— In  what  way  did  you  check  that? 

Mr.  MoLuRE.— By  eye. 

Mr.  HoLGATE. — ^Yes? 

Mr.  McLuRE. — ^And  in  the  case  of  pins,  by  measurement  and  spacing  of  eye  bars 
by  measurement.  I  watched  the  attachment  of  the  erection  appliances  and  the  handl- 
ing of  all  the  pieces  while  being  erected  to  see  that  no  injury  wss  by  any  chance  done 
to  them.    I  watched  the  driving  of  all  pins  and  the  making  of  every  connection. 

Prof.  Galbraith. — ^You  saw  that  the  men  followed  the  blue  printed  instructions? 

Mr.  MoLuRE. — ^Yes,  sir,  I  made  myself  satisfied  that  they  did. 

Prof.  Kerry. — ^You  had  copies  of  all  these  instructions? 

Mr.  McLuRE. — Of  practically  aU. 

Prof.  Kerry. — ^Which  were  given  you  by f 

Mr.  McLuRE. — ^Which  were  furnished  me  by  the  Phoenix  Bridge  Company. 

Prof.  Kerry. — Through  Mr.  Yenser?  ^ 

Mr.  McLuRE. — Sometimes  and  sometimes  direct. 

Mr.  Kerry. — ^From  the  office? 

Mr.  McLuRE. — ^From  Phcenixville. 

Mr.  HoLQATE. — ^In  your  inspection  of  material  had  you  the  right  to  reject  it? 

Mr.  McLuRE. — ^In  the  event  of  damage? 

Mr.  HoLOATE. — ^In  the  event  of  anything  being  incorrect  or  not  suitable  for  the 
work. 

Mr.  McLuRE. — ^Not  before  reporting  it  to  Mr.  Hoare. 

Mr.  HoLOATE. — ^Your  process  then  would  be,  if  you  found  anything  of  that  nature, 
to  report  it  to  Mr.  Hoare? 

Mr.  MoLuRE. — ^Yes. 

Mr.  HoLGATE. — Would  he  decide? 

Mr.  MoLuRE. — ^I  do  not  know.    That  is  for  him  to  say. 

Mr.  Kerry. — ^Were  there  specific  cases  in  which  it  did  happen? 

Mr.  McLuRE. — ^No,  sir,  we  never  had  occasion  to  reject  anything  on  the  erection. 

Prof.  Kerry. — All  the  material  that  came  down  was  satisfactory  and  was  erected? 
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Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^You  never  had  occasion  to  send  a  piece  back  from  the  bridge? 

fir.  MoLuRE. — ^Never. 

Mr.  HoLGATE. — Were  these  inspections  here  made  at  the  bridge  when  the  Phoenix 
Bridge  Company  brought  the  material  up  for  erection,  or  were  they  made  in  the  yard  f 

Mr.  McLuRE. — At  the  bridge — on  the  cars  on  the  bridge. 

Mr.  HoLGATE. — On  the  erection  cars! 

Mr.  MoLuRE. — ^Yes,  sir. 

Mr.  HoLOATE. — There  was  no  inspection  previously  on  your  part? 

Mr.  MoLuRE. — Occasionally  there  was  in  the  storage  yard. 

Prof.  Kerry. — ^TJnder  what  circumstances? 

Mr.  MoLuRE. — ^I  made  frequent  visits  to  the  storage  yard  just  to  look  the  metal 
over — ^not  for  any  si)ecific  purpose. 

Mr.  HoLGATE. — ^Your  duties  then  did  not  extend  to  the  material  in  the  storage 
yard? 

Mr.  McLuRE. — No,  sir. 

Mr.  HoLGATE. — ^Who,  representing  the  "Quebec  Bridge  Company,  would  have  duties 
extending  there? 

Mr.  McLuRE. — Mr.  Kinloch,  I  should  think. 

Mr.  HoLGATE. — ^Who  is  Mr.  Kinloch? 

Mr.  McLuRE. — ^Inspector. 

Mr.  HoLGATE. — ^Whose  inspector? 

Mr.  MoLuRE. — ^Mr.  Hoare's. 

Mr.  HoLGATE. — ^Whose  directions  did  he  come  under? 

Mr.  McLuRE. — ^Mr.  Hoare's. 

Mr.  HoLGATE. — ^Is  he  under  you  in  any  way? 

Mr.  McLuRE. — Not  in  any  way. 

Mr.  HoLGATE. — You  kept  a  diary,  Mr.  McLure? 

Mr.  McLuRE. — ^Yes,  sir. 

Mr.  HoLGATE. — And  you  made  these  periodical  reports? 

Mr.  MoLuRE. — ^Yes,  sir. 

Mr.  HoLGATE. — ^You  have  all  these? 

Mr.  McLuRE. — ^Yes. 

Mr.  HoLGATE. — ^Have  you  any  further  details  of  the  progress  of  the  work  on  record  ? 
For  instance,  take  the  case — I  only  mention  it  as  an  instance  showing  what  I  mean — 
of  the  assembling  of  joints,  the  riveting  of  joints  and  their  condition  ? 

Mr.  MoLuRE.— You  mean  in  the  erection? 

Mr.  HoLGATE. — Yes,  their  condition  from  time  to  time  and  up  to  August  29. 

Mr.  McLuRE. — ^I  have  some  records  in  field  notebooks,  outside  of  the  diary. 

Mr.  HoLGATE. — ^You  might  look  these  up,  Mr.  McLure.    We  will  want  these  later. 

Mr.  MoLuRE. — ^Do  you  want  the  diary,  too  ? 

Mr.  HoLGATE. — ^Yes.  And  if  you  have  any  photographs  of  various  points  that 
would  explain  anything  in  the  reports  or  the  diary*  I  wish  you  would  look  them  up,  too, 
and  let  us  have  them  altogether? 

Mr.  MoLuRE. — All  right. 

Prof.  E^ERRY. — TL&d  you  any  regular  method  of  recording  progress,  Mr.  McLure, 
in  the  sense  of  recording  when  each  member  was  placed  and  when  each  connection 
was  complete? 

Mr.  McLure. — I  have  diagrams  showing  the  date  when  each  main  member  was 
erected,  and  I  incorporated  in  my  weekly  reports  to  Mr.  Cooper  a  diagram  showing  the 
condition  of  the  erection.    That  will  be  with  my  reports. 

Prof.  Kerry. — ^But  in  regard  to  the  details  as  to  the  connection? 

Mr.  MoLuRE. — ^As  to  the  bolting? 

Prof.  Kerry. — ^Yes,  the  bolting  and  riveting. 

Mr.  McLure. — ^No,  I  have  not  any  detailed  reports  on  that. 
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Prof.  Kebby. — ^You  have  no  record  of  progress? 

Mr.  MoLuRE. — ^No,  sir. 

Prof.  Kebrt. — You  stayed  here  all  through  the  year,  Mr.  McLure! 

Mr.  McLuRB. — Only  during  the  erection. 
i       Prof.  Kebbt. — ^What  would  you  be  doing  in  the  balance  of  the  year? 

Mr.  MoLuBE. — ^I  would  be  in  Phoenizville  helping  the  shop  inspectors. 

Prof.  Kerry. — ^Inspecting  the  material  in  its  preparation? 

Mr.  MoLuBE. — ^Yes,  sir. 

Prof.  Kebbt. — ^Have  you  any  other  records  of  any  kind  that  we  have  not  heard  of, 
Mr.  McLure,  in  the  way  of  technical  records  bearing  on  the  work,  such,  for  example 
as  wind  and  deflection  records  or  anything  of  that  kind? 

Mr.  McLuBE. — They  will  all  be  incorporated  either  in  my  diary  or  in  my  field 
notes,  both  of  which  I  have  noted  here. 

Prof.  Kebbt. — They  are  not  kept  as  a  separate  record? 

Mr.  MoLuBE. — ^No,  sir.  # 

Prof.  QALBBAirH. — ^Have  you  a  record  of  all  the  movements  made  by  the  bridge 
after  the  erection  of  each  part  or,  say,  at  stated  intervals,  the  general  movements  that 
are  made  in  the  construction  of  the  bridge? 

Mr.  McLuBE. — ^Yes,  sir. 

Prof.  Galbraith. — You  have  that  complete? 

Mr.  McLuRE. — ^Yes. 

Prof.  Galbraith. — The  time,  temperature,  wind  stress,  condition  of  the  joints 
and  everything  else? 

Mr.  MoLuRE. — ^Yes.    I  have  it  complete,  but  it  is  in  my  notes. 

Prof.  Galbraith. — ^It  can  be  worked  out  from  your  notes? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Galbraith. — ^You  can  answer  questions  on  any  of  these  points? 

Mr.  McLuRE. — ^Yes. 

Prof.  Kerrt. — Is  that  information  that  Prof.  Galbraith  has  spoken  of  condensed 
to  any  extent  in  your  reports? 

Mr.  MoLuRE. — ^Yes. 

Mr.  Holgate. — To  what  extent,  if  at  all,  did  you  check  up  the  work  of  Mr. 
Cudworth  and  Mr.  Birks? 

Mr.  McLure. — Mr.  Cudworth  and  I  usually  worked  together.  We  helped  each 
other.    We  get  the  same  information  at  the  same  time. 

Prof.  Kerrt. — ^In  the  question  of  levels,  for  example,  just  as  an  instance,  would 
they  be  taken  once  or  taken  twice? 

Mr.  MoLuRE. — Taken  onoe. 

Prof.  EIerrt. — One  man  observing  it? 

Mr.  MoLuRE. — One  man  observing  it. 

Prof.  Galbraith. — ^It  would  be  taken  by  the  two  of  you? 

Mr.  McLuRE. — ^Yes,  we.  worked  together. 

Prof.  Kerrt. — It  really  would  not  be  a  check? 

Mr.  MoLuRE. — ^No. 

Prof.  E[errt. — Two  men  worked  together? 

Mr.  McLuRE. — ^Yes. 

Prof.  Kerrt. — One  man  with  the  rod  and  the  other  with  the  level? 

Mr.  MoLuRE.— Yes. 

Mr.  HoLQATE. — ^Was  there  any  checking  on  your  part? 

Mr.  MoLuRE.— Of  the  levels? 

Mr.  HoLGATE.— Yes. 

Prof.  Kerrt. — ^Independently  of  the  work  of  Mr.  Cudworth! 

Mr.  McLuRE. — ^In  a  few  instances. 

Mr.  HoLQATE. — ^How  did  you  find  that  checking?    Do  you  recollect  an  instance? 

Mr.  MoLuBE.— I  do  not  just  remember  now. 
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Prof.  Galbraith. — ^Did  you  make  these  checks  together  or  did  you  do  it  your- 
self t    Was  Mr.  Cudworth  with  you  repeating  the  work  of  checking  t 

Mr.  McLuBS. — ^No,  not  at  any  time  that  I  would  consider  it  a  check. 

Prof.  B[erby. — ^Will  you  run  over  briefly,  your  general  experience,  Mr.  McLure, 
please,  and  where  you  graduated? 

Mr.  McLUBE. — ^I  graduated  at  Princeton  University.  I  executed  dock  work  for 
the  Pennsylvania  railroad,  ran  profile  for  the  Pennsylvania  railroad  as  chainman  and 
rodman,  instrument  man  on  the  Baltimore  &  Ohio  railroad  and  in  the  divisional  engi- 
neer's office  with  the  Erie  railroad,  and  inspector  of  bridges  for  the  New  York,  On- 
tario &  Western  railway. 

Prof.  Kerry. — That  is  part  of  the  maintenance  of  way  of  the  railway? 

Mr.  McLuRE. — ^Yes,  sir;  maintenance  of  way  and  construction,  both  in  the  same 
deimrtment. 

Prof.  Kerry. — ^Any  structures  of  importance? 

Mr.  MoLuRE. — The  principal  structures  were  long  viaducts. 

Prof.  Kebuiy. — ^You  might  give  the  stenographer  the  dates  of  your  whole  connec- 
tion— ^the  dates  of  your  graduation  and  so  on. 

Mr.  MoLuRE. — Graduated  1904;  Pennsylvania  railroad  1901;  Baltimore  &  Ohio 
1902;  Erie  1903;  Ontario  &  Western  1904-6. 

Mr.  HoLOATE. — ^You  said  you  graduated  when? 

Mr.  McLuRE. — 1904.     This  is  summer  work. 

Mr.  HoLGATE. — ^In  what  capacities  were  you  on  these  works,  Mr.  McLure? 

Mr.  McLuRE. — ^I  started  in  as  chainman  on  the  Pennsylvania  railroad  and  got 
to  be  inspector.  At  the  end  of  my  work  I  was  inspecting  construction.  On  the 
Baltimore  &  Ohio  I  was  instrument  man,  on  the  Erie  in  the  same  capacity,  and  on 
ibe  Ontario  &  Western,  inspector  of  bridges. 

Mr.  HoLGATE. — In  resi)on8ible  charge  of  these  bridges? 

Mr.  McLuRE. — ^Yes,  sir;  both  old  structures  and  new  structures. 

Mr.  HoLGATE. — ^How  do  you  mean  about  that  responsible  charge,  Mr.  McLure? 

Mr.  McLuRE. — ^I  was  responsible  to  the  engineer  of  maintenance  of  way. 

Mr.  HoLGATE. — ^Were  you  in  responsible  charge  of  the  Quebec  bridge? 

Mr.  McLuRE*.— What  do  you  mean  by  responsible  charge? 

Mr.  HoLGATE. — What  is  your  official  designation? 

Mr.  MoLuRE. — ^As  I  understand  it,  it  was  inspecting  engineer;  that  is  what  I  was 
on  the  roll  as. 

Mr.  HoLGATE. — In  the  event  of  necessity  arising,  which  it  did  not,  who  could 
dismiss  you? 

Mr.  MoLuRE. — Either  Mr.  Hoare  or  Mr.  Cooper,  I  should  think. 

Mr.  HoLGATE. — ^Either  one  or  the  other? 

Mr.  MoLuRE. — I  should  think  so.  I  do  not  like  to  state  iwrsonally.  I  know  Mr. 
Cooper  could. 

Mr.  HoLGATE. — ^You  know  that  Mr.  Cooper  could? 

Mr.  MoLuRE.— -Yes,  sir. 

Mr.  HoLGATE. — Are  you  sure  that  Mr.  Hoare  could  not? 

Mr.  McLuRE. — ^No,  sir. 

Mr.  HoLGATE. — ^Were  you  doubtful? 

Mr.  McLuRE. — That  is  rather  an  embarrassing  question. 

Prof.  Kerry. — You  were  paid  by  the  Quebec  Bridge  Company? 

Mr.  McLuRE. — ^By  the  Quebec  Bridge  Company? 

Prof.  Kerry. — Not  by  Mr.  Cooper. 

Mr.  McLuRE. — ^No,  sir. 

Prof.  Qalbratth. — ^You  were  iwtid  by  the  Quebec  Bridge  Company? 

Mr.  MoLuRE. — ^Yes,  sir;  so  was  Mr.  Cooper. 

Mr.  Holgate. — ^Do  you  feel  that  you  would  like  to  explain  anything  in  regard  to 
what  you  have  said,  Mr.  McLure,  that  would  make  it  clearer? 
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Ifr.  McLuRB. — ^I  do  not  think  of  anything  just  now  unless  there  are  some  points 
jou  wonld  like  to  have  explained. 

lb.  HoLOATB. — I  do  not  think  so.  I  though  that  peihaps  from  your  own  point 
of  Tiew  you  mi^t  like  to  say  something.  If  you  would  he  good  enough  to  get  to- 
gether those  things 

ICr.  HoLuRB. — ^YeSy  I  have  a  memorandum  down  here.  I  will  hring  everything 
together. 

Witness  retired. 

Ephrauc  Bobebt  Ejnloch,  sworn. 

Mr.  HoLGATB^ — ^What  is  your  position,  Mr.  £inloch? 

Mr.  KiKLOOH^ — ^Inspector. 

Mr.  HoLQATB. — ^Inspector  of  what? 

Mr.  Ejkloch. — According  to  my  instructions  from  Mr.  Hoare,  workmanship  and 
general  erection  inspector. 

Mr.  HoLQATE. — ^By  whom  were  you  employed! 

Mr.  KiNLOOH.— Mr.  Hoare. 

Mr.  HoLGATB. — ^And  to  whom  do  you  report? 

Mr.  KiKLOCH* — ^I  make  no  written  reports.    I  report  verbally  to  Mr.  Hoare. 

Mr.  HoLGATE. — Wag  there  any  one  on  the  work  that  you  took  instructions  from? 

Mr.  Ejklooh. — No,  sir.  I  say  that  advisedly.  If  anything  turned  up  in  the 
engineering  line  I  had  orders  to  consult  vnth  Mr.  McLure  in  regard  to  what  to  do 
with  it.  That  is  outside  of  workman^p.  If  I  would  find  anything  that  did  not  suit 
tne  in  the  line  of  the  work,  I  took  it  up  with  Mr.  McLure. 

Mr.  HoLGATB. — ^When  were  you  appointed? 

Mr.  KiNLOCH. — ^I  have  been  twice  on  the  one  job.  I  was  on  the  approach  spans 
and  then  I  was  off  and  on  again.  I  first  came  here  for  the  Pittsburg  Testing  and 
Laboratory  Company  from  Chicago,  on  the  approach  spans  on  the  south  shore,  and 
when  I  left,  Mr.  Hoare  asked  me  if  I  would  come  back  for  the  big  ^ans.  We  had 
some  conversation  on  it  and  I  told  him  that  I  would  be  glad  to  coipe  back  if  I  was 
not  tied  up  some  place  else.    That  was  in  1908. 

Prof.  Galbbaith. — That  was  the  last  time,  was  it? 

Mr.  KiNLOOH. — No,  the  first.  We  had  some  correspondence.  X  wrote  to  him; 
from  1904  to  1905  I  was  in  Omaha,  Nebraska — and  he  said  that  he  would  hold  a 
position  open  for  me.  When  I  finished  in  Omaha  I  wrote  to  him  again  and  he  sent  for 
me  to  come  on.  I  think  that  was  in  June.  I  arrived  here  Dominion  Day,  I  think — 
I  have  a  diary- of  it — ^but  it  was  either  Dominion  Day,  or  a  matter  of  a  day  or  two — 
I  haven't  it  in  mind — in  1906. 

Mr.  HoLGATE. — ^What  was  the  condition  of  the  work  then? 

Mr.  Bjnlooh. — They  were  just  tipping  out  the  jib  on  the  traveller  and  tiiere  was 
a  lot  of  wooden  false  work.    They  had  not  started  to  raise  any  iron  or  steeL 

Mr.  HoLGATE. — ^You  were  there  practically  during  the  erection  of  the  anchor 
span? 

Mr.  KiNixxJH. — Yes,  sir,  entirely. 

Prof.  Kkiiiiy. — And  you  were  previously  there  as  inspector  representing  the  In- 
spection Company  on  the  erection  of  the  fixed  span  ? 

Mr.  Kn»i/K!if.— The  approadi  span. 

Prof.  OALliriAlTH. — Were  you  employed  by  the  inspection  company  or  Mr.  Hoare  ?^ 

Mr.  Kiwi/K;ir.— At  that  time  I  was. 

Prof,  fJALBRAiTii.— What  did  you  call  that  company, 

Mr.  Kmi/KJir. — The  Pittsburg  Testing  and  Laboratory  Company;  it  has  another 
name  in  this  country,  I  guess. 

Prof.  GAi^BArTH.— From  Chicago? 

Mr.  KiNLOOH.— Pittsburg. 
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Prof.  Galbraith. — ^I  thought  you  said  Chicago? 

Mr.  KiNLOGH. — Th^  have  offices  all  over.  I  was  working  out  of  the  Chicago 
office  when  I  was  orderc^i  here. 

Mr.  HoLGATE. — ^Let  us  understand  clearly,  Mr.  Kinloch,  what  you  understood 
your  duties  to  be  and  as  you  carried  them  out.  Begin  with  the  arrival  of  the  con- 
struction material  and. go  right  on. 

Mr.  Ejnloch. — ^Well,  I  was  supposed  to  see  that  the  iron  was  in  good  shape  before 
it  went  into  the  bridge. 

Mr.  HoLGATE. — ^Where? 

Mr.  Kinloch. — ^Whenever  I  got  a  chance  to  inspect  it.  As  a  general  thing  I  got 
it  on  the  bridge. 

Mr.  HoLGATE. — ^What  was  your  system? 

Mr.  Kinloch. — ^My  system  was  when  a  car  came  in  there  to  get  on  the  car. 

Mr.  HoLGATE. — That  is  a  car  from  the  railway  delivering  the  material  ? 

Mr.  Kinloch. — ^No,  lie  car  from  the  storage  yard.  That  is  most  of  it;  some  of 
it  we  got  over  in  the  storage  yard  and  before  it  was  off  the  car,  and  some  we  got  in 
a  pile  in  the  storage  yard.  There  was  no  general  inspection  over  there,  but  in  case 
we  discovered  some  little  thing  working  one  way  we  went  over  to  the  storage  yard  to 
see  if  there  was  anything  more  of  the  same  kind,  regarding  the  painting  and  one  thing 
and  another  in  that  way. 

Mr.  HoLOATB. — ^Tou  never  went  over  to  the  storage  yard  except  under  those  con- 
ditions? 

Mr.  Kinloch. — ^No.  At  first  when  I  did  not  have  anything  to  do  I  put  in  pretty 
nearly  all  the  time  over  in  the  yard  familiarizing  myself  with  the  different  pieces. 

Mr.  HoLGATE. — ^It  was  not  part  of  your  duty  to  make  any  inspection  in  the  stor- 
age yard, 

Mr.  Kinloch. — No,  sir,  I  did  not  consider  it  as  such. 

Mr.  Holgate. — And  you  did  not  do  it? 

Mr.  Kinloch. — ^No,  sir. 

Mr.  Holgate. — Then  where  did  your  inspection  begin  ? 

Mr.  Kinloch. — It  began  before  the  iron  got  into  the  bridge. 

Mr.  Holgate. — On  delivery  cars  from  the  storage  yard? 

Mr.  Kinloch. — ^Mostly;  yes,  sir. 

Mr.  Holgate. — ^And  how  was  that  inspection  made  ? 

Mr.  Kinloch. — ^When  a  piece  came  in  I  got  up  and  looked  at  it  to  see  if  it  was 
straight  and  no  bent  members  in  it.  I  did  not  check  it  up  by  measurement  to  see  if 
it  complied  with  the  plans  but  I  gave  it  a  general  inspection  for  workmanship  and 
to  see  that  it  had  not  been  damaged  any  since  it  left  the  other  inspector. 

Mr.  Holgate. — ^Where  was  he  ?  • 

Mr.  Kinloch. — At  Phoenixville,  I  suppose. 

Mr.  Holgate. — ^What  marks  would  you  recognize  to  show  you  that  it  had  gone 
through  that  inspector's  hands  ? 

Mr.  Kinloch. — A  big  letter  '  Q '  with  a  stamp  in  the  centre  of  it — ^  Q  B.' 

Mr.  Holgate. — And  if  you  did  not  see  that  you  would  not  pass  the  piece  ? 

Mr.  Kinloch. — If  I  did  not  see  that  I  would  just  simply  look  at  it  and  see  that 
it  was  all  right. 

Mr.  Holgate. — Were  these  marks  on  every  piece  ? 

Mr.  Kinloch. — ^I  could  not  swear  they  were. 

Prof.  Oalbraith. — Then  a  piece  might  have  been  passed  without  that  mark  on, 
as  far  as  you  know  ? 

Mr.  KiNLOCH.~It  might  have  passed  him  without  that  mark  on,  yes.  I  never 
looked  for  the  mark  on  every  piece. 

Mr.  Holgate. — ^Did  you  mark  them  yourself  ? 

Mr.  Kinloch. — ^Not  unless  there  was  something  wrong  with  them. 

Mr.  Holgate. — ^Was  there  any  report  sent  up  from  the  inspector's  saying  that  this 
piece  had  been  inspected  ? 
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Mr.  KiNLOCH. — To  me? 

Mr.  HoLQATE. — ^Had  any  report  reached  you  through  any  channel  at  all  saying 
that  the  various'parts  had  heen  inspected  and  passed  hy  the  inspectors  at  Fhosnixville? 

Mr.  Ejnlooh. — ^No. 

Prof.  Kerry. — ^In  case  a  memher  had  something  wrong  iwilii  it,  what  was  your 
procedure  ? 

Mr.  KiNLOCH. — ^It  depends  on  what  it  was.  A  hent  angle,  or  something  like 
that;  I  simply  marked  it  to  be  straightened  or  cut  off.  I  never  found  anything  but 
simply  some  trifling  thing  like  that. 

Prof.  Galbraith. — ^You  wrote  your  direction  on  the  piece,  did  you  ? 

Mr.  KiNLOCH. — ^Yes.  I  examined  the  joints  to  see  liiat  they  were  clear  of  rust 
and  stuff  like  that  or  anything  that  was  liable  to  be  in  them  so  that  when  they  went 
to  make  them  they  could  not  pull  them  in.  In  Idie  case  of  bars  I  measured  the  bars 
to  see  that  they  were  the  right  bars  and  that  they  were  x>ainted  before  assembling.  I 
also  examined  any  piece  that  went  in  an  inaccessible  place  to  see  that  it  was  painted 
because  it  could  not  be  painted  after  it  was  up.  I  made  a  general  all  round  inspec- 
tion to  see  that  every  thing  was  in  good  workmanlike  shape. 

Mr.  HoLGATE. — In  detail,  now,  on  the  inspection,  what  about  the  inspection  and 
the  placing  of  members  and  their  connections,  riveting  and  bolting  and  things  of  that 
nature  ?  Just  give  \is  clearly  how  you  proceeded  with  the  iwork  and  what  was  your 
system  of  inspection. 

Mr.  KiNLOCH. — ^I  do  not  just  get  your  meaning,  Mr.  Holgate. 

Mr.  Holgate. — ^Did  you  have  a  8i)ecification  or  definite  instructions  to  ginde  you 
in  your  inspection,  and  did  you  carry  out  your  inspection  up  to  these  instructions? 

Mr.  KiNLOCH. — ^I  have  a  copy  of  a  little  pamphlet  from  the  Phosniz  Company 
giving  the  method  of  erection. 

Mr.  HoLOATE. — ^Have  you  that  now  ? 

Mr.  KiNLOCH. — ^No,  I  haven't  it  here. 

Mr.  Holgate. — ^Would  you  recognize  it  if  you  saw  it  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

(Mr.  Deans  handed  to  the  chairman  a  nimiber  of  small  blue  prints  fastened 
together.) 

Mr.  Holgate. — ^Have  you  your  own  copy,  Mr.  Kinloch  ? 

Mr.  KiNLOCH. — ^Yes,  sir.    I  have  not  this  in  full.    It  is  one  similar  to  it. 

Mr.  Holgate. — But  you  have  your  own  copy  and  can  produce  it  ? 

Mr.  Ejnlooh. — ^Yes. 

Mr.  Holgate. — ^It  is  generally  in  this  form,  but  you  do  not  know  that  it  is  the 
same  ? 

Mr.  Ejnloch. — I  am  just  shy  some  pages;  that  is  all. 

Mr.  Holgate. — ^You  can  produce  your  own  copy  ? 

Mr.  KiNLOOH. — ^Yes. 

Mr.  Kerry. — ^You  inspected  the  workmanship  on  the  joints,  as  it  were,  put  in  on 
the  bridge  in  detail,  Mr.  Kinloch  ? 

Mr.  KiNLOCH. — You  mean  when  they  were  riveted? 

Prof.  KERRY.—Yes? 

Mr.  KiNLOCH. — There  was  no  riveting  done  on  the  joints  until  a  long  time  after 
they  were  put  in? 

Prof.  Kebuiy. — The  joints  were  just  bolted  and  let  stay? 

Mr.  KiNLOCH. — ^Yes,  sir.  With  the  peculiar  method  of  erection  they  had  here  they 
could  not  do  it  otherwise.    The  holes  did  not  come  good. 

Prof.  Kerry. — ^You  checked  up  the  temporary  fastenings  which  could  not  be 
riveted? 

Mr.  KiNLOCH. — ^Yes. 

Prof.  Kerry.—To  see ? 

Mr.  KiKLOCH. — To  see  that  they  were  safe. 
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Prof.  Kerey. — Sufficiently  bolted! 

Mr.  KiNLOCH.^Yes. 

Prof.  Kerry. — ^You  were  guided  in  that  by  the  instructions  of  the  Phoenix  Bridge 
Company? 

Mr.  Ejnlooh. — ^I 

Prof.  Kerry. — ^How  did  you  determine  whether  a  joint  was  sufficiently  bolted? 

Mr.  E[iNL00H. — ^By  the  instructions  of  the  Phoenix  Bridge  Company  and  by  my 
own  experience. 

Prof.  Oalbraith. — ^Would  you  fill  all  the  holes  with  your  bolts  that  could  be  filled 
at  the  time? 

Mr.  KiNLOOH. — ^We  filled  them  all  before  we  got  the  maximum  weight  they  were 
to  get. 

Prof.  Galbraith. — In  any  particular  state  were  all  the  holes  that  possibly  could 
be  filled  with  the  bolts  you  had,  filled?  Of  course,  that  is  a  matter  that  I  had  better 
perhaps  avoid  at  present. 

Mr.  KmiiOOH. — The  chord  joints  were  filled  with  what  sizes  of  bolts  they  could 
get  in. 

Prof.  Galbraith. — ^All  the  chord  joints  were  filled? 

Mr.  KiNLOOH. — ^Yes,  practically.  ♦ 

Prof.  Galbraith. — ^Where  they  overlapped,  assuming  J^at  you  had  no  bolts  small 
enough,  these  were  necessarily  left  out? 

Mr.  Ejnlooh. — ^I  do  not  think  that  there  were  any  left  out.  They  had  bolts  down 
as  small  as  five-eighths. 

Prof.  Kj»ry. — The  joints  were  completely  bolted? 

Mr.  KiNLOOH. — ^Practically  so.  There  might  be  20  or  30  bolts  out  of  a  joint  where 
there  were  400. 

Mr.  HoLGATE. — ^What  jurisdiction  had  you  over  the  men  who  were  actually  doing 
the  work? 

Mr.  Ejnlooh. — ^Mr.  Holgate,  I  do  not  know  as  I  had  any,  but  if  I  found  a  man 
doing  anything  wrong  I  stopx)ed  him.  I  do  not  know  where  I  got  that  authority  to 
do  that  any  more  than  any  inspector  would  have.  No  one  told  me  I  could,  but  I  simply 
did  it,  and  if  he  would  not  stop  1  took  it  to  the  foreman,  and  I  never  had  to  do  any 
more  than  that. 

Mr.  HoLOATE. — ^But  you  had  not  definite  instructions  to  guide  you  in  a  case  of 
that  kind? 

Mr.  KiNLOOH. — ^No,  I  did  not  think  any  were  necessary. 

Mr.  HoLQATE. — ^You  did  not  find  it  necessary  in  the  progress  of  the  work  to  get 
written  instructions? 

Mr.  E[iNL00H. 

Prof.  Kerry. — ^During  the  work  everything  that  you  considered  necessary  as  to 
the  quality  of  the  workmen  or  of  the  workmanship  was  done  on  your  request? 

Mr.  KiNLOCH. — There  is  a  line  to  draw.  There  were  some  thing?-  I  wanted  done 
that  I  did  not  get  done,  but  they  were  taken  up  and  they  never  have  Inen  settled  yet. 
It  was  out  of  the  line  of  workmanship,  though. 

Prof.  Kerry. — ^As  far  as  the  line  of  workmanship  is  concerned? 

Mr.  ElINLOOH. — ^I  never  had  any  trouble. 

Prof.  Kerry. — ^Everything  you  wanted  was  done? 

Mr.  KiNLOOH. — ^Yes. 

Mr.  Holgate. — ^In  regard  to  the  other  matters  that  you  have  j\ist  referred  to,  do 
they  concern  the  matter? 

Mr.  KiNLOOH. — Concern  the ? 

Mr.  Holgate. — This  question? 

Mr.  KiNLOOH. — ^You  mean  the  collapse? 

Mr.  Holgate. — ^No,  but  the  explanation  of  your  duties. 

Mr.  Ejnlooh. — ^I  do  not  just  understand  you. 

Mr.  HoLOATB. — ^Perhaps  we  will  bring  that  up  again  and  we  will  give  you  a  full 
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chance  to  explain  what  you  mean.  What  has  your  previous  experience  been  in  bridge 
erection  ? 

Mr.  KmiiOOH. — ^I  have  been  at  it  ever  since  I  have  been  a  boy — since  I  was  16 
years  old. 

Mr.  HoLGATE. — What  large  or  important  structures  have  you  had  to  do  with? 

Mr.  KiNLOOH. — The  Chillicothe  bridge  across  the  Illinois,  the  Fort  Madison  across 
the  Mississippi  river,  the  Cairo  bridge  across  the 'Ohio,  Merchant's  bridge  at  St.  Louis 
across  the  Mississippi,  a  lot  of  small  spans,  over  150  feet  of  one  kind  and  another, 
the  Boone  viaduct,  Iowa,  St.  Joe  bridge  across  the  Missouri  river,  the  Omaha  draw, 
and  numerous  bascule  bridges  in  Chicago. 

Mr.  ^0L0ATE. — In  connection  with  these  works  were  you  the  foreman  or  superin- 
tendent in  charge  of  the  erection  I 

Mr.  KiNLOOH. — No,  sir;  on  some  of  them  I  just  worked,  on  some  of  them  I  was 
inspector,  on  some  of  them  I  was  in  charge,  and  on  some  of  them  I  was  the  assistant. 

Mr.  HoLGATE. — On  which  of  these  were  you  in  chief  charge? 

Mr.  KiNLOOH. — On  the  bascules  in  Chicago  I  had  charge  of  putting  in  all  the 
machinery,  operating  them,  turning  them  over  to  the  drainage  and  instructing  the 
drainage  how  to  run  them. 

Pr*f.  Galbraith.— That  is  for  the  drainage  canal? 

Mr.  KiNLOCH. — For  the  drainage  canal. 

Prof.  HoLGATE.— Is  that  the  only  one? 

Mr.  KiNLOCH. — There  were  Main  street,  State  street,  Kandolph  street  and  Canal 
street — four  of  them.    I  was  there  for  three  or  four  years. 

Prof.  Kerry. — ^It  might  be  well  to  trace  back  these  structures  that  you  mention 
and  say  what  your  connection  was  with  each  one  of  the  more  important  of  them  ? 

Mr.  KiNLOCH. — The  Chillicothe  bridge,  the  first  one  I  worked  on,  I  worked  on  the 
preliminary  survey,  and  all  the  way  from  pile  driver  to  inspector  of  masonry.  Then, 
I  was  on  the  Sante  Fe.  That  was  on  the  construction  of  the  Sante  Fe.  I  was  in  the 
engineering  department.  The  rest  of  the  gang  got  laid  off.  We  gradually  extended 
our  division  until  we  took  in  all  those  bridges  and  I  had  to  do  with  this  in  the  capa- 
city of  in«i)ector  under  Mr.  Kiehardson.  From  there  I  went  to  Cairo  where  I  worked 
as  a  common  labourer  and  afterwards  as  bridge  man.  I  worked  in  the  gang  hustling 
iron  and  then  I  worked  as  an  erector.  After  that  I  just  had  different  jobs  around. 
1  worked  just  as  an  erector  until  1896  or  1897,  I  think.  I  was  assistant  foreman  on 
the  Chicago  &  Northwestern  Elevated  Railway.  That  was  about  the  time  the  Ameri- 
can Bridge  Company  organized,  and  I  was  assistant  foreman  for  them  on  all  the  work 
while  I  was  with  them — Boone,  St.  Jo,  and  the  bascules — ^I  had  charge  of  the 
machinery. 

Prof.  Kerry. — ^After  you  left  the  American  Bridge  Company? 

Mr.  'KiSLOCH. — ^In  the  erection  of  the  large  Glasgow  bridge  across  the  Missouri, 
I  was  inspector  for  Mr.  Zeising.  I  was  also  inspector  of  the  Chicago  and  North- 
western railway  on  small  jobs.  I  was  with  them  for  about  six  or  seven  months. 
Practically  the  whole  of  the  time  since  1887  I  have  been  working  on  large  bridges, 
with  the  exception  of  four  years,  when  I  was  home. 

Prof.  Kerry. — You  have  had  practically  ten  years'  experience  as  assistant  fore- 
man? 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Kerry. — And  about  how  many  years'  experience  as  inspector  previous  to 
1905? 

Mr.  KiNLOCH. — I  was  a  year  on  that  Glasgow  job,  I  guess — almost  a  year;  about 
pight  or  nine  months  with  the  Chicago  and  Northwestern,  and,  of  course,  I  was  with 
the  Sante  Fe  for  a  couple  of  years  when  I  was  inspecting,  but  I  did  not  know  very 
much  about  it.  I  also  put  up  a  200-foot  span  when  I  was  home  in  the  city.  I  was 
clerk  at  the  time  and  I  had  charge  of  that,  we  took  it  away  from  the  contractor,  the 
company  kind  of  fell  down  on  it,  and  could  not  put  it  up  after  they  got  it. 
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]i£r.  HoixuTB. — ^Had  you  authority,  Mr.  Kinloch,  to  stop  work  on  the  part  of  the 
men  engaged  in  doing  it?  Gould  you  stop  the  work  of  a  gang  of  men  on  the  bridge  I 

Mr.  KiNLOOH. — ^No,  sir;  I  had  no  authority  to  do  that,  not  without  taking  it  up 
with  Mr.  Hoare. 

Mr.  HoLGATE. — ^Who  had? 

Mr.  KiNLOOH. — I  do  not  know. 

Mr.  HoLGATE. — ^In  the  event  of  your  finding  something  that  you  thought  it  neces- 
sary to  stop  work  in  a  certain  place — ^I  mean  who  had  the  authority  to  stop  that 
jKTork  ? 

Mr.  KiNLOOH. — Mr.  Yenser,  I  guess. 

Mr.  HoLGATE. — ^Mr.  Yenser,  you  think  had  authority.    Could  you  have  stopped  it! 

Mr.  KiNLOOH.r— Through  Mr.  Yenser  I  could,  or  hy  taking  it  up  with  Mr.  Hoare  I 
could  stop  it.    Individually  I  could  not  go  down  and  tell  those  men  to  stop,  no. 

Mr.  HoLGATE. — ^You  could  not  order  them  to  stop? 

Mr.  KiNLOOH. — ^No,  sir. 

Prof.  Galbraith. — ^Did  you  consider  it  to  be  your  duty  in  case  you  saw  anything 
going  wrong  to  talk  with  the  foreman  engaged  in  the  work,  and  first  to  see  if  you 
could  not  get  it  made  right,  and  if  you  should  fail  in  having  your  suggestions  adopted 
did  you  ever  go  to  Mr.  Yenser  or  Mr.  Hoare  or  did  you  (feel  that  it  was  your  duty 
to  go  to  Mr.  Yenser  or  Mr.  Hoare,  or  both? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Galbratth. — ^You  felt  that  lay  within  your  duties? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Mr.  HoLOATE. — ^Do  you  feel  that  your  presence  there  as  inspector  produced  any 
better  work  than  if  you  had  not  been  there? 

Mr.  KiNLOOH. — ^You  mean  if  there  had  been  no  inspector  there,  or  just  me? 

Mr.  HoLGATE. — ^If  there  had  been  no  inspector? 

Mr.  KiNLOOH. — ^Yes,  sir* 

Mr.  HoLGATE. — ^You  think  so? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^You  think  that  by  keeping  active  and  about  the  work  it  was  an 
advantage  to  the  work? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Mr.  HoLGATE. — That  there  were  matters  that  you  detected  that  upon  speaking 
about  them  they  were  rectified? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Did  that  apply  to  all  matters  that  you  brought  up?  I  do  not  want 
you  to  specify  any  matters? 

Mr.  KiNLOOH. — ^No,  sir. 

Mr.  HoLGATE. — ^Did  it  or  did  it  not? 

Mr.  KiNLOOH. — No,  sir. 

Mr.  HoLGATE. — Those  are  matters  that  you  referred  to  a  little  while  ago,  then  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — What  general  inspection  did  you  give  the  structure  in  addition 
to  seeing  that  the  members  were  in  good  condition,  seeing  that  the  riveting  was 
properly  done?  Did  you  give  attention  to  the  structure  as  a  whole?  Did  you  watch 
how  it  was  working  as  it  was  extended  out? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Galbraifh. — That  was  among  your  duties,  you  considered  that  it  was,  at 
least? 

Mr.  KiNLOCH. — ^I  considered  it  myself  amongst  my  duties  to  take  a  general  watch 
and  see  how  everything  was  working. 

Prof.  Kerry. — ^You  have  no  specific  instructions? 

Mr.  KiNLOCH. — ^I  had  no  specific  instructions  to  go  over  it  at  stated  intervals, 
over  the  work.    My  instructions  were  to  see  that  everything  was  safe. 
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Prof.  Kerry. — ^How  often  would  you  go  over  the  structure?  These  instructions 
to  see  that  everything  was  safe  came  from  Mr.  Hoare? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^And  how  often  would  you  go  over  the  structure  for  that  purpose? 

Mr.  Kjnloch. — ^Well,  it  depended  a  good  deal  on  the  movements  of  the  traveller 
and  the  different  stages  of  erection. 

Prof.  Kerry. — Just  whenever  you  thought  it  necessary. 

Mr.  KiNLOCH. — ^Yes,  sir,  I  had  no  stated  intervals,  sometimes  it  might  be 

Prof.  Kerry. — At  that  time  would  you  go  completely  over  the  main  members,  for 
instance? — ^Would  you  pass  along  the  top  chord  and  see  that  everything  was  in  order? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^And  pass  along  the  top  chord  before  saying  that  everything  was 
in  order? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — It  would  not  be  a  distant  inspection,  but  a  quite  close  detailed 
examination  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

The  witness  retired. 

Norman  E.  McLure^  recalled. 

Mr.  HoLGATE. — With  regard  to  your  authority  in  case  of  emergency  conditions 
arising,  how  far  did  it  go? 

Mr.  McLuRE. — My  imderstanding  was  that  in  case  of  emergency  I  was  to  report 
to  Mr.  Cooper  by  wire  if  possible. 

Mr.  HoLGATE. — ^First? 

Mr.  McLuRE. — ^Yes. 

Mr.  HoLGATE. — The  first  report  was  to  Mr.  Cooper? 

Mr.  McLuRE. — ^Yes. 

Mr.  HoLGATE. — ^And  then  you  would  wait  to  act  until  you  got  instructions  from 
Mr.  Cooper? 

Mr.  McLuRE. — ^I  had  no  authority  to  act  without  instructions  either  from  him  or 
Mr.  Hoare. 

Mr.  HoLGATE. — Then  you  would  report  to  Mr.  Hoare? 

Mr.  McLuRE. — ^Yes,  sir,  at  the  same  time. 

Mr.  HoLGATE. — ^And  you  would  act  on  instructions  then  from  either  of  them? 

Mr.  McLuRE. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Whichever  came  first? 

Mr.  McLuRE. — ^Yes,  sir. 

Mr.  HoLGATE. — Then  with  regard  to  your  general  inspection  of  the  work  on  the 
structure  as  it  progressed 

Mr.  McLuRE. — ^Inspection  in  what  direction? 

Mr.  HoLGATB. — ^Not  only  of  the  work  actually  being  done,  but  of  the  partly  com- 
pleted portions  of  the  work;  was  that  periodical  or  regular? 

Mr.  McLuRR. — No,  not  at  regular  intervals,  almost  daily.  I  might  miss  a  day 
once  in  a  whilo,  but  very  few  days  I  was  not  over  most  of  the  bridge. 

Mr.  HoTXiATK. — On  track  level? 

Mr.  McLtiRR. — No,  on  top  chord  and  bottom  chord,  transverse  struts  and  every- 
where. 

Prof.  Kerry. — Did  you  keep  any  record  of  these  inspections? 

Mr.  McLure. — Not  unless  I  found  something  that  it  was  necessary  to  report 

Prof.  Kerry. — Just  in  case  there  was  something  that  you 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^And  it  was  part  of  your  duty  to  keep  the  entire  structure  under 
observation  in  that  way? 
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Mr.  McLuRE. — ^I  understood  so. 

Prof.  Kerry. — ^In  those  inspections  were  you  sometimes  accompanied  by  Mr, 
•Birksl 

Mr.  McLuRE. — ^Yes,  I  think  so.    Part  of  the  way,  anyway. 

Prof.  Kerry. — ^But  not  frequently? 

Mr.  MgLure. — ^Not  frequently,  no. 

Mr.  HoLGATE. — ^Now,  you  were  on  that  work  a  long  time,  and  there  was  Mr.  Birks, 
Mr.  Yenser,  Mr.  Cudworth,  Mr.  Kinloch  and  yourself  together;  you  might  just  give 
me  an  idea  what  sort  of  a  spirit  existed  amongst  you  all,  was  it  a  spirit  of  co-opera- 
tion or  was  there  antagonism? 

Mr.  McLuRE. — No,  it  was  entirely  a  spirit  of  co-operation ;  everybody  was  working 
to  make  a  success  of  the  bridge. 

Mr.  HoLGATE. — ^And  that  condition,  was  it  continuous? 

Mr.  McLuRE. — Absolutely.  Of  course,  there  were  minor  differences  of  opinion 
occasionally  in  discussions,  but  I  am  speaking  in  general. 

Mr.  HoLGATE. — I  am  speaking  of  the  spirit,  the  prevailing  spirit? 

Mr.  McLuRE. — ^Yes,  sir ;  it  was  entirely  as  I  said,  with  a  view  to  making  a  success 
of  the  bridge. 

Mr.  HoLGATE. — So  that  there  was  no  bad  feeling  between  those  responsible  on 
the  work  that  might  have  probably  on  some  conditions  prevented  work  being  carried 
on  satisfactorily;  that  does  not  exist? 

Mr.  McLuRE, — ^Does  not  exist  at  all. 

The  witness  retired. 

The  Commission  adjourned  until  to-morrow  (Wednesday)  morning  at  10  o'clock. 


THIED  DAY. 

•  Quebec,  Wednesday,  September  11,  1907. 

The  Commission  resumed  at  10  o'clock  this  morning. 

TJlric  Barthe  recalled.    He  said : 

After  the  Quebec  Bridge  Company  was  reorganized  in  1897,  a  general  plan  was 
prepared  by  its  chief  engineer  showing  the  location  of  the  piers  at  the  Chaudidre 
site.  This  plan  was  submitted  to  the  Dominion  government  and  approved  by  the 
Railway  Committee  of  the  Privy  Council,  and  also  by  the  Governor  General  in  CounciL 
I  produce,  as  Exhibit  No.  2,  the  approval  of  the  Railway  Committee  of  the  Privy 
Council  and  a  copy  of  the  Order  in  Council. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  2.) 

I  produce,  as  Exhibit  No.  3,  the  plan  so  prepared  and  approved. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  3.) 

I  produce,  as  Exhibit  No.  4,  extracts  from  the  minutes  of  meetings  of  the  board 
of  directors  of  the  Quebec  Bridge  Company  relating  to  the  calling  for  tenders. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  4.) 

The  specifications  on  which  tenders  were  called  for  were  submitted  to  the  Depart- 
ment of  Railways  and  Canals  at  Ottawa  and  were  approved,  and  I  produce,  as  Ex- 
hibit No.  .5,  the  approval  of  the  deputy  minister. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  5.) 

A  circular  letter  calling  for  tenders  was  issued,  and  I  now  produce  the  original 
draft  of  such  letter,  with  form  of  tender  attached,  as  No.  6. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  6). 
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Accompanying  the  circular  letter  were  specifications  which  I  believe  to  be  exactly 
similar  to  the  schedules  '  A '  and  '  A-1 '  ahnexed  to  the  subsidy  agreement  betweeoi 
the  Crown  and  the  Quebec  Bridge  company  under  date  November  12^  1900,  which  . 
is  filed  as  Exhibit  No.  12  (document  produced,  filed  and  marked  as  Exhibit  No.  12), 
save  that  the  printed  figures  '1,000'  on  the  first  page  of  Schedule  'A-1'  were  cor- 
rected to  '  1,600 '  ;  and  also  a  specification  for  a  suspension  bridge,  copy  of  which  is 
filed  as  Exhibit  No.  7. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  7). 

I  produce  the  tender  received  from  the  Phcenix  Bridge  company  and  file  it  as 
Exhibit  No.  8. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  8.) 

The  tenders  for  both  substructure  and  superstructure  were  submitted  to  Mr. 
Theodore  Cooper,  consulting  engineer  of  New  York,  who  had  been  retained  as  such 
by  resolution  of  the  Board,  of  date  March  23,  1899,  and  on  June  23,  1890,  Mr.  Cooper 
reported,  and  I  file  his  original  report  as  Exhibit  No.  9. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  9). 

On  June  29,  1899,  the  Board  ordered  that  Mr.  Cooper's  report  together  with  the 
Phcenix  Bridge  Co.'s  tender  and  Wm.  Davis  and  Sons'  tender,  and  that  of  liie  Key- 
stone Co.  for  the  substructure  and  the  plans  be  sent  to  the  Prime  Minister  at 
Ottawa,  which  was  done,  and  I  produce  a  copy  of  the  resolution  of  the  Board  of 
directors  as  Exhibit  No.  10. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  10). 

I  find  among  the  minutes  of  the  company  a  report  from  Mr.  Theodore  Cooper, 
consulting  engineer,  of  date  May  1,  1900  which  I  now  file  as  Exhibit  No.  11. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  11). 

On  November  12,  1900,  a  subsidy  agreement  was  executed  between  the  Crown 
and  the  Quebec  Bridge  Company,  and  I  now  file  as  Exhibit  No.  12,  this  agreement^ 
t  j  which  are  annexed  as  schedules  '  A '  and  '  A-1  the  specifications,  copies  of  which 
were  sent  out  with  a  circular  letter  inviting  tenders.  I  note,  hofwever,  that  in  the 
specification  marked  '  Schedule  A-1 '  the  length  of  the  span,  originally  printed  at 
1,000  feet,  has  been  altered  to  1,800  feet  in  red  ink.  In  the  original  specifications 
sent  out  inviting  tenders  the  length  of  the  suspended  span  was  stated  to  be  1,600 
feet.  • 

(Document  produced,  filed  and  marked  as  Exhibit  No.  12). 

On  December  19,  1900,  contracts  for  the  two  approach  spans  were  executed 
between  Ithe  Quebec  Bridge  Company  and  the  Phoenix  Bridge  Company,  and  these  are 
filed  as  Exhibits  Nos.  13  and  14. 

(Documents  produced,  filed  and  marked  as  Exhibits  Nos.  13  and  14.) 

On  January  17,  1901,  the  board  passed  a  resolution  approving  the  contracts 
previously  executed  which  had  been  filed  as  Exhibits  13  and  14,  and  a  copy  of  this 
minute  is  filed  as  Exhibit  No.  15. 

(Document  produced,  filed,  and  marked  as  Exhibit  No.  15). 

On  June  19,  1903,  a  contract  was  executed  between  the  two  companies  for  the 
construction  of  the  superstructure,  and  I  now  produce  the  original  contract  as 
Exhibit  No.  16.  It  appears  from  the  contract  that  there  were  plans  and  specifications 
annexed  to  the  contract  and  forming  part  thereof,  but  those  I  have  not  been  able  to 
find  up  to  the  present  time.  I  shall  make  further  search  and  if  I  am  able  to  find 
either  or  both  plans  and  specifications,  will  produce  them. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  16). 

On  July  21,  1903  an  Order  in  Council  was  passed,  giving  authority  to  Mr. 
Cooper  to  make  some  modifications  in  plans  and  specifications  and  a  copy  of  this  is 
filed  and  marked  as  Exhibit  No.  17. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  17). 

On  August  16,  1903,  a  further  Order  in  Council  was  passed  (witii  lespect  to  the 
powers  and  duties  of  the  chief  engineer,  and  a  copy  of  this  I  file  as  Exhibit  No.  18. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  18). 
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I  was  asked  to  produce  copies  of  all  the  annual  reports  of  the  directors  of  the 
Quebec  Bridge  Co.  from  189i7  to  1907  inclusive,  and  I  now  produce  them  as  Exhibit 
No.  19. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  19). 

I  was  asked  to  produce  the  resolutions  of  the  board  of  directors  defining  the 
position  of  Mr.  Theodore  Cooper  as  consulting  engineer  and  I  now  produce  copies 
of  all  such  resolutions  and  file  them  as  Exhibit  20. 

(Document  produced,  filed  and  marked  as  Exhibit  No.  20). 

Mr.  HoLGATB. — Y.OVL  are  to  produce  letters  between  Mr.  Cooper  and  the  company? 

Mr.  Barthe. — ^I  have  produced  a  resolution  referring  to  the  letters.  I  will  pro- 
duce the  letters. 

Mr.  HoLGATE. — ^Yes,  we  want  the  letters  themselves.  We  want  the  icorrespondence 
from  and  to  Mr.  Cooper  relating  to  this  matter. 

Mr.  Stuart. — ^Do  you  mean  relating  to  the  whole  thing  or  simply  to  his  appoint- 
ment t 

Mr.  HoLGATE. — ^In  the  meantime  just  to  his  appointment.  We  note  that  the 
specifications  and  plans  (connected  with  the  contract  with  the  Phoenix  Bridge  Com- 
pany are  not  produced.  These  are  necessary,  and  they  must  be  produced;  so  we 
would  ask  you  to  take  steps  to  locate  them  and  bring  them  here. 

Mr.  Barthe. — ^I  will  do  whatever  is  possible. 

Mr.  HoLGATE. — ^Are  there  any  other  documents  in  the  way  of  contracts  or  agree- 
ments that  you  are  aware  of  connected  with  this  matter,  either  with  the  city  of  Que- 
bec or  the  province  of  Quebec? 

Mr.  Barthe. — ^I  do  not  know;  I  will  see.    I  do  not  remember  them. 

Mr.  HoLGATE. — If  there  are  any  of  these  documents,  we  would  ask  you  to  let  us 
have  them. 

Mr.  Barthe. — ^Yes. 

Commission  took  recess. 


AFTESNOON  SESSION— THIILD   DAY. 

Commission  resumed  at  two  o'clock. 
Edward  A.  Hoare,  sworn. 

Mr.  HoLGATE. — ^Will  you  please  state  what  your  position  is  in  connection  with 
the  Quebec  Bridge  Company? 

Mr.  HoARE. — Chief  Engineer  of  the  Quebec  Bridge  and  Railway  Company. 

Mr.  HoLGATE. — ^By  whom  were  you  appointed? 

Mr.  Hoare. — The  directors  of  the  Quebec  Bridge  and  Eailway  Company. 

Mr.  HoLGATE. — ^Do  you  remember  the  date? 

Mr.  HoARE. — ^In  1898  I  was  first  employed  on  the  first  surveys,  and  so  forth,  and 
that  class  of  work,  and  in  1900  an  agreement  was  made  for  the  continuation  of  my 
ax)pointment  till  the  completion  of  the  work  in  connection  with  the  bridge  and  the 
railway  connections. 

Mr.  HoLGATE. — ^Were  these  appointments  made  only  through  the  resolution  of 
the  board? 

Mr.  HoARE.— Yes. 

Mr.  HoLGATE. — Have  you  been  continuously  acting  in  that  capacity? 

Mr.  HoARE.— Yes. 

154 — ^voL  ii — 4 
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Mr.  HoLQATB. — ^Up  to  the  present  time? 

Mr.  HoARE. — ^TJp  to  the  present  time. 

Mr.  HoLGATE. — ^Previous  to  your  appointment,  Mr.  Hoare,  will  you  give  us  an 
idea  of  your  experience? 

Mr.  HoARE. — ^I  have  been  employed  for  about  35  years  in  various  works — ^railways 
in  Ontario,  government  railways,  several  railways  for  private  corporations,  marine 
work  and  some  waterworks. 

Mr.  HoLGATE. — ^You  might  be  specific  as  to  those  if  you  can. 

Mr.  HoARE. — ^Name  the  different  railways  ? 

Mr.  HoLGATE.— Yes. 

Mr.  HoARE. — The  Great  Western  Kailway. 

Mr.  HoLOATE. — ^With  the  periods. 

Mr.  HoARE. — ^I  do  not  remember  the  dates. 

Mr.  HoLGATE. — As  nearly  as  you  can. 

Mr.  HoARE. — ^I  could  not  remember  them.  I  would  have  to  refer  ba^.  My 
career  extends  over  a  period  of  about  35  years  in  Canada — on  the  Toronto,  Oray  A 
Bruce  railway,  which  was  my  first  employment  out  here;  on  the  Wellington,  Grey  & 
Bruce;  Wellington,  Huron  &  Bruce;  Great  Western  Eailway  of  Canada  (that  is  now 
the  Grand  Trunk);  then  the  Provincial  Government  Railways  for  the  province  of 
Quebec  now  operated  by  the  Canadian  Pacific  Railway  Company;  the  Great  Northern 
Railway;  the  Quebec  &  Lake  St.  John  railway  and  several  minor  railways;  part  of 
the  time  in  private  practice  and  part  of  the  time  waterworks  construction.  I  think 
that  covers  the  majority.  I  cannot  specify  the  dates;  I  can  only  generalize  and  say 
that  it  extended  over  a  period  of  30  or  36  years. 

Mr.  HoLGATE. — ^By  reference,  Mr.  Hoare,  I  sui»pose  you  /can  get  these  dates 
thoroughly  definite,  can  yoil  not, 

Mr.  HoARE. — ^I  think  I  can.  I  could  not  get  them  absolutely  correct,  but  I  can 
give  you  some  dates  in  any  case. 

Mr.  HoLOATE. — If  you  could  get  «ome  definite  xiates  on  these  matters  I  think  it 
would  be  better. 

Mr.  HoARE. — ^Very  well,  I  will  try. 

Mr.  HoLGATE. — Could  you  get  them  in  chronological  order — ^the  names  of  the 
railways  and  corporations  that  you  were  with? 

Mr.  HoARE. — ^Yes,  I  can  get  them  in  chronological  order. 

Mr.  HoLGATE. — ^And  the  ixwition  you  occupied  in  each  case? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^And  the  length  of  time  you  were  with  each? 

Mr.  HoARE.— Yes,  I  can  get  that. 

Mr.  HoLGATE. — ^Esi)ecially  in  connection  with  bridge  construction,  what  works  had 
you  in  hand? 

Mr.  HoARE. — Just  the  bridges  that  one  might  have  on  railway  work.  The  general 
run  of  bridges  you  have  on  railway  work. 

Mr.  HoLGATE. — ^What  class  of  bridges  would  that  be? 

Mr.  HoARE. — ^Wooden  trusses,  steel  trusses,  girder  work  up  to  spans,  I  should  say, 
of  about  300  feet  including  the  bridge  over  the  Ottawa  at  Hawkesbury  for  the  Great 
Northern  Railway  Company. 

Mr.  HoLGATE. — ^Any  other  special  structures? 

Mr.  HoARE. — ^Nothing  speciaL    There  were  several  large  structures. 

Mr.  HoLGATB. — ^Which  was  the  largest? 

Mr.  HoARE. — The  Hawkesbury  bridge,  I  think,  is  about  the  largest. 

Mr.  HoLGATE. — ^You  might  give  us  a  description  of  the  bridge. 

Mr.  HoARE. — ^It  was  not  the  largest  span  but  it  was  the  longest  bridge.  It  was 
the  most  important  I  think.  There  were  seven  spans  of  210  feet  across  the  Long 
Sault  Rapids  at  Hawksbury  and  a  bridge  over  the  canal  close  at  one  end  of  it  and  a 
long  timber  viaduct,  from  memory,  about  2,000  feet  long.    The  bridge  was  about  50 
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feet  above  the  river  level,  the  piers  were  of  maBonry,  about  12  feet  of  water  and  very 
swift  current.    That  is  tlie  general  description  from  memory. 

Mr.  HoLGATE. — These  spans  were  210  feet? 

Mr.  HoARE. — About  210  feet. 

Mr.  HoLGATE. — ^You  have  built  some  spans  longer  than  210  feet? 

Mr.  HoARE. — 300  is  the   maximum. 

Mr.  HoLGATE. — ^Which  bridge  was  that? 

Mr.  HoABE. — ^It  was  between  260  and  300  feet.  That  is  on  the  same  railway  at 
Lachute. 

Mr.  HoLGATE. — ^Were  these  bridges  for  single  or  double  track? 

Mr.  HoARE. — Single.  There  is  one  example  I  might  mention  which  is  quite  a 
considerable  structure — the  double  track  bridge  over  the  Chaudiere  about  2,000  feet 
from  the  east  end  of  the  bridge  over  the  St.  Lawrence.  It  is  a  double  track  bridge, 
two  spans  of  200  feet,  a  span  of  180  feet,  a  span  of  100  feet  and  about  140  feet  high. 

Mr.  HoLGATE. — ^When  was  that  built? 

Mr.  HoARE. — ^That  was  completed  in  the  early  part  of  1906  to  the  best  of  my 
memory. 

Mr.  HoLGATE. — ^Was  that  done  in  connection  with  your  duties  as  engineer  of  the 
Quebec  Bridge  and  Eailway  Company? 

Mr.  HoARE. — Quebec  Bridge  and  Railway  Company,  that  was  part  of  my  duty. 

Mr.  HoLQATE. — ^What  x>osition  had  you  on  the  Great  Northern? 

Mr.  HoARE. — Chief  engineer  of  the  railway  company. 

Mr.  HoLGATE. — ^What  connection  had  you  personally  with  these  bridges  on  the 
Great  Northern? 

Mr.  HoARE. — ^I  had  to  make  the  plans  and  specifications  and  see  the  work  carried 
out.  The  details  of  these  structures,  of  course,  as  usual,  were  made  by  the  sub- 
contractors for  the  superstructure. 

Mr.  HoLGATE. — ^Who  were  they? 

Mr.  HoARE. — ^The  Hamilton  Bridge  Company. 

Prof.  Kerry. — ^Was  not  the  Great  Northern  Railway  built  under  one  general 
contract  by  contractors  who  took  the  entire  responsibility? 

Mr.  HoARE, — ^Yes,  the  whole  line  was  let  to  a  firm  of  contractors  on  the  specifi- 
cations and  plans  prepared  by  the  Great  Northern  Railway  Company. 

Prof.  Kerry. — These  were  just  simply  general  specifications? 

Mr.  HoARE. — ^No,  they  were  detailed  specifications  covering  every  class  of  work  on 
the  road. 

Prof.  Kerry. — ^But  the  contractors  took  the  entire  responsibility,  starting  even 
from  the  location,  subject  only  to  approval? 

Mr.  HoARE. — ^No;  the  only  part  of  the  road  not  located  was  the  section  between 
Lachute  and  Grenville.  The  rest  was  all  located;  they  had  to  complete  that  portion 
of  the  location  subject  to  my  approval  In  other  words  they  furnished  the  engineers 
to  do  the  actual  surveying  but  under  my  direction. 

Mr.  HoLGATE. — Then  I  understand  that  leads  up  to  the  viaduct  connected  with  it? 

Mr.  HoARE. — That  is  about  the  last  work  I  had  before  I  was  employed  by  the 
Quebec  Bridge  and  Railway  Company. 

Mr.  HoLGATE. — ^As  chief  engineer  of  the  Quebec  Bridge  and  Railway  Company, 
what  are  your  powers? 

Mr.  HoARE. — To  take  general  charge  of  the  work. 

Mr.  HoLGATE. — ^By  that  you  mean  the  work  itself?   , 

Mr.  HoARE. — ^Yes,  to  undertake  the  duties  generally  undertaken  by  the  engineer 
for  a  company;  that  is,  to  make  the  surveys  for  the  work,  plans,  si)ecifications,  the 
latter  to  a  limited  extent,  prepare  for  contracts  and  see  the  work  carried  out,  and  to 
make  progress  estimates  for  payments  to  contractors. 

Mr.  HoLGATE. — That  is  in  regard  to  all  the  company's  operations? 
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Mr.  HoARE.— Yes. 

Mr.  HoLQATE. — The  bricUre  over  the  St.  Lawrence  river  was  then  a  portion  of  a 
vast  undertaking? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — And  in  connection  with  that  superstructure,  what  were  your  par- 
ticular duties? 

Mr.  HoARE. — My  first  duty  was  to  make  a  survey  of  the  bridge  site,  take  soundings 
and  borings,  locate  the  position  of  the  bridge  and  the  piers,  and  to  have  the  general 
outline  plans  approved  by  the  Department  of  Railways  and  Canals  at  Ottawa. 

Mr.  HoLOATE. — ^Were  you  required  to  certify  to  these  plans  before  they  were  ap- 
proved by  the  Department  of  Railways  and  Canals? 

Mr.  HoARB. — I  do  not  remember  that.  I  think  I  did  certify  them,  but  I  do  not 
know  whether  I  was  required  to  or  not.  I  do  not  know  whether  it  was  an  absolute 
necessity.    I  think  I  did. 

Prof.  Kerry. — Those  were  the  usual  preliminary  plans,  setting  forth  the  span 
and  the  clearance  above  the  waterway? 

Mr.  HoARE. — Yes,  precisely. 

Mr.  Holgate. — Yes,  Mr.  Hoare? 

Mr.  HoARE. — After  these  plans  were  approved,  establishing  the  minimum  water- 
way  

Mr.  HoLGATE. — ^How  much  was  that? 

Mr.  Hoare. — 1,600  feet  of  a  minimum  clearance  for  vessels.  Tenders  then  were 
called  for  the  bridge  over  the  River  St.  Lawrence. 

Mr.  HoLGATE. — ^For  the  piers? 

Mr.  Hoare. — For  all — for  the  superstructure  and  the  substructure  at  the  same 
time. 

Mr.  HoLGATE. — Prior  to  that,  specifications  would  be  prepared? 

Mr.  Hoare. — ^Yes,  specifications  were  prepared,  or  specifications  we're  prepared  in 
connection  with  all  these  plans  I  have  referred  to. 

Prof.  Kerry. — ^Were  the  tenderers  permitted  to  tender  upon  their  own  plans,  Mr. 
Hoare,  as  far  as  structural  outline  went  ? 

Mr.  Hoare. — ^Yes,  subject  to  the  span,  the  clearance  for  vessels  in  both  directions 
and  the  defined  rail  level. 

Mr.  HoLGATE. — ^What  was  the  result  of  the  inquiry  for  these  tenders? 

Mr.  Hoare. — We  got  tenders  from  four  corporations.  The  Phoenix  Bridge  Com- 
pany submitted  designs  and  tenders  for  two  classes  of  bridge — for  a  cantilever  and 
suspension  bridge,  superstructure  and  substructure,  both  inclusive.  The  Keystone 
Bridge  Company,  the  Union  Bridge  Company  and  the  Dominion  Bridge  Company, 
all  submitted  plans  for  both  superstructure  and  substructure.  I  will  not  be  positive 
whether  these  three  latter  companies  submitted  suspension  designs  or  not,  but  I  believe 
the  Keystone  and  Union  Bridge  Companies  did  submit  plans  for  both  classes  of  bridg- 
ing. 

Mr.  Holgate. — What  was  done  with  these  submitted  plans  and  propositions? 

Mr.  Hoare. — They  were  all  referred  to  Mr.  Cooper. 

Mr.  Holgate. — ^Under  what  circumstances  were  they  referred  to  Mr.  Cooper? 

Mr.  Hoare. — By  order  of  the  board. 

Mr.  Holgate. — In  what  capacity  did  Mr.  Cooper  act? 

Mr.  Hoare. — Consulting  engineer. 

Mr.  Holgate. — Appointed  by  the  board? 

Mr.  Hoare. — ^Yes,  sir. 

Mr.  Holgate. — ^These  plans  were  submitted  to  him  for  his  report? 

Mr.  Hoare. — To  be  analyzed  and  to  be  reported  upon. 

Mr.  Holgate. — What  was  his  report? 

Mr.  Hoare. — He  recommended  the  acceptance  of  the  Phoenix  Bridge  Company's 
cantilever  span. 
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Mr.  HoLGATE. — What  was  the  length  of  the  span?  ^      » 

Mr.  HoARE. — ^1»600  feet — channel  span. 

\f^.  HoLGATE. — ^What  was  the  next  step  taken  by  the  company  ? 

Mr.  HoARE. — The  next  important  step  was  the  contract  entered  into  with 
Phoenix  Bridge  Company. 

Mr.  HoLGATE. — Was  that  on  the  basis  of  their  proposal? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — The  same  dimensions  for  the  bridge  were  adhered  to? 

Mr.  HoARE.— ^Tes. 

Mr.  HoLGATE.— 1,600  feet? 

Mr.  HoARE. — ^Yes.  No,  pardon  me;  before  a  contract  was  actually  signed  the  span 
was  changed. 

Mr.  HoLOATE.— To? 

Mr.  HoARE.— 1,800  feet. 

Mr.  HoLGATE. — This  contract  was  on  the  basis  of ? 

Mr.  HoARE. — The  tenders  were  on  the  basis  of  1,600  feet  and  the  contract  was  on 
the  basis  of  1,800  feet  for  the  channel  span. 

Mr.  HoLGATE. — ^What  comprised  that  contract?  Were  there  plans  and  specifications 
attached? 

Mr.  HoARE. — ^Yon  mean  submitted  by  the  Phoenix  Bridge  Company. 

Mr.  HoLGATE. — No,  when  that  contract  was  made. 

Mr.  HoARE. — There  were  general  specifications  attached  and  a  general  outline  plan 
showing  the  position  of  the  piers,  the  rail  level  and  the  channel  clearance  to  comply 
with  the  Government  regulations. 

Mr.  HoLGATE. — ^Who  drew  these  specifications? 

Mr.  HoARE. — ^I  did. 

Mr.  HoLGATE. — ^Were  they  submitted  to  Mr.  Cooper? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^And  received  his  approval? 

Mr.  HoARE. — ^With  modifications.    There  were  some  changes  made  later. 

Mr.  HoLGATE. — ^By  Mr.  Cooper? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^I  am  speaking  now  only  of  the  specifications  that  were  attached 
to  the  signed  contract. 

Mr.  HoARE. — ^No,  they  were  not  chauged.  The  only  change  in  the  original  was  in 
the  figures  representing  the  channel  sx>an. 

Mr.  HoLGATE. — ^Then  these  specifications  were  approved  by  Mr.  Cooper? 

Mr.  HoARE. — ^No,  not  prior  to  that  time.  I  do  not  remember  any  noted  approval 
on  these  specifications.  These  specifications  were  approved  by  the  Department  of 
Bailways  and  Canals  earlier. 

Mr.  Stuart. — ^I  think  the  specifications  were  the  same  which  were  submitted  to 
Mr.  Cooper  and  his  approval  of  them  was  contained  in  his  recommendation  that  the 
tender  should  be  accepted. 

Mr.  HoLGATE. — ^Were  these  specificationB  the  same  that  were  attached  to  Mr. 
Cooper^s  report  on  the  tenders? 

Mr.  HoARE. — ^Yes,  precisely. 

Mr.  HoLGATE. — ^Did  those  specifications  cover  the  construction  of  a  1,600  foot 
bridge  or  an  1,800  foot  bridge? 

Mr.  HoARE. — ^They  applied  to  both. 

Mr.  HoLGATE. — ^How  do  you  know? 

Mr.  HoARE. — The  specifications  as  first  drawn  were  for  a  1,600  foot  channel  span. 
The  advertisement  calling  for  bids  called  for  the  1,600  feet  mentioned  in  the  specifica- 
tion, but  when  the  specification  was  embodied  in  the  order  in  council — ^that  is  in  con- 
nection with  the  subsidy  contract — ^the  same  specification  was  used  but  an  1,800  foot 
span  was  referred  to.     They  simply  changed  the  figures  from  one  channel  span  to 
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-another.  The  same  specification  waa  used.  There  ia  no  change  in  the  danae  of  the 
specification.  In  other  words,  that  specification  was  nsed  for  all  documents  until  Mr. 
Cooper  suggested  certain  modifications  ahout  the  time  the  Phcenix  Bridge  Company's 
contract  was  going  to  be  signed. 

Mr.  HoLQATE. — ^I  am  not  clear  in  my  mind  yet,  Mr.  Hoare,  that  Mr.  Cooper 
approved  the  specification  that  formed  part  of  your  contract  with  the  PhoBniz  Bridge 
Company. 

Mr.  HoARE. — ^I  do  not  think  he  actually  signed  these  specifications.   . 

Mr.  Stuart. — ^Probably  his  report  might  speak  of  them  9  If  the  same  specifications 
formed  part  of  the  contract  the  report  wojild  speak  of  them,  T  think. 

Mr.  HoLOATE.— Perhaps  at  this  point  it  would  be  fair  to  get  Mr.  Hoare  to  look 
at  these  papers.    (Mr.  Hoare  examined  Mr.  Cooper's  report.) 

Mr.  Hoare. — ^He  refers  to  the  specifications  here.  Those  are  the  original  specifica- 
tions that  were  iasued  for  tenders  and  attached  to  the  subsidy  contract.  Those  are  the 
tenders  referred  to  in  this  report.    Those  are  the  same  specifications. 

Mr.  HoLGATE. — The  specifications  in  the  subsidy  contract — are  they  the  same 
specifications  as  were  in  the  contract  between  the  Quebec  Bridge  and  Railway  Com- 
pany and  the  Phoenix  Bridge  Company? 

Mr.  HoARE. — ^Yes,  the  same  thing. 

Mr.  HoLOATE. — ^Identically? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLQATE. — ^What  does  Mr.  Cooper  say  about  that?  This  is  his  report  of 
what  date? 

Mr.  Hoare. — (Beaching)  'Both  the  Keystone  and  Phoenix  plans  of  cantilever 
superstructure  are  in  accordance  with  specifications  and  are  acceptable  designs.'  The 
specifications  here  referred  to  are  the  specifiations  that  were  issued  for  tenders  and 
the  same  which  formed  part  of  the  subsidy  contract.  They  were  approved  by  the 
Department  of  Railways  and  Canals.  Then,  after  that,  when  the  Phoenix  Bridge 
Company  signed  their  contract,  it  was  understood  that  limited  modifications  were  to 
be  made  in  these  specifications  and  they  were  then  from  time  to  time  as  the  work 
proceeded. 

Mr.  Holgate. — ^Was  that  contract  made  at  that  time  with  the  Phoenix  Bridge 
Company? 

Mr.  Hoare. — At  the  date  of  this  report? 

Mr.  Holgate.— Yes. 

Mr.  Hoare. — ^No,  a  long  time  after  that. 

Mr.  Holgate. — ^Was  the  contract  made  then  before  these  alterations  were  sug- 
gested in  the  specifications? 

Mr.  Hoare. — ^Yes,  to  the  best  of  my  knowledge;  as  far  as  I  can  remember  the 
contract  was  actually  signecf  before  the  modifications  were  made.  They  were  made 
immediately  afterwards,  but  previous  to  any  work  actually  being  performed  or  any 
detail  plans  made  by  the  Phoenix  Bridge  Company,  the  modifications  were  prepared 
and  given  to  the  Phcenix  Bridge  Company  before  they  undertook  any  detailing  work. 

Mr.  Holgate. — ^What  bridge  span  did  the  contract  call  for? 

Mr.  Hoare. — An  1,800  foot  channel  span. 

Mr.  Holgate. — ^What  were  these  changes  that  were  made  in  that  specification 
subsequent  to  the  signing  of  the  contract? 

Mr.  Hoare. — These  modifications  in  the  specification  were  made  after  the  signing 
of  the  contract  but  previous  to  any  detail  plans  being  commenced  or  work  commenced 
by  the  Phoenix  Bridge  Company.  It  was  understood  that  modifications  would  be  made 
and  that  they  were  not  to  proceed  with  the  work  until  theee  modifications  were  out- 
lined. There  is  a  letter  attached  to  the  contract  of  the  Phoenix  Bridge  Co.,  which 
will  throw  dome  light  on  that  matter  if  you  will  just  refer  to  it    (Exhibit  No.  16.) 

Prof.  Galbraith. — ^Is  that  the  letter  to  Mr.  Parent? 

Mr.  noARB.^Ye8,  signed  by  Mr.  Beeves. 
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^  As  soon  as  the  revised  specifications  have  been  furnished  to  iis>  approved  by  the 
government  engineers. ' 

Mr.  Stuart.— What  is  the  date  of  that  letter? 

Mr.  HoLGATE. — June  19th,  1903. 

Mr.  HoARE. — That  letter,  I  think,  will  enlighten  you  a  little  on  that. 

Mr.  HoLGATE. — ^What  were  these  jevised  specifications? 

Prof.  Kerry. — ^Do  we  understand  that  the  Phoenix  Bridge  Company  took  a  con- 
tract with  specifications  attached  on  an  understanding  that  these  specifications  were 
to  be  altered  by  the  representatives  of  the  Quebec  Bridge  and  Kailway  Co.? 

Mr.  HoARE. — ^Yes,  that  was  the  general  understanding. 

Prof.  Kerry. — ^Is  that  expressed  in  writing  clearly  anywhere  ?  I  am  familiar  with 
Mr.  Reeves'  letter  to  Mr.  Parent. 

Mr.  HoARE. — ^I  am  not  i)ositive  about  that. 

Mr.  HoLQATE. — ^Where  can  we  secure  the  original  of  this  specification  that  was 
attached  to  the  contract  and  the  plans  that  formed  part  of  the  contract? 

Mr.  HoARE. — They  should  be  with  the  contract  in  the  secretary's  charge  in  the 
safe,  but  as  shown  this  morning,  they  were  disconnected. 

Mr.  HoLGATE. — ^We  have  asked  the  secretary  and  he  does  not  know  where  they  are. 
Where  else  could  they  be? 

Mr.  HoARE. — They  might  have  got  up  to  Ottawa  by  mistake.  He  sent  a  lot  up 
there,  and  they  may  have  got  up  with  them.    They  will  have  to  be  traced  up. 

Mr.  HoLGATE. — Can  you  give  us  any  information? 

Mr.  HoARE. — ^I  have  not  seen  them  for  years.  I  have  not  seen  them  since  I 
distributed  these  different  plans  and  specifications  calling  for  tenders  and  attached  to 
the  contract.    I  have  never  seen  them  since. 

Prof.  E[£RRT. — ^Were  the  plans  and  specifications  attached  to  the  contract  duplicates 
of  the  general  plan  and  specification  sent  out  with  the  call  for  tenders? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — For  your  own  use  in  connection  with  this  work,  Mr.  Hoare,  what 
documents  had  you? 

Mr.  HoARE. — The  original  and  the  amended  specifications. 

(Document  filed  and  marked  exhibit  No.  21.) 

Mr.  HoLGATE. — ^You  identify  exhibit  No.  21  as  a  copy  of  the  specifications  that 
-were  attached  to  the  contract  and  also  the  copies  of  the  amendments  to  the  specifica- 
tions that  were  afterwards  inserted? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^In  what  way  did  the  Phoenix  Bridge  Company  assent  to  these 
^nodified  specifications? 

Mr.  HoARE. — They  agreed  to  accept  these  modifications,  and  I  think  Mr.  Reeves' 
letter  there  refers  to  it.  It  is  virtually  an  acceptance  of  them  as  well — ^that  letter 
jittacbed  to  the  contract. 

Mr.  Stuart. — ^May  I  see  the  letter? 

Mr.  HoLQATE. — ^Yes.    I  would  like  to  know  at  this  point  whether — — 

Mr.  Stuart. — ^Whether  we  are  agreed  that  these  are  the  modified  specifications? 

Mr.  HoLGATE. — ^Yes. 

Mr.  HoARE. — ^I  am  certain  that  is  all;   positive. 

Mr.  Stuart. — ^Mr.  Deans'  impression  is  that  that  is  all,  but  of  course  he  would 
not  like  to  speak  of  a  matter  of  that  importance  without  verifying  it.  I  think  we  can 
be  tolerably  sure  that  Mr.  Hoare  is  right  when  he  says  so. 

Mr.  HoLGATE. — ^Who  prepared  these  amendments  to  the  specifications  that  you 
refer  to,  exhibit  21? 

Mr.  HoARE. — Mr.  Cooper. 

Mr.  HoLGATE. — ^Were  these  amendments  approved  by  the  government  engineers? 

Mr,  HoARE. — ^Yes,  sir. 

Mr.  HpLGATE. — What  date  was  that,  do  you  remember? 
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Kr  H/MHrn^-TW  «h/iriM  U,  n/*  46Tiht  they  ere;  no  donbt  there  is  ft  letter  ta 
*f,%\  *^ii>/^.     /  /»tb*r  tbirfk  t^#^«^  u  »7fn^  r^fir^akc^  Ui  that  in  thnee  docamenti  also, 

Uf.  W/fAAf%r  W>»//  WM  th^  rejyr^dientfttiTe  (A  the  Department  r>f  BaihraTi  and 
f:irf.ft»n   yr}^,  w^m)/l  fUnA  with  the  matter  at  that  time! 

14 f.  fff/tAATKr-  Mr.  f>A\\uic^f>fA  Hchr*fi\jeri 

\4t.  tU/t/*At%r-JuHi  WM  tfifpsr  that  Afft^inttmi  ^exhibit  No.  17)  and  see  i£  that 
U'ty**  y'f  I  ttfty  yndt^  'ftt  th^,  rMiU^r,  Mr.  IhfnrfA 

yir.  H//A*rli.— 7>ii»  ft^psm  ^lirt^h  Uf  ihfmf.  amendmente.  This  is  the  communica- 
iifftt  fiiMt  Utuhi  up  U,  ihftt  TliHi  in  the  rr^'^irt  Uf  sanction  the  amendments  propoeed 
iU^i*.     f^KirttH  Iftrtu  ()rf\*jr  in  Council,  July  2Z,  1903.) 

Mr.  H//r/MTK/  What  fffive  ri«M%  Mr,  Iloare,  to  the  suggestions  made  by  Mr.  Cooper 
for  iit^.  iftfffMfmiUm  tft  IIj^j  original  specification  ? 

Mr.   \\nAnf,r    \U  v4tu%\th^pA  KfjTurr&l  improrcments  were  necessary. 

Mr.  ll/;r/MTr./    Ifft  'VfnsjA?red  it? 

Mr  IhtAUf^r-  Ym,  }m  c/;nsiflere/l  that  some  improvements  were  required  and 
tify'itnnnry  ifi  mmi^  rlnua^Ts  of  the  s^iocifications  before  the  details  were  commenced  by 
f)iA  numtn  Mri'lfCft  (Uh  Wore  they  commenced  their  detailed  plans. 

Mr  nof/MTK^-f>id  till  draw  up  the  original  specifications  that  were  made  a  baab 
for  fhiv  uf^twrn]  c/;rnpi^tltiont 

Mr  ffoANK.     No. 

Mr  lloMMTKr    Who  did? 

Mr  MoAHK.  -I  did.  To  explain  the  matter  a  little  more  fully,  there  were  a  few 
f«tfieie^Miiorm  of  rny  own  in  that  specification,  but  the  majority  of  the  changes  were  his 
own.  I  do  not  know  Umi  I  rould  give  all  the  specified  reasons;  I  know  with  regard  to 
one  of  iht^  flnimnfl.  for  wind  strcNNes,  he  thought  mine  were  unnecessarily  heavy  in 
tiin  oritfinnl  H()Of*i(li*flt.ion ;  hn  gave  that  as  one  reason,  that  I  had  provided  for  too 
1»««nv.y  wirwl  prnMuro. 

Mr.  ItoiidATr..     Ilnd  you  and  Mr  Cooper  conferences  prior  to  June  2,  1908 1 
.  Mr.  lloAWK.     Yr«.  wn  had  sovoral. 

Mr,  n(»UJATK.  And  wnrn  Mr  Cooper's  amendments  to  the  specification  the  out- 
f'oniP  of  fhnsn  oonfrmnenn? 

Mr.  IlfiAiiK.    To  n  onriain  oxt^^nt,  not  altogothor 

Mr.  tloLOATK.-— And  at  that  timo  Mr.  Cooper  was  the  official  comsultin^  engineer 
for  yntir  notnpnn.vt 

Mr.  lliiMUr.     \on,  nir 

Mr.  Itni.ijATtt.  Atnl  >MMi  milmnttod  thoKo  qni'RtionR  to  him  ?  Was  it  necessary,  in 
your  opltilf»n.  In  gni  hiM  approval  brforo  they  wore  put  into  contract  formt 

Mr  n«»AWK.    Yps. 

Mr.  II«U4iATr.-    And  whon  thrwn  spooiflcationn  wore  amended,  were  they  final? 

Mr.  tloAiiti:.  Vm.  an  far  an  original  npeoifioatioTiB  arc  concerned,  that  is  all  that 
I  Imvn  fltty  lini»wlnd»rn  nf. 

Mr.  liot^iATT.     And  worr  thry  accepted  by  the  Phcenix  Bridge  Company  as  com- 

plntnf 
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Mr.  HoARE. — I  imagine  so;  I  heard  nothing  to  the  contrary. 

Mr.  HoLQATE. — 11  there  had  been  anything  to  the  contrary  you  would  have  known 
it? 

Mr.  HoARE. — ^Yes,  most  certaiidy. 

Mr.  HoLOATE. — Were  there  any  further  specifications  in  connection  with  the 
work  made  that  would  amend  in  any  way  these  specifications? 

Mr.  HoARE. — Not  to  my  knowledge. 

Mr.  HoLGATE. — ^I  would  like  that  a  definite  answer  if  you  can  make  it. 

Mr.  HoARE. — ^Will  you  repeat  the  question? 

Question  read  to  witness  as  follows: — 

'Were  there  any  further  specifications  in  connection  with  the  work  made  that 
would  amend  in  any  way  these  specifications?' 

Mr.  HoARE. — I  am  only  speaking  from  personal  knowledge;  I  ani  not  aware  of 
any.    We  have  none  on  record.    I  do  not  think  it  is  possible,  but 

Mr.  HoLGATE. — There  must  have  been  a  finality  somewhere,  where  was  it?  Were 
these  final? 

Mr.  HoARE. — ^Tes,  those  are  final  as  far  as  written  specifications  go,  as  far  as  fsmt- 
ten  specifications,  written  or  printed  specificationa  go. 

Mr.  HoLGATE.-^That  is  Exhibit  No.  21. 

Mr.  HoARE. — But  Mr.  Cooi)er  he  always  considered  that  he  had  the  right  to  mabe 
any — probably  they  do  not  come  under  the  head  of  specifications,  but  he  had  the  right 
to  make  changes  in  detail  from  time  to  time  as  plans  were  submitted  by  the  Phoenix 
Bridge  Company  ;   that  hardly  perhaps  comes  under  that  heading. 

Mr.  HoLGATE. — ^But  as  far  as  documentary  evidence  goes,  this  was  the  last  ? 

Mr.  HoARE. — That  is  the  last. 

Mr.  HoLGATE. — I  only  referred  to  specifications. 

Mr.  HoARE. — That  is  the  last. 

Mr.  HoLGATE. — ^And  you  feel  sure  in  your  own  mind  that  this  copy  agrees  with  the 
one  that  was  certified  by  the  government  engineer  ? 

Mr.  HoARE.^Yes,  sir. 

Mr.  HoLGATE. — Now  that  was  your  connection  with  the  contract,  Mr.  Hoare  ? 

Mr.  HoARE. — ^Tes,  sir. 

Mr.  HoLGATE. — ^With  regard  to  the  carrying  out  of  that  contract  what  were  your 
powers  ?    Are  your  powers  clearly  defined  in  the  contract  ? 

Mr.  HoARE. — In  the  contract  with  the  Phoenix  Bridge  Company  ? 

Mr.  HoLGATE. — In  the  contract  with  the  Phoenix  Bridge  Company  ? 

Mr.  HoARE. — ^Let  me  refer  to  it  a  minute,  I  have  not  read  it  for  a  long  time^ 
Yes,  the  specification  governs  my  powers  pretty  well  ;    it  specifies 

Mr.  HoLGATE. — ^You  mean  the  contract  specifies  your  powers  ? 

Mr.  HoARE. — Yes,  the  contract  of  the  19th  of  June. 

Mr.  HoLGATE. — ^Who  is  the  engineer  of  the  Quebec  Bridge  and  Railway  Company 
mentioned  in  this  contract  ? 

Mr.  HoARE. — Myself. 

Mr.  HoLGATE. — And  who  is  the  consulting  engineer? 

Mr.  HoARE. — Mr.  Theodore  Cooper. 

Mr.  HoLGATE. — And  at  the  time  that  this  was  made  who  was  the  Deputy  Minister 
and  Chief  Engineer  of  the  Department  of  Railways  and  Canals  ? 

Mr.  IIoARE.— Mr.  CoUingwood  Schreiber. 

Mr.  HoLGATE. — ^Were  there  any  duties  that*  you  had  in  connection  with  this  con- 
tract, Mr.  Hoare,  outside  of  what  are  specified  in  the  contract  or  does  the  contract 
fully  cover  them. 

Mr.  HoARE. — Oh,  I  think  the  contract,  yes,  I  should  say  the  contract  fully  covers, 
them. 

Mr.  HoLGATE. — We  would  like  to  have  you  just  give  us  a  short  description  of  ther 
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organization  that  you  used  in  the  carrying  out  of  this  contract,  beginning  with  your 
connection  with  Mr.  Cooper  as  consulting  engineer  ? 

Mr.  HoARE. — Mr.  Cooper  was  consulting  engineer,  resident  in  New  York. 

Mr.  HoLGATE. — Did  he  come  here  to  consult  you  or  did  you  go  there  to  consult 
him. 

Mr.  HoARE. — I  went  there  to  consult  him  generally.  You  are  speaking  now  in 
connection  with  the  superstructure  or  the  whole  work  ? 

Mr.  HoLGATE. — ^Any  time. 

Mr.  HoARE. — ^He  came  here  during  the  construction  of  the  foundations,  he  came 
here  on  two  or  three  occasions.    For  the  superstructure,  I  went  to  New  York, 

Mr.  HoLQATE. — ^Do  you  remember  the  date  of  Mr.  Cooper's  last  visit  t 

Mr.  HoARE. — No,  I  do  not  at  present.  I  can  give  it  to  you  roughly,  I  think  about 
three  years  ago,  three  or  four  years  ago. 

Mr.  HoLGATE. — The  last  visit  ? 

Mr.  HoARE. — ^Yes,  he  was  here  on  three  occasions  during  the  sinking  of  the 
caissons  for  the  bridge  foundation.  I  do  not  think  he  has  been  here  since,  but  he 
received  weekly  reports. 

Mr.  HoLOATE. — ^You  had  a  system  of 

Mr.  HoARE. — We  had  a  system  of  weekly  reports. 

Mr.  HoLGATE. — Who  made  these  reports  ? 

Mr.  HoARE. — Mr.  McLure. 

Mr.  HoLGATE. — Who  is  Mr.  McLure  ? 

Mr.  HoARE. — ^Inspecting  engineer  on  the  erection. 

Mr.  HoLGATE. — By  whom  was  he  appointed  ? 

Mr.  HoARE. — Jointly,  by  mutual  agreement  between  Mr.  Cooper  and  myself. 

Mr.  HoLGATE. — To  whom  does  he  report  ? 

Mr.  HoARE. — ^Both  of  us,  and  Mr.  Cooper^s  communication  with  the  bridge  was 
maintained  through  Mr.  McLure's  weekly  reports. 

Prof.  Kerry. — What  was  your  knowledge  of  Mr.  McLure  that  made  you  make  that 
selection,  Mr.  Hoare  ? 

Mr.  HoARE. — ^Previous  to  his  engagement  I  could  not  find  anybody  suitable  fop 
that  position  and  I  left  it  entirely  to  Mr.  Cooper.  I  left  it  entirely  to  him,  and  he 
nominated  Mr.  McLure  to  the  position.  I  had  previous  authority  from  the  Bridge 
Company  to  arrange  personally  or  mutually  with  Mr.  Cooper  for  any  inspectors  wanted 
for  that  work. 

Prof.  Kerry. — Then  in  the  selection  of  Mr.  McLure  you  felt  that  you  had  fully 
provided  for  all  necessary  inspection  ? 

Mr.  HoARE. — No,  there  are  other  inspectors  besides.    On  the  erection  Mr.  Kinloch 
was  appointed. 

Prof.  Kerry. — But  the  appointment  of  Mr.  McLure  and  Mr.  Kinloch  was  your 
carrying  out  of  the  instructions  or  the  commission  of  the  board  of  directors  to  organijEe 
fully  a  competent  inspection  ? 

Mr.  HoARE.^Yes. 

Mr.  Holgate. — Could  you  have  dismissed  Mr.  McLure,  Mr.  Hoare  t 

Mr.  Hoare. — ^I  could  have,  but  I  would  not  have  done  it  without  coming  to  an 
agreement  with  Mr.  Cooper. 

Mr.  Holgate. — Could  Mr.  Cooper  have  dismissed  him  without  coming  to  an 
agreement  with  you? 

Mr.  Hoare. — No,  I  do  not  think  Be  could,  because  he  would  not  have  done  so.  I 
do  not  think  he  would  have  done  so,  but  it  is  doubtful  whether  he  could. 

Mr.  Holgate. — ^You  mentioned,  I  think,  another  name? 

Mr.  Hoare. — ^Mr.  Kinlodi,  on  the  erection. 

Mr.  Holgate. — ^Now,  would  you  tell  us  what  Mr.  McLure's  duties  were.  You 
have  already  put  it  in  the  form  of  a  letter  dated  September  7,  1907  (document  pro- 
duced, filed  and  marked  as  Exhibit  No.  22)  see  if  that  correctly  describes  his  duties! 
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Mr.  HoARE. — ^Yes.  In  addition  to  what  I  have  «tated  here,  if  there  was  anything 
of  importance  occurred  he  had  always  orders  to  telegraph  immediately  to  Mr.  Cooper 
for  advice  on  any  question  of  importance  or  emergency,  in  addition  to  what  I  have 
stated  there,  but  that  generally  covers,  I  think,  his  duty. 

Mr.  HoLGATE. — Then  does  this  letter  also  cover  a  description  of  Mr.  Kinloch's 
duties  ? 

Mr.  HoARE. — ^Yes,  I  should  have  said  to  him  or  to  me,  but  that  substantially 
covers  his  duties. 

Mr.  HoLQATE. — '  To  Mr.  McLure  or  to  me.' 

Mr.  HoARE. — ^Yes,  or  to  me. 

Mr.  HoLQATE. — Then  I  understand  that  you  had  some  further  insi>eclors  at  the 
works  where  the  superstructure  was  fabricated  ? 

Mr.  HoARE.^-Ye8. 

Mr.  HoLQATE. — You  might  give  us  those  names. 

Mr.  HoARE. — At  Phcenixville,  Mr.  Edwards  and  Mr.  Meeser. 

Mr.  HoLGATE. — And  their  duties  were  what? 

Mr.  HoARE. — ^And  Mr.  Keenan.  He  was  mill  inspector  at  Harrisburg;  and  there 
were  others  employed  from  time  to  time  as  mill  inspectors  as  required,  and  their 
services  dispensed  with  when  the  work  at  that  particular  mill  was  completed.  The 
only  two  of  those  inspectors  employed  at  the  present  time  are  Mr.  Edwards  and  Mr. 
Meeser.  Mr.  Edwards  is  chief  insi)ector,  and  Mr.  Meeser  is  his  assistant.  Their  duties 
are,  to  inspect  the  shop  work  and  mill  work  at  Phcenixville.  Beyond  that  Mr.  Edwards 
duties  are  to  keep  strict  account  of  the  metal  delivered  from  outside  mills  to  be 
fabricated  at  the  Phcenixville  shops,  and  all  metal  shipped  from  there  to  Quebec;  to 
make  returns  to  me  of  the  quantities  of  metal  rolled,  fabricated  and  shipped,  at  regular 
intervals.  He  had  also  to  furnish  me  with  detailed  reports  of  all  metal  inspected  at 
the  mills  as  well  as  at  the  shops,  also  chemical  tests  of  metal  in  the  different  melts 
at  the  scale  works.  Besides  the  ordinary  specimen  tests  required  fromftime  to  time 
they  were  instructed  to  make  full  size  eye-bar  tests  to  destruction.  About  two  per 
cent  of  the  total  number  of  eye-bars  in  the  structure  were  tested  in  this  manner. 

Mr.  HoLGATE. — ^Are  there  full  reports  of  all  these  tests  in  existence? 

Mr.  HoARE.— Yes. 

Mr.  HoLGATE. — Can  they  be  produced  here? 

Mr.  HoARE. — I  can  produce  them. 

Mr.  HoLGATE. — Tnen  we  would  require  these  two  insx)ectors? 

Mr.  HoARE. — They  will  be  here  on  Thursday,  I  sent  for  them. 

Mr.  HoLGATE. — ^Were  these  tests  demanded  by  the  contract? 

Mr.  HoARE. — ^Yes — no,  demanded  by  the  specifications  more  strictly  speaking. 

Mr.  HoLGATE. — ^Well,  of  course  by  the  specifications. 

Mr.  HoARE. — By  the  specifications,  yee. 

Mr.  HoLGATE. — And  were  all  these  tests  made  in  accordance  with  the  demands 
of  the  specifications? 

Mr.  HoARE. — ^I  think  they  were  exceeded. 

Mr.  HoLGATE. — ^And  were  there  tests  made  beyond  what  the  specifications  called 
for? 

Mr.  HoARE. — ^I  think  so.  If  any  departure  was  made  it  was  in  excess  of  the 
requirement  of  the  specification. 

Mr.  HoLGATE. — ^But  we  will  get  full  details  of  that  from  the  inspectors? 

Mr.  HoARE. — ^You  will  get  full  details  of  that  from  the  inspectors. 

Mr.  HoLGATE. — ^Now,  with  regard  to  Mr.  McLure,  you  state  that  Mr.  McLure's 
duties  were  to  thoroughly  inspect  all  material  which  arrived  at  the  storage  yard  from 
Phcen$ixville,  before  it  was  placed  in  the  bridge,  to  check,  with  Mr.  Birks,  the  dimen- 
sions of  all  members  and  to  see  that  they  were  properly  assembled  according  to  erec- 
tion plans  before  the  erection  foreman  was  allowed  to  place  them  in  the  bridge.  Were 
those  instructions,  to  your  knowledge,  carried  out? 
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Mr.  HoABE. — ^Yee,  I  believe  they  were  thoroughly  carried  out  in  every  particular. 

Mr.  HoLGATE. — ^Were  these  instructions  given  to  Mr.  McLure  in  writing? 

Mr.  HoARE. — I  do  not  know  that  they  were  given  in  writing,  word  for  word,  to 
correspond  iwith  my  letter,  but  he  received  very  clear  instructions  from  Mr.  Cooper 
before  he  came  here  what  his  duties  were. 

Mr.  HoLGATE. — ^Did  you  issue  any  instructions  to  Mr.  McLure  in  writing? 

Mr.  HoARE. — No,  sir,  I  considered  Mr.  Cooper's  instructions  quite  sufficient. 

Mr.  HoLGATE. — ^Did  you  see  the  instructions,  Mr.  Hoare,  that  Mr.  McLure 
received  from  Mr.  Cooper? 

Mr.  HoARE. — ^Yes,  sir,  when  he  first  came  here  I  saw  them. 

Mr.  HoLGATE. — There  was  a  letter  of  instructions  that  Mr.  McLure  got  from  Mr. 
Cooper? 

Mr.  HoARE. — ^Yes,  sir,  ansd  he  showed  it  to  me  immediately  on  arrival. 

Mr.  HoLGATE. — ^In  your  opinion,  Mr.  Hoare,  was  it  an  important  step  to  inspect 
all  metal  which  arrived  at  the  storage  yard? 

Mr.  HoARE.— Yes,  very. 

Mr.  HoLGATE. — Very  important? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — And  you  are  quite  sure  that  the  inspection  was  carried  out? 

Mr.  HoARE.-^I  am  iwsitive  that  those  two  gentlemen  thoroughly  carried  out  their 
instructions  and  duties  in  that  respect. 

Mr.  HoLGATE.— Would  this  apply  both  to  Mr.  McLure  and  Mr.  Kinloch? 

Mr.  HoARE.— Both,  to  both  of  them. 

Mr.  IIoLGATE. — Then  Mr.  McLure,  according  to  your  understanding,  Mr.  Hoare 
had  to,  as  part  if  his  duty,  chQck,  with  Mr.  Birks,  the  dimensions  of  all  members? 

Mr.  HoARE.— ^Yes. 

Mr.  HoLGATE. — Where  would  that  be  done? 

Mr.  HoARE. — Generally  speaking,  before  the  metal  is  taknn  olf  the  cars  on  the 
bridge.  I  said  before  the  metal  was  lifted  off  the  cars  on  the  bridge  to  put  it  into 
position. 

Mr.  HoLGATE. — ^And  that  differs  from  his  other  inspection,  which  was,  you  under- 
stand, made  in  the  yard? 

Mr.  HoARE. — Oh,  they  used  to  inspect  at  both  places  as  necessity  required,  inspected 
the  metal  at  both  places,  one  or  other  of  them  iwould  inspect  the  metal  at  both  places. 

Mr.  HoLGATE. — ^But  it  was  your  understanding  that  the  rule  was  all  that  should 
be  inspected  on  arrival  at  the  storage  yard? 

Mr.  HoARE. — They  possibly  would  not  inspect  every  piece  of  metal,  but  every 
important  piece  of  metal  would  be  looked  over  on;  arrival  to  see  if  it  had  sustained 
any  damage  during  transportation.  The  final  inspection  was  made  on  the  cars  prior 
to  the  metal  being  hoisted  into  position,  and  they  also  checked  over — ^not  only- 
inspected  the  metal  to  look  out  for  defects,  but  to  check  with  the  erection  plans  to 
see  that  the  proper  members  were  assembled  correctly,  to  see  that  the  members  were 
corrctly  assembled. 

Mr.  HoLGATE. — ^In  all  these  matters,  Mr.  Hoare,  are  you  speaking  from  your 
positive  personal  knowledge  of  what  was  done? 

Mr.  HoARE. — ^Personal  knowledge. 

Mr.  HoLGATE. — ^Not  simply  from  what  instructions  you  gave,  or  someone  else  gave, 
of  what  was  done? 

Mr.  HoARE. — ^Personal  knowledge,  what  I  know  myself. 

Prof.  Kerry. — ^Do  I  understand  tibat  the  dimensions  of  the  members  were  actually 
checked  by  Mr.  Birks  and  Mr.  McLure  together? 

Mr.  HoARE. — On  the  cars,  yes. 

Prof.  Kerry. — On  the  cars? 

Mr.  Hoare. — ^Finally,  before  they  (were  lifted  into  position. 

Prof.  Kerry. — That  was  the  regulation  practice? 

Mr.  Hoare.— Yes. 
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Mr.  HoLGATB. — ^Who  would  order  the  parts  forward  from  the  yard  to  the  bridge! 

Mr.  HoARE. — The  foreman  of  erection. 

Mr.  HoLGATE. — Of  the  Phoenix  Bridge  Company? 

Mr.  HoARE. — The  Phosniz  Bridge  Company's  foreman^  of  erection  would  call  for 
members  in  the  yard  as  he  required  them. 

Mr.  HoLGATE. — But  according  to  your  system  that  would  already  have  been 
inspected  by  the  Quebec  Bridge  Company's  inspector. 

Mr.  HoAREi — ^Yes,  and  then  inspected  again  at  the  bridge  before  the  members 
were  lifted  to  position. 

Mr.  HoLGATE. — ^Mr.  Kinloch  then  was  appointed  by  yourself  t 

Mr.  HoARE. — ^Yes,  sir. 

Mr.  HoLGATE. — ^And  responsible  to  you  ? 

Mr.  HoARE. — Yes,  sir. 

Mr.  HoLGATE. — To  you  only  ? 

Mr.  HoARE. — To  me  only. 

Mr.  HoLGATE. — What  was  his  relation  then  with  Mr.  McLure  ? 

Mr.  HoARE. — He  assisted,  he  worked  with  Mr.  McLure,  inspecting  mechanical 
parts  of  the  bridge,  riveted  and  so  forth. 

Mr.  HoLGATE. — ^Mr.  McLure's  inspection  then  was  more  general  than  Mr.  Kin- 
loch's  ? 

Mr.  HoARE. — A  little  more  general  and  his  work  was  more  technical  and  clerical. 
He  had  to  look  after  technical  questions  that  arose  from  time  to  time. 

Mr.  HoLGATE. — ^Was  Mr.  Kinloch^s  work  principally  on  details  ? 

Mr.  HoARE. — ^Yes,  detailed  work;  that  is  inspecting  the  metal  generally  before  it 
went  into  the  work,  joints,  riveting,  bolting  and  so  forth. 

Mr.  HoLGATE. — Under  whose  instructions  would  he  work? 

Mr.  HoARE. — I  gave  him  instructions  from  time  to  time  and  he  always  conferred 
with  Mr.  McLure,  worked  with  him  in  fact  and  conferred  with  him  from  time  to  time, 
and  if  he  discovered  anything  unnatural,  anything  out  of  the  conunon,  he  would 
always  mention  it  to  Mr.  McLure,  and  he  woidd  report  the  matter  to  myself  and  Mr. 
Cooi)er,  and  make  his  record  of  same.  Mr.  McLure  kept  all  the  records  of  the  work, 
that  is  the  daily  diary  of  what  occurred  during  a  season's  work. 

Mr.  HoLQATE. — Then,  did  Mr.  Kinloch  report  to  Mr.  McLure? 

Mr.  HoARE. — ^Yes,  they  did  not  work  independently.  Anything  he  discovered  in 
the  work  that  Mr.  McLure  did  not  see,  the  first  thing  he  would  do  would  be  to  report 
to  Mr.  McLure,  so  it  would  be  recoi'ded  and  then  it  would  come  to  me  through  Mr. 
McLure  and  to  Mr.  Cooper  if  necessary,  to  the  Phoenix  Bridge  Company. 

Mr.  HoLGATE. — Through  you  to  Mr.  Cooper  or  through  Mr.  McLure  to  Mr.  Cooper? 

Mr.  HoARE. — No,  Mr.  McLure  had  instructions  to  report  direct  to  Mr.  Cooper. 

Mr.  HoLGATE. — What  information  in  the  way  of  specifications  or  drawings  had 
Mr.  Kinloch  to  guide  him  in  his  inspection  ? 

Mr.  HoARE. — They  had  in  their  office  at  the  bridge  site  exact  duplicates  of  all 
erection  and  shop  plans  that  were  sent  down  from  Phoenixville,  and  the  shop  plans 
corresponded  with  the  approved  plans  by  Mr.  Cooper. 

Mr.  HoLGATE. — ^Were  there  any  instructions  outside  of  those  that  were  issued  ? 

Mr.  HoARE. — ^Yes,  the  erection  department  at  Phoenixville  issued  booklets  of 
instructions  to  their  foreman  how  to  proceed  in  the  erection  of  each  member  in  the 
structure. 

Mr.  HoLGATE. — ^Were  these  instructions  or  blue  prints  approved  by  Mr.  Cooper 
or  yourself  ? 

Mr.  HoARE. — Not  by  me.  Whether  they  were  referred  to  Mr.  Cooper  or  not  I  am 
not  sure,  but  I  hardly  think  so.  He  may  have  been  consulted  on  the  general  methods 
of  erection  but  I  do  not  think  each  page  of  instructions  was  submitted  to  him. 

Mr.  HoLGATE. — If  they  had  not  been  approved  by  Mr.  Cooper  then  was  Mr.  Kin- 
loch working  under  these  detailed  instructions  issued  by  the  Phoenix  Bridge  Company? 
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Mr.  HoARE. — No,  he  did  not  work  under  the  booklet  instructions.  They  assumed 
Ihe  responsibility  of  all  that  themselves.  Mr.  Kinloch  simply  inspected  the  metal 
that  was  being  placed  in  the  bridge  from  time  to  time  to  take  note  *of  the  fit  of  any 
joint.  If  any  metal  was  defective  or  bent  or  there  had  been  any  damage  it  would  be 
his  duty  to  see  that  it  was  put  in  proper  condition  before  it  was  finally  hoisted  into 
position  in  the  bridge. 

Mr.  HoLGATE. — Had  Mr.  Kinloch  power  to  have  the  work  done  in  manner  contrary 
to  the  methods  illustrated  by  these  blue  printed  instructions  issued  by  the  PhoBniz 
Bridge  Company  ? 

Mr.  HoARE. — No,  sir. 

Mr.  HoLGATE. — ^Then  he  was  bound  by  their  instructions? 

Mr.  HoABE. — ^WeU,  not  altogether.  I  said  before  that  they  would  take  the  respon- 
sibility of  their  methods  and  procedure.  Mr.  Kinloch  did  not  interfere  with  them 
'cnless  he  saw  anything  that  was  risky.  If  he  had  discovered  <any  procedure  that  was 
risky  he  would  have  conferred  with  Mr.  McLure  and  then  it  would  have  been  reported 
from  there,  but  no  such  reports  have  ever  been  made.  Mr.  Kinloch's  duties  were  more 
mechanical,  to  see  that  there  were  no  defects  in  the  woriiL  or  the  members  of  the 
bridge,  that  the  joints  were  proi)erly  bolted  up.  When  they  were  riveted  he  had  to 
attend  to  see  that  the  bolts  were  properly  taken  out  and  replaced  by  rivets. 

Mr.  HoLGATE. — When  you  say  properly  taken  out  and  replaced  by  rivets,  does 
that  mean  that  he  was  following  out  the  instuctions  of  these  blue  prints,  or  was  it 
left  to  his  discretion? 

Mr.  HoARE. — ^His  own  proceedings  were  left  more  or  less  to  his  own  discretion; 
that  is  as  to  where  he  should  go  on  the  bridge  and  what  he  should  do. 

Mr.  HoLGATE. — ^I  quite  see  that,  but  take  the  question  of  bolting  up  of  a  large 
connection,  we  will  say  one  of  the  principal  connections,  would  Mr.  Kinloch  tell  the 
contractors  how  to  do  it,  or  would  he  simply  see  that  they  followed  their  own  plan  as 
shown  in  that  blue  print? 

Mr.  HoABE. — ^In  these  booklets  there  were  certain  instructions  about  bolting  up 
joints.  Until  it  was  prepared  to  be  riveted  they  had  certain  instructions  about 
bolting  up  a  joint  fully  or  not  with  certain  sizes  of  bolts.  If  that  were  not  done  he 
would  call  somebody's  attention  to  it. 

Mr.  HoLGATE. — ^Were  you  satisfied,  Mr.  Hoare,  with  the  instructions  that  were 
given  on  those  blue  prints? 

Mr.  HoARE. — Yes,  I  was  perfectly  satisfied. 

Mr.  HoLGATE. — ^And  you  would  have  been  satisfied  if  Mr.  Kinloch  had  carried 
out  those  instructions? 

Mr.  Hoare. — ^Yes.  He  was  not  under  the  instructions  of  the  Phoenix  Bridge 
Oompany. 

Mr.  Holgate. — ^I  quite  understand  that,  but  it  is  the  programme  that  was  followed 
that  we  desire  to  understand. 

Mr.  Hoare. — ^I  never  heard  any  objection  being  made  to  the  course  laid  down  in 
these  booklets.  There  might  be  some  minor  objections  that  occurred  from  time  to 
time,  but  they  did  not  consider  it  worth  mentioning.  I  do  not  say  that  there  were 
no  objections  made  from  time  to  time,  but  there  was  nothing  of  any  imxx)rtanoe 
occurred  to  the  best  of  my  knowledge. 

Mr.  Holgate. — ^If  Mr.  Kinloch  followed  out  the  directions  and  instructions  given 
by  the  Phoenix  Bridge  Company  on  these  blue  prints  to  their  erection  foreman,  you 
would  have  been  satisfied? 

Mr.  Hoare. — ^As  far  as  I  know. 

Mr.  Holgate. — ^Had  Mr.  McLure  the  power  to  dismiss  any  omployee  of  the 
Phoenix  Bridge  Company? 

Mr.  Hoare.— No,  air. 

Mr.  Holgate. — ^Had  Mr.  Kinloch  that  power? 

Mr.  Hoare. — ^No,  sir. 
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Mr.  HoLGATE. — ^Had  you  that  power,  Mr.  Hoare? 

Mr.  HoARB.— No,  sir. 

iir.  lIciQATE. — ^Was  there  any  power  vested  in  Mr.  Cooper! 

Mr.  Uoafe. — ^No. 

[Rfr.  IIoiQATE. — ^Had  any  of  the  officers  of  the  Quebec  Bridge  Company  power  to 
stop  the  work  of  the  Phoenix  Bridge  Company? 

Mr.  IToARE. — ^Any  of  the  officers? 

Mr.  HoLGATE. — ^Either  Mr.  Cooper,  yourself,  McLure,  or  Kinloch? 

Mr.  HoARE. — To  stop  the  work? 

Mr.  HoLGATE. — ^To  stop  the  work  of  the  Phoenix  Bridge  Company? 

Mr.  HoARE. — ^I  do  not  know  that  there  is  anything  in  the  contract  which  would 
give  us  any  such  power. 

Mr.  HoLGATE. — ^Will  you  say  now  that  at  the  present  time  you  cannot  answer 
that? 

Mr.  HoARE. — ^Will  you  give  me  a  minute,  I  will  just  see. 

Mr.  HoLGATE. — ^It  is  a  question  that  requires  very  careful  consideration. 

Mr.  HoARE. — ^I  want  to  read  over  the  contract  to  see  whether  there  is  any  power 
vested  in  the  contract.  (Mr.  Hoare  read  over  the  contract).  There  is  nothing  in  the 
contract. 

Mr.  HoLGATE. — ^What  is  your  own  understanding? 

Mr.  Hoare. — ^We  have  got  no  power  in  the  contract. 

Mr.  HoLGATE. — ^After  reading  the  contract  now,  you  conclude  you  have  no 
power? 

Mr.  Hoare. — There  is  no  power  in  the  contract  itself,  no  clause  in  the  contract 
giving  anybody  connected  with  the  company  power  to  stop  the  work. 

Prof.  Kerry. — ^Had  you  ever  considered  previously,  Mr.  Hoare,  whether  you  had 
such  power? 

Mr.  Hoare. — No,  I,  never  considered  the  question  at  all. 

Mr.  Holgate. — Then,  do  I  understand  that  this  is  the  first  time  you  have  con- 
sidered that  question? 

Mr.  Hoare.— Yes. 

Witness  retired. 

Commission  adjourned  until  to-morrow  morning  at  ten  o'clock. 


FOTJBTH  DAT. 

Quebec,  Thursday,  September  12, 1907. 
The  Conunission  resumed  at  ten  ajn. 

tJLRic  Barthe,  recalled. 

Mr.  Barthe  filed  ten  letters  which  were  marked  exhibit  No.  23. 

Prof.  Galbratth. — Is  this  complete  in  respect  to  Mr.  Cooper,  Mr.  Barthe? 

Mr.  Barthe. — Yes. 

Prof.  Galbratth. — ^In  reference  to  his  appointment? 

Mr.  Barthe. — Yes,  I  do  not  see  any  more.  I  have  added  one  which  I  found 
yesterday — the  last  one  in  November.  They  cover  all  about  the  appointment  of  Mr. 
Cooper. 

Witness  retired. 
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Edward  A.  Hoare,  recalled. 

Mr.  HoLQATE. — ^Mr.  Hoare,  will  you  recall  the  last  part  of  your  examination  of 
yo3terday?  Have  you  any  explanation  you  would  like  to  make  in  connection  with  itt 
That  referred  to  your  power  as  chief  engineer  of  the  Quebec  Bridge  Company;  you 
gave  us  the  impression  yesterday  that  you  had  no  power  to  stop  the  work  of  the 
PliGonix  Bridge  Company,  and  you  told  us  before  that  that  you  could  not  dismiflg  any 
men  in  the  employ  of  the  Phoenix  Bridge  Company. 

Mr.  HoARE. — I  would  like  that  statement  in  reference  to  the  question  of  stopping 
the  work  qualified  as  under,  and  the  following  statement  substituted:  Notwith* 
standing  that  the  contract  does  not  refer  to  any  power  vested  in  the  engineers  for 
stopping  the  work  at  any  time,  I  can  say  that  if  any  serious  question  arose  affectiiiflf 
tho  structure,  or  if  there  was  serious  damage  to  any  part  of  the  structure,  under  sach 
circumstances  I  would  stop  the  work. 

Mr.  HoLGATE. — You  kept  a  diary,  I  suppose,  of  that  work,  Mr.  Hoare? 

Mr.  HoARE. — ^Yes.  The  diary  was  kept  daily  by  the  inspectors  and  Mr.  McLure 
in  the  field  and  returned  to  the  oflGice  regularly. 

Mr.  HoLGATE. — Was  that  diary  in  the  form  of  an  ordinary  diary,  or 1 

Mr.  HoARE. — It  was  just  a  daily  record  of  everything  that  happened  on  the  bridge. 

Mr.  HoLQATE. or  was  it  on  a  set  form? 

Mr.  IIoARE. — ^No  set  form. 

Mr.  HoLOATE. — The  diary  was  in  addition  to  the  iowais  that  were  made  out  of 
daily  progress? 

Mr.  HoARE. — ^Yes.    I  can  produce  that  book  if  you  wish. 

Mr.  HoLGATE. — ^Did  you  keep  the  diary? 

Mr.  HoARE. — No,  Mr.  McLure  entered  up  every  day's  proceedings  for  me  and 
returned  the  book  to  the  office. 

Mr.  HoLGATE. — ^What  record  did  you  personally  keep? 

Mr.  Hoare. — I  kept  no  pocket  diary  apart  from  that  except  certain  dates  I  visited 
the  work. 

Mr.  Holoate. — Then  you  have  a  record  of  the  times  that  you  were  present  yourself 
at  the  work? 

Mr.  Hoare. — I  do  not  say  I  noted  every  day  I  went  there,  but  the  majority  of  the 
visits  I  noted  in  my  diary.  There  was  not  a  day  that  I  did  not  telephone  and  talk  to 
th^jrn  at  the  work.  If  I  was  not  able  to  make  personal  visits  I  always  called  them  on 
the  'phonfi  during  the  day  to  ascertain  actual  facts  in  connection  with  progress. 

Mr.  HoixjATE. — Had  you  other  duties  to  attend  to,  Mr.  Hoare,  besides  the  work  in 
conrKiotion  with  the  Quebec  bridge? 

.Nfr.  IIoAKE. — Yos. 

Mr.  Hoj/jATE. — What  were  they,  since  1905? 

Mr.  Hoare. — ^It  was  only  during  the  last  two  years  that  I  had  charge  of  the  viaduct 
acroHH  the  Cap  Kouge  river. 

Mr.  Hoi/JATE. — Was  there  any  other  work? 

Mr.  Hoare. — Not  since  the  construction  of  the  bridge  commenced.  I  had  work 
Mart',  thr.  construction  commenced.  During  the  time  the  surveys  were  in  progress 
I  had  othijr  work,  but  that  is  before  my  permanent  appointment. 

Mr.  Jfor/JATE. — Since  1905  the  only  other  work  you  have  had  was  the  Cap  Bouge 
viaduct. 

.\rr.  FfoARK.— That  is  all. 

Mr.  rfor/iATK. — Did  that  include  any  railway  construction? 

Mr.  IfoAUK.— No,  only  the  bridge  itself. 

Mr.  Hor/iATK. — What  proportion  of  your  time  then  would  have  been  taken  up  by 
the  QrjiUrc  bridge  and  what  proportion  by  the  other  work? 

Mr.  ffoARK.— That  is  for  the  last  two  years? 

.Mr.  HoLOATK. — Yes. 
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Mr.  HoARE. — It  is  rather  hard  to  say  precisely.  I  should  think  three-quarters  of 
the  time  on  the  Quebec  bridge.  I  attended  to  both,  as  a  matter  of  fact,  at  the  same 
time.    They  were  so  conveniently  situated  to  each  other  that  I  could  attend  to  both. 

Mr.  HoLGATE.     What  was  the  relative  importance  of  the  two  works? 

Mr.  HoARE. — The  Quebec  bridge,  of  course,  was  far  the  most  important. 

Mr.  HoLGATE. — Just  give  u§  an  idea  of  your  visits  to  Quebec  bridge  in  the  way 
of  inspection,  and  the  instructions  that  you  would  give  on  the  work. 

Mr.  HoARE. — As  a  rule,  I  spent,  whenever  I  visited  the  site,  most  of  the  day  there, 
con|ferred  with  the  inspectors  as  to  what  was  going  on,  made  a  general  inspection 
myself,  asked  them  questions  about  materials.  A  question  I  asked  was  if  everything 
was  all  right,  or  if  anything  unusual  has  occurred.  Then  I  would  go  over  the  struc- 
ture with  them  and  go  to  the  office.  They  would  explain  anything  that  was  happen- 
ing during  the  day  in  detail,  and  when  the  members  were  being  erected  I  would  ask 
them  if  all  connections  were  right  and  precautions  taken  for  securing  everything  as 
the  work  went  on.  They  used  to  answer  all  these  questions,  refer  to  the  plan^  of  the 
work  in  progress  and  point  out  anything  I  asked.  I  used  to  inquire  about  the  con- 
dition of  the  surface  of  the  metal  where  it  was  in  contact,  where  there  were  splices 
occurring  to  see  that  it  was  properly  protected  from  the  weather,  anni  so  forth. 

Mr.  HoLGATE. — In  these  inspections  would  you  be  accompanied  by  some  men  on 
the  work  and  who  would  they  be? 

Mr.  HoARE. — Just  Mr.  McLure  and  Mr.  Kinloch. 

Mr.  HoLGATE. — What  about  Mr.  Birks? 

Mr.  HoARE. — He  (would  be  present  sometimes.  It  was  not  his  business  to  attend 
to  me  when  I  arrived  ore  the  work.  He  would  accidentally  appear  on  the  scene.  I 
used  to  have  conversations  with  him  occasionally  on  the  condition  of  the  work  inci- 
dentally. If  there  were  anything  specially  occurring,  Mr.  Birks  would  be  called  into 
conference.  There  was  very  seldom  any  necessity  for  any  special  consultation  of 
that  kind. 

Mr.  HoLGATE. — Or  with  Mr.  Yenser? 

Mr.  HoARE. — I  used  to  talk  with  him  every  day  I  went  down  and  asked  him  how 
he  was  getting  along,  and  if  he  had  come  up  against  any  difficulties,  &c. — general 
conversation  about  the  erection,  if  everything  was  going  to  his  satisfaction.  The 
answer  generally  was,  'We  are  getting  along  finely.'  That  was  his  general  answer 
to  my  question. 

Mr.  HoLGATE. — Were  you  familiar  iwith  the  scheme  of  erection  that  the  Phoenix 
Bridge  Company  were  operating  under? 

Mr.  HoARE. — Yes.  I  did  reot  follow  every  little  detail  in  connection  with  the 
operations,  but  I  was  acquainted  with  their  instructions,  which  were  in  a  certain 
booklet. 

Mr.  HoLGATE. — Can  you  say  that  the  instructions  that  were  issued  by  the  Phoenix 
Bridge  Company  were,  to  the  best  of  your  knowledge,  carried  out  on  the  works? 

Mr.  HoARE. — Yes,  I  have  no  reason  to  knpw  to  the  contrary. 

Mr.  HoLGATE. — Who  prepared  the  monthly  estimates? 

Mr.  HoARE. — I  did. 

Mr.  HoLGATE. — We  would  like  you  to  file  all  these  estimates,  Mr.  Hoare.  We 
would  like  too,  Mr.  Hoare,  if  you  would  go  over  your  diary  and  give  us  a  short  memo- 
randum of  the  occasions  of  your  visits  to  the  bridge  since  the  spring  of  1905.  With 
regard  to  other  inspections  you  made,  Mr.  Hoare,  of  the  work  before  it  reached  the 
bridge,  what  have  you  to  say? 

Mr.  Hoare. — I  made  personal  inspections  of  the  work  in  progress  at  Phcenixville 
several  times  a  year  to  see  that  everythin;g  iwas  going  on  properly,  to  give  the  inspec- 
tors instructions  about  anything  that  might  turn  up  from  time  to  time,  and  also  to 
see  that  the  weights  of  metal  were  being  properly  estimated  and  checked  by  different 
methods. 
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Mr.  HoABB. — ^Noy  I  cannot  tell  yon  now,  bnt  I  think  it  mnst  be  in — there  must 
be  a  letter  or  some  reference  to  it  in  Mr.  Barthe^s  ezhibitB;  it  nrast  be  corered  by  aH 
these  docomentB. 

Prof.  Kerry. — ^When  and  by  whom  was  the  adTisability  of  these  amendments 
suggested? 

Mr.  HoARE. — ^I  could  not  give  you  the  exact  date  when  tfa^  were  advised,  but  it 
was  upon  the  advice  of  Mr.  Cooper  that  these  amendments  were  submitted  to  the 
Department  of  Bailwayg  and  Canals  for  approval,  whidi  were  accepted. 

Prof.  Kerry. — ^Mr.  Cooper's  suggestions  will  be  in  writing! 

Mr.  HoARE. — ^Th^y  should  be,  no  doubt  th^  are;  no  doubt  there  is  a  letter  to 
that  effect.  I  rather  think  Hiere  is  some  reference  to  that  in  those  documents  also, 
those  exhibits  of  this  morning. 

Mr.  HoLQATE. — ^Who  was  the  representative  of  the  Department  of  Bailways  and 
Canals,  who  would  deal  with  the  matter  at  that  time! 

Mr.  HoARE. — ^Mr.  Schreiber. 

Mr.  HoLQATE. — ^Mr.  Collingwood  Schreiber! 

Mr.  HoARE. — ^Yes. 

Mr.  HoLQATE. — Just  look  over  that  document  (exhibit  No.  17)  and  see  if  that 
gives  you  any  light  on  the  matter,  Mr.  Hoare? 

Mr.  HoARE. — This  refers  directly  to  those  amendments.  This  is  the  communica- 
tion that  leads  up  to  that  That  is  the  report  to  sanction  the  amendments  proposed 
there.     (Extract  from  Order  in  Council,  July  23,  1903.) 

Mr.  HoLQATE. — ^What  gave  rise,  Mr.  Hoare,  to  the  suggestions  made  by  Mr.  Cooper 
for  the  modification  of  the  original  specification! 

Mr.  HoARE. — ^He  considered  general  improvements  were  necessary. 

Mr.  HoLQATE. — ^He  considered  it! 

Mr.  HoARE. — ^Yes,  he  considered  that  some  improvements  were  required  and 
necessary  in  some  clauses  of  the  specifications  before  the  details  were  commenced  by 
the  Phoenix  Bridge  Co.  before  they  commenced  their  detailed  plans. 

Mr.  HoLGATE. — ^Did  he  draw  up  the  original  specifications  that  were  made  a  basis 
for  the  general  competition! 

Mr.  HoARE. — ^No. 

Mr.  HoLQATE. — ^Who  did! 

Mr.  HoARE. — I  did.  To  explain  the  matter  a  little  more  fully,  there  were  a  few 
suggestions  of  my  own  in  that  specification,  but  the  majority  of  the  changes  were  his 
own.  I  do  not  know  that  I  could  give  all  the  specified  reasons;  I  know  with  regard  to 
one  of  the  claiises,  for  wind  stresses,  he  thought  mine  were  unnecessarily  heavy  in 
the  original  specification;  he  gave  that  as  one  reason,  that  I  had  provided  for  too 
heavy  wiiid  pressure. 

Mr.  HoLGATE. — ^Had  you  and  Mr.  Cooper  conferences  prior  to  Jime  2,  1903! 
.  Mr.  HoARE. — ^Yes,  we  had  several. 

Mr.  HoLGATE. — And  were  Mr.  Cooper's  amendments  to  the  specification  the  out- 
come of  these  conferences? 

Mr.  HoARE. — To  a  certain  extent,  not  altogether. 

Mr.  HoLGATE. — And  at  that  time  Mr.  Cooper  was  the  official  coivsulting  engineer 
for  your  company! 

Mr.  Hoare. — Yes,  sir. 

Mr.  HoLGATE. — And  you  submitted  these  questions  to  him  ?  Was  it  necessary,  in 
your  opinion,  to  get  his  approval  before  they  were  put  into  contract  form! 

Mr.  HoARE.— Yes. 

Mr.  HoLGATE. — And  when  these  specifications  were  amended,  were  they  final! 

Mr.  HoARE. — Yes,  as  far  as  original  si)ecifications  are  concerned,  that  is  all  that 
I  have  any  knowledge  of. 

Mr.  HoLGATE. — ^And  were  they  accepted  by  the  Phoenix  Bridge  Company  as  com- 
plete! 
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Mr.  Ho  ARE. — I  imagine  so ;  I  heard  nothing  to  the  contrary. 

Mr.  HoLGATB. — ^If  there  had  been  anything  to  liie  contrary  you  would  have  known 
it? 

Mr.  HoABE. — ^Yes,  most  certainjy. 

Mr.  HoLOATE. — ^Were  there  any  further  specifications  in  connection  with  the 
work  made  that  would  amend  in  any  way  these  specifications? 

Mr.  HoARE. — ^Not  to  my  knowledge. 

Mr.  HoLGATE. — I  would  like  that  a  definite  answer  if  you  can  make  it. 

Mr.  HoABE. — ^Will  you  repeat  the  question? 

Question  read  to  witness  as  follows: — 

'Were  there  any  further  specifications  in  connection  with  the  work  made  that 
would  amend  in  any  way  these  specifications?' 

Mr.  HoARE. — ^I  am  only  speaking  from  personal  knowledge;  I  ani  not  aware  of 
any.    We  have  none  on  record.    I  do  not  think  it  is  i)088ible,  but 

Mr.  HoLOATB. — There  must  have  been  a  finality  somewhere,  where  was  it?  Were 
these  final? 

Mr.  HoARE. — ^Yes,  those  are  final  as  far  as  written  specifications  go,  as  far  as  writ- 
ten specifications,  written  or  printed  specificationa  go. 

Mr.  HoLGATE.— iThat  is  Exhibit  No.  21. 

"Mr.  HoARE. — But  Mr.  Cooper  he  always  considered  that  he  had  the  right  to  make 
any — probably  they  do  not  come  under  the  head  of  specifications,  but  he  had  the  right 
to  make  changes  in  detail  from  time  to  time  as  plans  were  submitted  by  the  Phoenix 
Bridge  Company  ;   that  hardly  perhaps  comes  under  that  heading. 

Mr.  HoLOATE. — ^But  as  far  as  documentary  evidence  goes,  this  was  the  last  ? 

Mr.  HoARE. — That  is  the  last. 

Mr.  HoLGATE. — I  only  referred  to  specifications. 

Mr.  HoARE. — That  is  the  last. 

Mr.  HoLGATE. — And  you  feel  sure  in  your  own  mind  that  this  copy  agrees  with  the 
one  that  was  certified  by  the  government  engineer  ? 

Mr.  HoARE.— Yes,  sir. 

Mr.  HoLGATE. — ^Now  that  was  your  connection  with  the  contract,  Mr.  Hoare  ? 

Mr.  Hoare. — ^Yes,  sir. 

Mr.  HoLGATE. — ^With  regard  to  the  carrying  out  of  that  contract  what  were  your 
powers  ?    Are  your  powers  clearly  defined  in  the  contract  ? 

Mr.  Hoare. — In  the  contract  with  the  Phoenix  Bridge  Company  ? 

Mr.  HoLGATE. — In  the  contract  with  the  Phoenix  Bridge  Company  ? 

Mr.  HoARE. — ^Let  me  refer  to  it  a  minute,  I  have  not  read  it  for  a  long  time.. 
Yes,  the  specification  governs  my  powers  pretty  well  ;    it  specifies 

Mr.  HoLGATE. — ^You  mean  the  contract  specifies  your  powers  ? 

Mr.  HoARE. — Yes,  the  contract  of  the  19th  of  June. 

Mr.  HoLGATE. — ^Who  is  the  engineer  of  the  Quebec  Bridge  and  Railway  Company 
mentioned  in  this  contract  ? 

Mr.  Hoare. — Myself. 

Mr.  HoLGATE. — ^And  who  is  the  consulting  engineer? 

Mr.  Hoare.— Mr.  Theodore  Cooper. 

Mr.  Holgate. — And  at  the  time  that  this  was  made  who  was  the  Deputy  Minister 
and  Chief  Engineer  of  the  Department  of  Railways  and  Canals  ? 

Mr.  Hoare. — Mr.  CoUingwood  Schreiber. 

Mr.  Holgate. — ^Were  there  any  duties  thaUyou  had  in  connection  with  this  con- 
tract, Mr.  Hoare,  outside  of  what  are  specified  in  the  contract  or  does  the  contract 
fuDy  cover  them. 

Mr.  Hoare. — Oh,  I  think  the  contract,  yes,  I  should  say  the  contract  fully  covers, 
them. 

Mr.  Holgate. — ^We  would  like  to  have  you  just  give  us  a  short  description  of  the 
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organization  that  you  used  in  the  carrying  out  of  this  contract,  beginning  with  your 
connection  with  Mr.  Cooper  as  consulting  engineer  ? 

Mr.  HoARE. — Mr.  Cooper  was  consulting  engineer,  resident  in  New  York. 

Mr.  HoLGATE. — ^Did  he  come  here  to  consult  you  or  did  you  go  there  to  consult 
him. 

Mr.  HoARE. — I  went  there  to  consult  him  generally.  You  are  speaking  now  in 
connection  with  the  suj^rstructure  or  the  whole  work  ? 

Mr.  HoLGATE. — ^Any  time. 

Mr.  HoARE. — ^He  came  here  during  the  construction  of  the  foundations,  he  came 
here  on  two  or  three  occasions.    For  the  superstructure,  I  went  to  New  York. 

Mr.  HoLGATE. — ^Do  you  remember  the  date  of  Mr.  Cooper's  last  visit  ! 

Mr.  HoABE. — No,  I  do  not  at  present.  I  can  give  it  to  you  roughly,  I  think  about 
three  years  ago,  three  or  four  years  ago. 

Mr.  HoLGATE. — The  last  visit  ? 

Mr.  HoARE. — ^Yes,  he  was  here  on  three  occasions  during  the  sinking  of  the 
caissons  for  the  bridge  foundation.  I  do  not  think  he  has  been  here  since,  but  he 
received  weekly  reports. 

Mr.  HoLGATE. — ^You  had  a  system  of 

Mr.  HoARE. — ^We  had  a  system  of  weekly  reports. 

Mr.  HoLGATE. — ^Who  made  these  reports  ? 

Mr.  HoARE. — Mr.  McLure. 

Mr.  HoLGATE, — Who  is  Mr.  McLure  ? 

Mr.  HoARE. — Inspecting  engineer  on  the  erection. 

Mr.  HoLGATE. — By  whom  was  he  appointed  ? 

Mr.  HoARE. — Jointly,  by  mutual  agreement  between  Mr.  Cooper  and  myself. 

Mr.  HoLGATE. — To  whom  does  he  report  ? 

Mr.  HoARE. — ^Both  of  us,  and  Mr.  Cooper's  communication  with  the  bridge  was 
maintained  through  Mr.  McLure's  weekly  reports. 

Prof.  Kerry. — What  was  your  knowledge  of  Mr.  McLure  that  made  you  make  that 
selection,  Mr.  Hoare  f 

Mr.  Hoare. — Previous  to  his  engagement  I  could  not  find  anybody  suitable  for 
that  position  and  I  left  it  entirely  to  Mr.  Cooper.  I  left  it  entirely  to  him,  and  he 
nominated  Mr.  McLure  to  the  position.  I  had  previous  authority  from  the  Bridge 
Company  to  arrange  i)ersonally  or  mutually  with  Mr.  Cooper  for  any  inspectors  wanted 
for  that  work. 

Prof.  Kerry. — Then  in  the  selection  of  Mr.  McLure  you  felt  that  you  had  fully 
provided  for  all  necessary  inspection  ? 

Mr.  Hoare. — ^No,  there  are  other  inspectors  besides.     On  the  erection  Mr.  Kinloch 
was  appointed. 

Prof.  Kerry. — But  the  appointment  of  Mr.  McLure  and  Mr.  Kinloch  was  your 
carrying  out  of  the  instructions  or  the  commission  of  the  board  of  directors  to  organize 
fully  a  competent  in8i)ection  ? 

Mr.  Hoare.— Yes. 

Mr.  Holgate. — Could  you  have  dismissed  Mr.  McLure,  Mr.  Hoare  ? 

Mr.  Hoare. — ^I  could  have,  but  I  would  not  have  done  it  without  coming  to  an 
agreement  with  Mr.  Cooper. 

Mr.  Holgate. — Could  Mr.  Cooper  have  dismissed  him  without  coming  to  an 
agreement  with  you? 

Mr.  Hoare. — ^No,  I  do  not  think  Bb  could,  because  he  would  not  have  done  so.  I 
do  not  think  he  would  have  done  so,  but  it  is  doubtful  whether  he  could. 

Mr.  Holgate. — ^You  mentioned,  I  think,  another  name! 

Mr.  Hoare. — ^Mr.  Kinloch,  on  the  erection. 

Mr.  Holgate. — ^Now,  would  you  tell  us  what  Mr.  McLure's  duties  were.  Ton 
have  already  put  it  in  the  form  of  a  letter  dated  September  7,  1907  (document  pro- 
duced, filed  and  marked  as  Exhibit  No.  22)  see  if  that  correctly  describes  his  duties! 
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Mr.  HoABE. — ^Yes.  In  addition  to  what  I  have  stated  here,  if  there  was  anything 
of  importance  occurred  he  had  always  orders  to  telegraph  immediately  to  Mr.  Oooper 
for  advice  on  any  question  of  imx)ortance  or  emergency,  in  addition  to  what  I  have 
stated  there,  but  that  generally  covers,  I  think,  his  duty. 

Mr.  HoLOATE. — Then  does  this  letter  also  cover  a  description  of  Mr.  Ejinloch's 
duties? 

Mr.  HoARE. — ^YeS)  I  should  have  said  to  him  or  to  me,  but  that  substantially 
covers  his  duties. 

Mr.  HoLGATE. — '  To  Mr.  McLure  or  to  me.' 

Mr.  HoARE. — ^Yes,  or  to  me. 

Mr.  HoLGATE. — Then  I  understand  that  you  had  some  further  inspectors  at  the 
works  where  the  sui)erstructure  was  fabricated  ? 

Mr.  HoABE.-^Yes. 

Mr.  HoLGATE. — You  might  give  us  those  names. 

Mr.  HoARE. — At  Phoenixville,  Mr.  Edwards  and  Mr.  Meeser. 

Mr.  HoLGATE. — And  their  duties  were  what? 

Mr.  HoARE. — ^And  Mr.  Keenan.  He  was  mill  inspector  at  Harrisburg;  and  tkere 
were  others  employed  from  time  to  time  as  mill  inspectors  as  required,  and  their 
services  dispensed  with  when  the  work  at  that  particular  mill  was  completed.  The 
only  two  of  those  inspectors  employed  at  the  present  time  are  Mr.  Edwards  and  Mr. 
Meeser.  Mr.  Edwards  is  chief  inspector,  and  Mr.  Meeser  is  his  assistant.  Their  duties 
are,  to  inspect  the  shop  work  and  mill  work  at  Phoenixville.  Beyond  that  Mr.  Edwards 
duties  are  to  keep  strict  account  of  the  metal  delivered  from  outside  mills  to  be 
fabricated  at  the  Phoenixville  shops,  and  all  metal  shipped  from  there  to  Quebec;  to 
make  returns  to  me  of  the  quantities  of  metal  rolled,  f  flibricated  and  shipped,  at  regular 
intervals.  He  had  also  to  furnish  me  with  detailed  reports  of  all  metsJ  inspected  at 
the  mills  as  well  as  at  the  shops,  also  chemical  tests  of  metal  in  the  different  melts 
at  the  scale  works.  Besides  the  ordinary  specimen  tests  required  fromftime  to  time 
they  were  instructed  to  make  full  size  eye-bar  tests  to  destruction.  About  two  "per 
cent  of  the  total  number  of  eye-bars  in  the  structure  were  tested  in  this  manner. 

Mr.  HoLGATE. — ^Are  there  full  reports  of  all  these  tests  in  existence? 

Mr.  HoARE.— Yes. 

Mr.  HoLGATE. — Can  they  be  produced  here? 

Mr.  HoARE. — I  can  produce  them. 

Mr.  HoLGATE. — Tnen  we  would  require  these  two  inspectors? 

Mr.  HoARE. — They  will  be  here  on  Thursday,  I  sent  for  them. 

Mr.  HoLGATE. — ^Were  these  tests  demanded  by  the  contract? 

Mr.  HoARE. — ^Yes — no,  demanded  by  the  specifications  more  strictly  speaking. 

Mr.  HoLGATE. — ^Well,  of  course  by  the  specifications. 

Mr.  HoARE. — ^By  the  specifications,  yes. 

Mr.  HoLGATE. — And  were  all  these  tests  made  in  accordance  with  the  demands 
of  the  specifications? 

Mr.  HoARE. — ^I  think  they  were  exceeded. 

Mr.  HoLGATE. — ^And  were  there  tests  made  beyond  what  the  specifications  called 
for? 

Mr.  HoARE. — ^I  think  so.  If  any  departure  was  made  it  was  in  excess  of  the 
requirement  of  the  specification. 

Mr.  HoLGATE. — But  we  will  get  full  details  of  that  from  the  inspectors? 

Mr.  HoARE. — ^You  will  get  full  details  of  that  from  the  inspectors. 

Mr.  HoLGATE. — ^Now,  with  regard  to  Mr.  McLure,  you  state  that  Mr.  McLure's 
duties  were  to  thoroughly  inspect  all  material  which  arrived  at  the  storage  yard  from 
Phoentixville,  before  it  was  placed  in  ihe  bridge,  to  check,  with  Mr.  Birks,  the  dimen- 
sions of  all  members  and  to  see  that  they  were  properly  assembled  according  to  erec- 
tion plans  before  the  erection  foreman  was  allowed  to  place  them  in  the  bridge.  Were 
those  instructions,  to  your  knowledge,  carried  out? 
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Mr.  HoARE. — ^Yee,  I  believe  they  were  thorou^y  carried  out  in  every  particular. 

Mr.  HoLGATE. — ^Were  these  instructions  given  to  Mr.  McLure  in  writing! 

Mr.  HoARE. — I  do  not  know  that  they  were  given  in  writing,  word  for  word,  to 
correspond  iwith  my  letter,  but  he  received  very  dear  instructions  from  Mr.  Cooper 
before  he  came  here  what  his  duties  were. 

Mr.  HoLGATE. — Did  you  issue  any  instructions  to  Mr.  McLure  in  writing? 

Mr.  HoARE. — No,  sir,  I  considered  Mr.  Cooper's  instructions  quite  sufficient. 

Mr.  HoLGATE. — ^Did  you  see  the  instructions,  Mr.  Hoare,  that  Mr.  McLure 
received  from  Mr.  Cooper? 

Mr.  HoARE. — ^Yes,  sir,  when  he  first  came  here  I  saw  them. 

Mr.  HoLGATE. — There  was  a  letter  of  instructions  that  Mr.  McLure  got  from  Mr. 
Cooper! 

Mr.  HoARE. — ^Yes,  sir,  and  he  showed  it  to  me  immediately  on  arrival. 

Mr.  HoixsATE. — ^Li  your  opinion,  Mr.  Hoare,  was  it  an  imx)ortant  step  to  inspect 
all  metal  which  arrived  at  the  storage  yard? 

Mr.  HoARE.^Yes,  very. 

Mr.  HoLGATE. — Very  important? 

Mr.  Hoare. — ^Yes. 

Mr.  Holgate. — ^And  you  are  quite  sure  that  the  inspection  was  carried  out? 

Mr.  HoARE.-1-I  am  positive  that  those  two  gentlemen  thoroughly  carriinl  out  their 
instructions  and  duties  in  that  respect. 

Mr.  Holgate. — ^Would  this  apply  both  to  Mr.  McLure  and  Mr.  Kinloch? 

Mr.  Hoare.— Both,  to  both  of  them. 

Mr.  Holgate. — Then  Mr.  McLure,  according  to  your  understanding,  Mr.  Hoare 
had  to,  as  part  if  his  duty,  chQck,  with  Mr.  Birks,  the  dimensions  of  all  members? 

Mr.  Hoare. — ^Yes. 

Mr.  Holgate. — Where  would  that  be  done? 

Mr.  Hoare. — Cenerally  speaking,  before  the  metal  is  taken  off  the  cars  on  the 
bridge.  I  said  before  the  metal  was  lifted  oft  the  cars  on  the  bridge  to  put  it  into 
position. 

Mr.  Holgate. — And  that  differs  from  his  other  inBi)ection,  which  was,  you  under- 
stand, made  in  the  yard? 

Mr.  Hoare. — Oh,  they  used  to  inspect  at  both  places  as  necessity  required,  inspected 
the  metal  at  both  places,  one  or  other  of  them  iwould  inspect  the  metal  at  both  places. 

Mr.  Holgate. — But  it  was  your  understanding  that  the  rule  was  all  that  should 
be  inspected  on  arrival  at  the  storage  yard? 

Mr.  Hoare. — They  possibly  would  not  inspect  every  piece  of  metal,  but  every 
important  piece  of  metal  would  be  looked  over  on;  arrival  to  see  if  it  had  sustained 
any  damage  during  transportation.  The  final  inspection  was  made  on  the  cars  prior 
to  the  metal  being  hoisted  into  position,  and  they  also  checked  over — ^not  only 
inspected  the  metal  to  look  out  for  defects,  but  to  check  with  the  erection  plans  to 
see  that  the  proper  members  were  assembled  correctly,  to  see  that  the  members  were 
corrctly  assembled. 

Mr.  Holgate. — Li  all  these  matters,  Mr.  Hoare,  are  you  8i>eaking  from  your 
I)Ositive  personal  knowledge  of  what  was  done? 

Mr.  Hoare. — ^Personal  knowledge. 

Mr.  Holgate. — ^Not  simply  from  what  instructions  you  gave,  or  someone  else  gave, 
of  what  was  done? 

Mr.  Hoare. — ^Personal  knowledge,  what  I  know  myself. 

Prof.  Kerry. — ^Do  I  understand  ^at  the  dimeneions  of  the  members  were  actually 
checked  by  Mr.  Birks  and  Mr.  McLure  together? 

Mr.  Hoare. — On  the  cars,  yes. 
Prof.  Kerry. — On  the  cars? 

Mr.  Hoare. — ^Finally,  before  they  (were  lifted  into  position. 

Prof.  Kerry. — That  was  the  regulation  practice? 

Mr.  Hoare.— Yes. 
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Mr.  HoLQATB. — ^Who  would  order  the  parts  forward  from  the  yard  to  the  bridge! 

Mr.  HoARE. — The  foreman  of  erection. 

Mr.  HoLGATE. — Of  the  Phcenix  Bridge  Company? 

Mr.  HoARE. — The  Phoenix  Bridge  Company's  foreman^  of  erection  would  call  for 
members  in  the  yard  as  he  required  them. 

Mr.  HoLGATE. — ^But  according  to  your  system  that  would  already  have  been 
inspected  by  the  Quebec  Bridge  Company's  inspector. 

Mr.  HoARS^ — ^Yes,  and  then  inspected  again  at  the  bridge  before  the  members 
were  lifted  to  position. 

Mr.  HoLGATE. — ^Mr.  Kinloch  then  was  appointed  by  yourself  ! 

Mr.  HoARE. — ^Yes,  sir. 

Mr.  HoLGATE. — ^And  responsible  to  you  ? 

Mr.  HoARE. — ^Yes,  sir. 

Mr.  HoLGATE. — To  you  only  ? 

Mr.  HoARE. — To  me  only. 

Mr.  HoLGATE. — What  was  his  relation  then  with  Mr.  McLure  ? 

Mr.  HoARE. — He  assisted,  he  worked  with  Mr.  McLure,  inspecting  mechanical 
parts  of  the  bridge,  riveted  and  so  forth. 

Mr.  HoLGATE. — ^Mr.  McLure's  inspection  then  was  more  general  than  Mr.  Kin- 
loch's  ? 

Mr.  HoARE. — ^A  little  more  general  and  his  work  was  more  technical  and  clerical. 
He  had  to  look  after  technical  questions  that  arose  from  time  to  time. 

Mr.  HoLGATE. — ^Was  Mr.  Kinloch^s  work  principally  on  details  ? 

Mr.  HoARE. — ^Yes,  detailed  work;  that  is  inspecting  the  metal  generally  beforer  it 
went  into  the  work,  joints,  riveting,  bolting  and  so  forth. 

Mr.  HoLGATE. — ^Tinder  whose  instructions  would  he  work? 

Mr.  HoARE. — I  gave  him  instructions  from  time  to  time  and  he  always  conferred 
with  Mr.  McLure,  worked  with  him  in  fact  and  conferred  with  him  from  time  to  time, 
and  if  he  discovered  anything  unnatural,  anything  out  of  the  common,  he  would 
always  mention  it  to  Mr.  McLure,  and  he  would  report  the  matter  to  myself  and  Mr. 
Gooi)er,  and  make  his  record  of  same.  Mr.  McLure  kept  all  the  records  of  the  work, 
that  is  the  daily  diary  of  what  occurred  during  a  season's  work. 

Mr.  HoLGATE. — Then,  did  Mr.  Kinloch  report  to  Mr.  McLure? 

Mr.  HoARE. — ^Yes,  they  did  not  work  independently.  Anything  he  discovered  in 
the  work  that  Mr.  McLure  did  not  see,  the  first  thing  he  would  do  would  be  to  report 
to  Mr.  McLure,  so  it  would  be  recorded  and  then  it  would  come  to  me  through  Mr. 
McLure  and  to  Mr.  Cooper  if  necessary,  to  the  Phoenix  Bridge  Company. 

Mr.  HoLGATE. — Through  you  to  Mr.  Cooper  or  through  Mr.  McLure  to  Mr.  Cooper? 

'Mr,  HoARE. — No,  Mr.  McLure  had  instructions  to  report  direct  to  Mr.  Cooper. 

Mr.  HoLGATE. — ^What  information  in  the  way  of  specifications  or  drawings  had 
Mr.  Kinloch  to  guide  him  in  his  inspection  ? 

Mr.  HoARE. — They  had  in  their  oflGice  at  the  bridge  site  exact  duplicates  of  all 
erection  and  shop  plans  that  were  sent  down  from  Phoenixville,  and  the  shop  plans 
corresponded  with  the  approved  plans  by  Mr.  Cooper. 

Mr.  HoLGATE. — ^Were  there  any  instructions  outside  of  those  that  were  issued  ? 

Mr.  HoARE. — ^Yes,  the  erection  department  at  Phoenixville  issued  booklets  of 
instructions  to  their  foreman  how  to  proceed  in  the  erection  of  each  member  in  the 
structure. 

Mr.  HoLGATE. — Were  these  instructions  or  blue  prints  approved  by  Mr.  Cooper 
or  yourself  ? 

Mr.  HoARE. — ^Not  by  me.  Whether  they  were  referred  to  Mr.  Cooper  or  not  I  am 
not  sure,  but  I  hardly  think  so.  He  may  have  been  consulted  on  the  general  methods 
of  erection  but  I  do  not  think  each  page  of  instructions  was  submitted  to  him. 

Mr.  HoLGATE. — ^If  they  had  not  been  approved  by  Mr.  Cooper  then  was  Mr.  Kin- 
loch working  under  these  detailed  instructions  issued  by  the  Phoenix  Bridge  Company? 
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Mr.  HoARE. — ^No,  he  did  not  work  under  the  hooklet  instructions.  They  aasumed 
the  responsibility  of  all  that  themselves.  Mr.  Kinloch  simply  inspected  the  metal 
that  was  being  placed  in  the  bridge  from  time  to  time  to  take  note'of  the  fit  of  any 
joint.  If  any  metal  was  defective  or  bent  or  there  had  been  any  damage  it  would  be 
his  duty  to  see  that  it  was  put  in  proper  condition  before  it  was  finally  hoisted  into 
position  in  the  bridge. 

Mr.  HoLGATE. — Had  Mr.  Kinloch  power  to  have  the  work  done  in  manner  contrary 
to  the  methods  illustrated  by  these  blue  printed  instructions  issued  by  the  Phceniz 
Bridge  Company  ? 

Mr.  HoARE. — ^No,  sir. 

Mr.  HoLGATE* — ^Then  he  was  bound  by  their  instructions? 

Mr.  HoABE. — ^Well,  not  altogether.  I  said  before  that  Hiey  would  take  the  respon- 
sibility of  their  methods  and  procedure.  Mr.  Eanloch  did  not  interfere  with  them 
vnless  he  saw  anything  that  was  risky.  If  he  had  discovered  <any  procedure  that  was 
risky  he  would  have  conferred  with  Mr.  McLure  and  then  it  would  have  been  reported 
from  there,  but  no  such  reports  have  ever  been  made.  Mr.  Kinloch's  duties  were  more 
mechanical,  to  see  that  there  were  no  defects  in  the  woriiL  or  the  members  of  the 
bridge,  that  the  joints  were  properly  bolted  up.  When  th^y  were  riveted  he  had  to 
attend  to  see  that  the  bolts  were  properly  taken  out  and  replaced  by  rivets. 

Mr.  HoLGATE. — ^When  you  say  properly  taken  out  and  replaced  by  rivets,  does 
that  mean  that  he  was  following  out  the  instuctions  of  these  blue  prints,  or  was  it 
left  to  his  discretion? 

Mr.  HoABE. — ^His  own  proceedings  were  left  more  or  less  to  his  own  discretion; 
that  is  as  to  where  he  should  go  on  the  bridge  and  what  he  should  do. 

Mr.  HoLGATE. — ^I  quite  see  that,  but  take  the  question  of  bolting  up  of  a  large 
connection,  we  will  say  one  of  the  principal  connections,  would  Mr.  Kinloch  tell  the 
contractors  how  to  do  it,  or  would  he  simply  see  that  they  followed  their  own  plan  as 
shown  in  that  blue  print? 

Mr.  HoABE. — ^In  these  booklets  there  were  certain  instructions  about  bolting  up 
joints.  Until  it  was  prepared  to  be  riveted  they  had  certain  instructions  fll>out 
bolting  up  a  joint  fully  or  not  with  certain  sizes  of  bolts.  If  that  were  not  done  he 
would  call  somebody's  attention  to  it. 

Mr.  HoLGATE. — Were  you  satisfied,  Mr.  Hoare,  with  the  instructions  that  were 
given  on  those  blue  prints? 

Mr.  HoARE. — Yes,  I  was  perfectly  satisfied. 

Mr.  HoLGATE. — ^And  you  would  have  been  satisfied  if  Mr.  Kinloch  had  carried 
out  those  instructions? 

Mr.  Hoare. — ^Yes.  He  was  not  under  the  instructions  of  the  Phoenix  Bridge 
Company. 

Mr.  HoLGATE. — ^I  quite  understand  that,  but  it  is  the  programme  that  was  followed 
that  we  desire  to  understand. 

Mr.  HoARE. — ^I  never  heard  any  objection  being  made  to  the  course  laid  down  in 
these  booklets.  There  might  be  some  minor  objections  that  occurred  from  time  to 
time,  but  they  did  not  consider  it  worth  mentioning.  I  do  not  say  that  there  were 
no  objections  made  from  time  to  time,  but  there  was  nothing  of  any  importance 
occurred  to  the  best  of  my  knowledge. 

Mr.  HoLGATE* — ^If  Mr.  Kinloch  followed  out  the  directions  and  instructions  given 
by  the  Phoenix  Bridge  Company  on  these  blue  prints  to  their  erection  foreman,  you 
would  have  been  satisfied? 

Mr.  Hoare. — ^As  far  as  I  know. 

Mr.  Holgate. — ^Had  Mr.  McLure  the  i>ower  to  dismiss  any  omployee  of  the 
Phoenix  Bridge  Company? 

Mr.  Hoare.— No,  air. 

Mr.  Holgate.— Had  Mr.  Kinloch  that  power? 

Mr.  Hoare. — ^No,  sir. 
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Mr.  HoLGATE. — ^Had  you  that  power,  Mr.  Hoare? 

Mr.  HoARB.— No,  sir. 

iir.  lIciGATB. — ^Was  there  any  power  vested  in  Mr.  Cooper? 

Mr.  Uoafe. — ^No. 

Ht.  Hoi  gate. — ^Had  any  of  the  officers  of  the  Quebec  Bridge  Company  power  to 
stop  the  work  of  the  Phoenix  Bridge  Company? 

Mr.  IToARE. — ^Any  of  the  officers? 

Mr.  HoLGATE. — ^Either  Mr.  Cooper,  yourself,  McLure,  or  Banloch? 

Mr.  Hoare. — ^To  stop  the  work? 

Mr.  HoLGATE. — ^To  stop  the  work  of  the  Phoenix  Bridge  Company? 

Mr.  Hoare. — ^I  do  not  know  that  there  is  anything  in  the  contract  which  would 
give  us  any  such  power. 

Mr.  HoLGATE. — ^Will  you  say  now  that  at  the  present  time  you  cannot  answer 
that? 

Mr.  HoARE. — ^Will  you  give  me  a  minute,  I  will  just  see. 

Mr.  HoLGATE. — ^It  is  a  question  that  requires  very  careful  consideration. 

Mr.  Hoare. — ^I  want  to  read  over  the  contract  to  see  whether  there  is  any  power 
vested  in  the  contract.  (Mr.  Hoare  read  over  the  contract).  There  is  nothing  in  the 
contract. 

Mr.  HoLGATE. — ^What  is  your  own  understanding? 

Mr.  Hoare. — ^We  have  got  no  power  in  the  contract. 

Mr.  HoLGATE. — After  reading  the  contract  now,  you  conclude  you  have  no 
power? 

Mr.  Hoare. — There  is  no  power  in  the  contract  itself,  no  clause  in  the  contract 
gfling  anybody  connected  with  the  company  power  to  stop  the  work. 

Prof.  Kerry. — ^Had  you  ever  considered  previously,  Mr.  Hoare,  whether  you  had 
such  power? 

Mr.  Hoare. — ^No,  I.  never  considered  the  question  at  all. 

Mr.  Holgate. — ^Then,  do  I  understand  that  this  is  the  first  time  you  have  con- 
sidered that  question? 

Mr.  Hoare. — ^Yes. 

Witness  retired. 

Commission  adjourned  until  to-morrow  morning  at  ten  o'clock. 


FOTJBTH  DAT. 

Quebec,  Thursday,  September  12, 1907. 
The  Commission  resumed  at  ten  ajn. 

IJlrig  Barthe,  recalled. 

Mr.  Barthe  filed  ten  letters  which  were  marked  exhibit  No.  23. 

Prof.  Galbraith. — Is  this  complete  in  respect  to  Mr.  Cooper,  Mr.  Barthe? 

Mr.  Barthe. — ^Yes. 

Prof.  Galbraith. — ^In  reference  to  his  appointment? 

Mr.  Barthe. — ^Yes,  I  do  not  see  any  more.  I  have  added  one  which  I  found 
yesterday — the  last  one  in  November.  They  cover  all  about  the  appointment  of  Mr. 
Cooper. 

Witness  retired. 
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Edward  A.  Hoare,  recalled. 

Mr.  HoLGATE. — Mr.  Hoare,  will  you  recall  the  last  part  of  your  examination  of 
yesterday?  Have  you  any  explanation  you  would  like  to  make  in  connection  with  it! 
That  referred  to  your  power  as  chief  engineer  of  the  Quebec  Bridge  Company;  you 
gave  us  the  impression  yesterday  that  you  had  no  power  to  stop  the  work  of  the 
Phoenix  Bridge  Company,  and  you  told  us  before  that  that  you  could  not  dismiss  any 
men  in  the  employ  of  the  Phoenix  Bridge  Company. 

Mr.  HoARE. — I  would  like  that  statement  in  reference  to  the  question  of  stopping 
the  work  qualified  as  under,  and  the  following  statement  substituted:  Notwith- 
standing that  the  contract  does  not  refer  to  any  power  vested  in  the  engineers  for 
stopping  the  work  at  any  time,  I  can  say  that  if  any  serious  question  arose  afPectiiig 
the  structure,  or  if  there  was  serious  damage  to  any  part  of  the  structure,  under  such 
circumstances  I  would  stop  the  work. 

Mr.  HoLGATE. — ^You  kept  a  diary,  I  suppose,  of  that  work,  Mr.  Hoare? 

Mr.  Hoare. — ^Yes.  The  diary  was  kept  daily  by  the  inspectors  and  Mr.  McLure 
in  the  field  and  returned  to  the  oflGice  regularly. 

Mr.  HoLGATE. — Was  that  diary  in  the  form  of  an  ordinary  diary,  or ? 

Mr.  Hoare. — It  was  just  a  daily  record  of  everything  that  happened  on  the  bridge. 

Mr.  HoLGATE. or  was  it  on  a  set  form? 

Mr.  HoARE. — ^No  set  form. 

Mr.  HoLGATE. — The  diary  was  in  addition  to  the  foims  that  were  made  out  of 
daily  progress? 

Mr.  Hoare. — ^Yes.    I  can  produce  that  book  if  you  wish. 

Mr.  HoLGATE. — Did  you  keep  the  diary? 

Mr.  Hoare. — ^No,  Mr.  McLure  entered  up  every  day's  proceedings  for  me  and 
returned  the  book  to  the  office. 

Mr.  Holgate. — ^What  record  did  you  personally  keep? 

Mr.  Hoare. — ^I  kept  no  pocket  diary  apart  from  that  except  certain  dates  I  visited 
the  work. 

Mr.  Holgate. — Then  you  have  a  record  of  the  times  that  you  were  present  yourself 
at  the  work? 

Mr.  Hoare. — I  do  not  say  I  noted  every  day  I  went  there,  but  the  majority  of  the 
visits  I  noted  in  my  diary.  There  was  not  a  day  that  I  did  not  telephone  and  talk  to 
them  at  the  work.  If  I  was  not  able  to  make  personal  visits  I  always  called  them  on 
the  'phone  during  the  day  to  ascertain  actual  facts  in  connection  with  progress. 

Mr.  Holgate. — ^Had  you  other  duties  to  attend  to,  Mr.  Hoare,  besides  the  work  in 
connection  with  the  Quebec  bridge? 

Mr.  Hoare. — Yes. 

Mr.  Holgate. — What  were  they,  since  1905? 

Mr.  Hoare. — ^It  was  only  during  the  last  two  years  that  I  had  charge  of  the  viaduct 
across  the  Cap  Rouge  river. 

Mr.  Holgate. — ^Was  there  any  other  work? 

Mr.  Hoare. — Not  since  the  construction  of  the  bridge  commenced.  I  had  work 
before  the  construction  commenced.  During  the  time  the  surveys  were  in  progress 
I  had  other  work,  but  that  is  before  my  permanent  appointment. 

Mr.  Holgate. — Since  1905  the  only  other  work  you  have  had  was  the  Cap  Kouge 
viaduct. 

Mr.  Hoare. — That  is  all. 

Mr.  Holgate. — Did  that  include  any  railway  construction? 

Mr.  Hoare. — No,  only  the  bridge  itself. 

Mr.  Holgate. — What  proportion  of  your  time  then  would  have  been  taken  up  by 
the  Quebec  bridge  and  what  proportion  by  the  other  work? 

Mr.  Hoare. — That  is  for  the  last  two  years  ? 

Mr.  Holgate. — ^Yes. 
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Mr.  HOARE. — It  is  rather  hard  to  say  precisely.  I  should  think  three-quarters  of 
the  time  on  the  Quebec  bridge.  I  attended  to  both,  as  a  matter  of  fact,  at  the  same 
time.     They  were  so  conveniently  situated  to  each  other  that  I  could  attend  to  both. 

Mr.  HoLGATE.     What  was  the  relative  importance  of  the  two  works? 

Mr.  HoARE. — The  Quebec  bridge,  of  course,  was  far  the  most  important. 

Mr.  HoLGATE. — Just  give  u§  an  idea  of  your  visits  to  Quebec  bridge  in  the  way 
of  inspection,  and  the  instructions  that  you  would  give  on  the  work. 

Mr.  HoARE. — As  a  rule,  I  spent,  whenever  I  visited  the  site,  most  of  the  day*  there, 
conjferred  with  the  insi)ector8  as  to  what  was  going  on,  made  a  general  inspection 
myself,  asked  them  questions  about  materials.  A  question  I  asked  was  if  everything 
was  all  right,  or  if  anything  unusual  has  occurred.  Then  I  would  go  over  the  struc- 
ture with  them  and  go  to  the  office.  They  /would  explain  anything  that  was  happen- 
ing during  the  day  in  detail,  and  when  the  members  were  being  erected  I  would  ask 
them  if  all  connections  were  right  and  precautions  taken  for  securing  everything  as 
the  work  went  on.  They  used  to  answer  all  these  questions,  refer  to  the  pla^s  of  the 
work  in  progress  and  point  out  anything  I  asked.  I  used  to  inquire  about  the  con- 
dition of  the  surface  of  the  metal  where  it  was  in  contact,  where  there  were  splices 
occurring  to  see  that  it  was  properly  protected  from  the  weather,  anni  so  forth. 

Mr.  HoLGATE. — ^In  these  inspections  would  you  be  accompanied  by  some  men  on 
the  work  and  who  would  they  be? 

Mr.  HoARE. — Just  Mr.  McLure  and  Mr.  Kinloch. 

Mr.  HoLGATE. — ^What  about  Mr.  Birks? 

Mr.  HoARE. — He  iwould  be  present  sometimes.  It  was  not  his  business  to  attend 
to  me  when  I  arrived  oni  the  work.  He  would  accidentally  api>ear  on  the  scene.  I 
need  to  have  conversations  with  him  occasionally  on  the  condition  of  the  work  inci- 
dentally. If  there  were  anything  specially  occurring,  Mr.  Birks  would  be  called  into 
conference.  There  was  very  seldom  any  necessity  for  any  special  consultation  of 
that  kind. 

Mr.  HoLGATE. — Or  with  Mr.  Yenser? 

Mr.  HoARE. — I  used  to  talk  with  him  every  day  I  went  down  and  asked  him  how 
he  was  getting  along,  and  if  he  had  come  up  against  any  difficulties,  &c. — general 
conversation  about  the  erection,  if  everything  was  going  to  his  satisfaction.  The 
answer  generally  was,  'We  are  getting  along  finely.'  That  was  his  general  answer 
to  my  question. 

Mr.  HoLGATE. — ^Were  you  familiar  /with  the  scheme  of  erection  that  the  Phoenix 
Bridge  Company  were  oi)erating  under? 

Mr.  HoARE. — ^Yes.  I  did  nsot  follow  every  little  detail  in  connection  with  the 
operations,  but  I  was  acquainted  with  their  instructions,  which  were  in  a  certain 
booklet. 

Mr.  HoLGATE. — Can  you  say  that  the  instructions  that  were  issued  by  the  Phoenix 
Bridge  Company  were,  to  the  best  of  your  knowledge,  carried  out  on  the  works? 

Mr.  HoARE. — ^Yes,  I  have  no  reason  to  knpw  to  the  contrary. 

Mr.  HoLGATE. — ^Who  prepared  the  monthly  estimates? 

Mr.  HoARE.— I  did. 

Mr.  HoLGATE. — ^We  would  like  you  to  file  all  these  estimates,  Mr.  Hoare.  We 
would  like  too,  Mr.  Hoare,  if  you  would  go  over  your  diary  and  give  us  a  short  memo- 
randum of  the  occasions  of  your  visits  to  the  bridge  since  the  spring  of  1905.  With 
regard  to  other  inspections  you  made,  Mr.  Hoare,  of  the  work  before  it  reached  the 
bridge,  what  have  you  to  say? 

Mr.  Hoare. — ^I  made  personal  inspections  of  the  work  in  progress  at  Phoenixville 
several  times  a  year  to  see  that  everythin;g  iwas  going  on  properly,  to  give  the  inspec- 
tors instructions  about  anything  that  might  turn  up  from  time  to  time,  and  also  to 
see  that  the  weights  of  metal  were  being  properly  estimated  and  checked  by  different 
methods. 
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Mr.  HoLGATE. — This  took  considerable  time,  I  suppose? 

l£r.  HoAEE. — ^Yes,  all  this  work  went  on  for  several  years.  This  process  extended 
over  several  years. 

Mr.  HoLOATE. — On  these  occasions  would  you  meet  Mr.  Edwards  and  Mr. ? 

Mr.  HoARE. — ^I  used  to  meet  all  the  inspectors,  Edwards  and  Meeser,  except  the 
metal  inspectors,  who  were  at  a  distance,  at  BetMehem,  Harrisburg  and  Pittsburg. 
The  inspectors  also  had  orders  to  confer  with  Mr.  Cooper  immediately  if  any  doubtful 
questicm  arose  in  the  tests. 

Mr.  HoLGATE. — ^In  regard  to  the  question  of  the  insi^ction,  of  material  on  its 
arrival  at  the  bridge  site,  have  you  anything  fiirther  to  say? 

Mr.  HoARE. — ^Yes,  I  want  it  to  be  clearly  understood  that  the  final  and  most 
important  inspection  on  the  works  took  place  on  the  bridge  itself.  An.'  inspection  at 
the  storage  yard  was  also  made  as  occasion  required  more  especially  to  ascertain  if 
any  damage  to  the  metal  had  occurred  during  transportation.  There  were  minor 
repairs  occasionally  required,  and  that  was  generally  done  at  the  storage  yard.  That 
was  the  object  of  the  storage  yard  in8x)ection.  My  evidence  probably  was  not  quite 
clear  in  liiat  respect. 

Mr.  HoLGATE. — ^Well,  Jfr.  Hoare,  can  you  show  us  that  there  was  a  written  scheme 
of  inspection,  or  of  organization,  or  directions,  which  would  demand  that  course  that 
you  now  say  was  the  intention  ? 

Mr.  HoARE. — ^No,  I  do  not  think  there  are  any  written  instructions,  but  that  course 
was  thoroughly  understood  by  the  inspectors  on  the  work.  There  is  no  question  about 
that. 

Sr.  HoLQATE. — ^But  they  were  never  instructed  ? 

Mr.  HoARE. — I  do  not  think  they  were  instructed  precisely  in  writing  to  that 
effect,  but  they  thoroughly  understood  their  duties  in  that  respect. 

Mr.  HoLGATE. — So  far  as  the  resi)ective  authority  of  Mr.  Cooper  and  of  yourself 
on  the  one  side,  and  of  the  Phoenix  Bridge  Company's  engineers  on  the  other,  were 
there  any  instructions  or  directions  to  be  found  outside  of  the  written  contract  and 
correspondence  ? 

Mr.  Hoare. — I  think  only  in  one  instance  ;  there  was  a  letter  of  instructions 
given  by  Mr.  Cooper  to  Mr.  McLure  concerning  the  information  that  he  wanted  sent 
to  him  direcL 

Mr.  Stuart.— By  Mr.  Cooper? 

Mr.  Hoare. — ^Yes,  that  is  the  only  one  I  remember  at  the  time. 

Mr.  HoLGATE. — I  will  repeat  the  question.     (Question  repeated.) 

Mr.  HoARE. — Not  to  my  knowledge. 

Mr.  HoLGATE. — Were  the  original  specifications  sufficient  as  a  basis  for  comparing 
tenders  ? 

Mr.  Hoare. — Yes. 

Mr.  HoLGATE. — Then,  modifications  were  found  necessary  in  these  specifications  ? 

Mr.  Hoare. — ^Yes. 

Mr.  HoLGATE. — For  what  particular  reasons  ?  Were  the  modifications  in  order 
that  they  might  comply  with  conditions  that  had  not  been  previously  considered  ? 

Mr.  Hoare. — ^Yes,  to  comply  more  closely  with  actual  conditions  of  live  loads  and 
wind  loads  and  some  change  in  formula  to  provide  for  excessive  dead  loads.  These 
were  the  principal  reasons  requiring  the  modifications  as  far  as  I  can  remember. 

Mr.  HoLGATE. — Would  these  modifications  increase  or  decrease  the  cost  of  the 
work  ? 

Mr.  Hoare. — I  do  not  think  it  would  make  much  difference.  I  think  the  provision 
for  wind  was  reduced  and  the  provision  for  live  loads  increased.  I  do  not  believe  the 
result  would  be  much  difference  in  the  weight  of  metal  ;  if  anjrthing,  probably  it 
would  be  increased. 

Mr.  HoLGATE. — ^Who,  on  the  works,  took  care  of  the  wind  records  ? 

Mr.  Hoare. — There  was  an  automatic  register,  an  ananometer. 
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Mr.  HoLGATE. — ^In  charge  of  ? 

Mr.  HoARE. — The  Phoenix  Bridge  Company. 

Mr.  Stuart. — Mr.  Cudworth  took  charge  of  that. 

Mr.  HoLGATE. — We  want  these  wind  records  for  this  season. 

Mr.  Deans. — We  have  a  full  record  of  them  taken  automatically  by  an  electrical 
arrangement.    We  will  furnish  them. 

Mr.  HoARE. — My  daily  erection  records  show  the  daily  wind  records  as  well. 

Mr.  HoLGATE. — ^We  have  asked  Mr.  McLure  for  copies  of  all  these  daily  reports. 
Are  those  the  reports  that  you  referred  to? 

Mr.  HoAREL — They  are  the  same  as  I  have — identically  the  same. 

Mr.  HoiiOATE. — There  are  quite  a  number  of  things  we  want  you  to  take  down. 
Will  you  make  a  memorandum  of  them  ? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — There  are  the  monthly  estimates. 

Mr.  HoARE. — Certified  copies  ? 

Mr.  HoLGATE. — ^Yes. 

Mr.  HoLGATE. — ^A  memo,  of  your  various  visits  to  the  bridge. 

Mr.  HoARE. — Since  the  season  of  1905  ? 

Mr.  HoLGATE. — Since  the  spring  of  1906. 

Mr.  HoARE. — ^Is  that  all? 

Mr.  HoLGATE. — We  would  like  you  to  let  as  have  the  copies  of  the" resolutions  of 
your  board  in  connection  with  your  appointment  and  if  your  duties  were  defined  in 
writing  we  would  like  to  have  a  copy  of  that  document,  or  you  might  let  us  know  now 
if  they  were  defined  in  writing  ? 
.  Mr.  HoARE. — No,  they  were  not. 

Mr.  KoLGATE. — The  position  that  you  occupied,  Mr.  Hoare,  we  understand,  was 
that  of  chief  engineer  ? 

Mt.  Hoare. — ^Yes. 

Mr.  HoLGATE. — Of  course,  we  have  our  own  ideas  with  regard  to  the  powers  and 
duties  of  a  chief  engineer  on  works  and  our  interpretation  of  that  title  generally 
would  be  that  the  chief  engineer  was  the  absolute  authority  on  that  work,  that  he 
would  have  power  to  reject  material  if  he  did  not  approve  of  it,  that  he  would  have 
power  to  dismiss  any  employee  of  the  contractors  that  he  considered  was  incompetent, 
or  was  doing  work  improperly,  or  was  misbehaving  himeslf  on  the  work,  and  that  he 
would  have  power  over  the  whole  work  to  the  extent  of  stopping  any  x)ortion  of  the 
work  during  its  progress,  or  the  whole  of  the  work,  if,  in  his  opinion,  it  was  not  being 
carried  on  entirely  to  his  satisfaction,  having  in  mind  the  letter  and  the  spirit  of  the 
contract,  the  specification  and  the  plans.  Now,  with  that  definition,  would  your  posi- 
tion correspond  with  its  duties  ? 

Mr.  HoARE. — ^Yes,  sir. 

Mr.  HoLGATE. — Then  who  was  primarily  responsible  for  the  specifications? 

Mr.  Kg  ARE. — The  original? 

Mr.  HoLGATE. — The  specifications  under  which  the  work  was  carried  out. 

Mr.  HoARE. — ^I  was  primarily  •  responsible  for  the  original,  and,  for  the  modifica- 
tions, Mr.  Cooler — responsible  for  the  changes. 

Prof.  Kebry, — ^Was  any  reference  to  you  necessary  on  the  part  of  Mr.  Cooper, 
or  was  Mr.  Cooper  the  absolute  authority? 

Mr.  HoARE. — ^He  had  absolute  authority  to  deal  with  the  question. 

Prof.  E[errt. — ^In  that  respect,  then,  Mr.  Cooper  was  the  chief  engineer  of  the 
bridge? 

Mr.  HoARE- — ^No,  sir,  he  was  consulting  engineer  and  his  appointment  as  consult- 
ing engineer  gave  him  power  to  make  these  changes. 

Prof.  Kerry. — That  is  to  say,  his  appointment  delegated  part  of  the  authority  of 
the  chief  engineer  to  him. 
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Mr.  HoARE.— That  is  right. 

Mr.  HoLGATE. — ^Who  was  responsible  then,  primarily,  for  the  plans? 

Mr.  HoARE. — The  working  plans,  the  structural  plans  the  bridge  is  built  onf 

Mr.  HoLQATE. — The  plans  on  which  the  bridge  was  built. 

Mr.  HoARE. — In  the  first  place  they  were  made  by  the  Phoenix  Bridge  Company? 

Mr.  HoLGATE. — Designed 

Mr.  HoARE. — Designed  by  the  Phoenix  Bridge  Company,  submitted  to  Mr.  Cooper 
as  consulting  engineer  for  his  approvel,  finally  sent  to  the  Department  of  Railways 
and  Canals  in  Ottawa  for  approval;  after  the  stated  approvals  had  been  obtained  the 
plans  were  returned  to  the  Phoenix  Bridge  Company  duly  certified  for  construction 
purposes.  It  was  my  duty  to  see  that  these  plans  were  approved  by  the  Dominion 
Government  and  returned  to  the  Phoenix  Bridge  Company. 

iilr.  HoLGATE. — Did  you  yourself  approve  the  plans? 

Mr.  HoARE. — No,  sir. 

Prof.  Kerry. — To  make  it  clear,  the  power  to  reject  those  plans  was  vested  first 
in  Mr.  Cooper  and  secondly  in  the  chief  engineer  of  the  Department  of  Railways 
and  Canals. 

Mr.  HoARE. — ^Yes,  sir,  precisely. 

Prof.  Kerry. — And  you  are  personally  aware  that  all  plans  were  approved  by 
the  chief  engineer  of  the  Department  of  Railways  and  Canals. 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^Were  the  original  specifications  discussed  between  you  and  Mr. 
Cooper  before  the  tenders  were  called  for? 

Mr.  HoARE. — No,  sir. 

Prof.  Kerry. — Were  those  specifications  based  on  any  of  the  well  known  standard 
sx)ecifications  ? 

Mr.  HoARE. — ^Yes,  sir. 

Prof.  Kerry. — On  which  of  them? 

Mr.  HoARE. — ^I  cannot  at  the  moment  state  definitely  now,  but  they  were  based 
on  other  standard  specifications. 

Prof.  Kerry. — So  they  did  not  follow,  for  instance,  the  standard  specifications 
in  the  Department  of  Railways  and  Canals,  or  any  one  specification  probably. 

Mr.  HoARE. — In  some  respects,  in  some  respects. 

Mr.  HoLGATE. — ^Who  prepared  these  specifications? 

Mr.  HoARE. — ^Myself. 

Mr.  HoLGATE. — Then  was  the  same  course  taken  with  regard  to  the  general  plan 
at  that  time,  was  it  discussed  between  yourself 

Mr.  HoARE. — ^Yes,  sir. 

Mr.  HoLGATE. — Was  it  discussed  between  yourself  and  Mr.  Cooper  before  tenders 
were  called  for? 

Mr.  HoARE. — No. 

Mr.  HoLGATE. — ^And  that  preliminary  general  plan  was  prepared  by  yourself? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — Then  the  working  plans,  Mr..  Hoare,  were  the  plans  of  the 
Phoenix  Bridge  Company? 

Mr.  HoARE. — ^Yes,  sir,  made  and  designed  by  them. 

Mr.  HoLGATE. — Approved  by  Mr.  Cooper? 

Mr.  Hoare. — ^Yes,  sir. 

Mr.  HoLGATE. — And  by  the  Department  of  Railways  and  Canals? 

Mr.  Hoare. — Yes. 

Mr.  HoLGATE. — And  were  they  approved  by  you? 

Mr.  Hoare. — No. 

Mr.  Holgate. — Then  as  to  the  fabrication  of  the  material  in  the  works  of  the 
contractor,  who  was  responsible  for  that  in  so  far  as  the  Quebec  Bridge  Company  is 
•concerned  ? 

Mr.  Hoare. — ^Myself. 
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Prof.  Kerry. — Could  you  define  accurately,  Mr.  Hoare,  in  the  case  of  that  inspec- 
tion of  material  in  fabrication  the  position  of  Mr.  Coojwr?  We  understand  from  a 
letter  filed  with  the  commission  here  from  Mr.  Cooper  (being  part  of  exhibit  No.  23), 
dated  November  26,  1900,  that  his  services  were  retained  as  consulting  engineer  and 
for  supervising  all  required  inspection.  And  we  also  understand  from  your  evidence 
that  any  important  point  that  came  up  with  regard  to  shop  insi)ection  was  to  be 
directly  reported  to  Mr.  Cooper? 

Mr.  Hoare. — ^Yes. 

Prof.  Kerry. — Then  Mr.  Cooper's  decision  on  these  matters  was  final? 

Mr.  Hoare. — Always  final,  tha't  was,  he  was  within  reasonable  distance  of  the 
PiuBnix  works,  and  the  inspectors  all  had  instructions  when  anything  occurred  of  any 
importance  that  they  were  to  confer  with  Mr.  Cooper  immediately. 

Prof.  Kerry. — The  in8X)ector8  then  would  be  appointed  by  yourself? 

Mr.  Hoare. — ^Yes,  they  were  all  apx)ointed  by  myself.  Mr.  Cooper  and  I  had 
mutual  arrangement  about  all  these  matters.  Some  I  appointed  and  some  he  appointed, 
because  I  could  not  find  suitable  men,  and  when  I  could  not  find  a  suitable  man  for  a 
certain  purpose  I  asked  him  to  find  one.  Arrangements  of  this  kind  were  mutually 
agreed  to. 

Prof.  Kerry. — ^And  the  Quebec  Bridge  Company  relied  on  the  services  of  those 
inspectors,  under  the  guidance  of  Mr.  Cooi)er,  for  satisfactory  material? 

Mr.  Hoare. — Yes,  and  myself  as  well,  I  share  in  the  responsibility  of  that 
inspection. 

Prof.  Kerry. — That  is  to  say  the  inspectors  reported  both  to  Mr.  Cooper  and 
yourself  ? 

Mr.  Hoare. — The  inspectors  reported  to  both. 

Prof.  Kerry. — ^It  was  a  divided  responsibility? 

Mr.  Hoare. — It  was  a  divided  responsibility. 

Prof.  Kerry. — ^And  would  there  be  any  differences  of  opinion  arise  in  a  case  of 
that  sort? 

Mr.  Hoare. — No,  nothing  occurred  of  the  kind. 

Prof.  Kerry. — That  is  to  say  that  when  Mr.  Coox)er  finally  expressed  an  opinion 
it  was  accepted. 

Mr.  Hoare. — It  was  final. 

Mr.  Holgate. — You  have  the  reports  of  the  inspectors? 

Mr.  Hoare. — ^Yes,  all  the  inspectors'  reports  were  sent  to  me  regularly? 

Mr.  HoLOATE. — I  understand  the  inspectors  are  coming  here? 

Mr.  Hoare. — They  are  to  be  here  to-morrow. 

Mr.  Holgate. — Are  all  the  documents  showing  the  inspection  here  in  Quebec,  so 
that  they  will  be  able  to  produce  them? 

Mr.  Hoare. — Yes,  sir. 

Mr.  Holgate. — Are  they  in  your  possession  now? 

Mr.  Hoare. — I  have  one  set  and  the  inspectors  are  bringing  their  own  themselves. 
They  are  instructed  to  bring  all  the  documents  bearing  on  the  inspection  from  the 
start. 

Mr.  Holgate. — ^In  order  that  there  may  be  no  mistake  about  those  reports  we 
would  like  you  to  put  them  all  together,  your  own  reports? 

Mr.  Hoare. — ^Yes,  I  have  mine  all  ready. 

Mr.  Holgate. — Now  then,  following  out  this  question  of  responsibility,  we  have 
come  to  the  fabrication,  now  we  come  to  the  erection.  Who  was  primarily  responsible 
for  the  erection? 

Mr.  Hoare. — The  Phoenix  Bridge  Company. 

Mr.  Holgate. — Then  where  was  your  responsibility  with  regard  to  the  erection? 

Mr.  Hoare. — ^My  duty  was  to  see  that  my  inspectors  attended  to  their  duties,  and 
that  all  precautions  were  taken  in  the  conduct  of  the  work. 
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Prof.  Kerry. — To  make  that  clear,  Mr.  Hoare,  the  erection  plans  were  prepared 
by  the  Phoenix  Bridg^e  Company. 

Mr.  Hoare. — Yes. 

Prof.  Kerry. — They  were  under  no  necessity  to  submit  those  plans  to  anyone? 

Mr.  Hoare. — No,  as  a  matter  of  fact  they  consulted  Mr.  Cooper. 

Prof.  Kerry. — They  consulted  as  a  matter  of  fact  with  Mr.  Cooper? 

Mr.  Hoare. — As  a  matter  of  fact,  as  a  matter  of  precaution,  just  to  get  his  ideas 
on  the  methods  adopted,  but  they  had  no  obligation  on  their  part  to  submit  those  plans. 

Prof.  Kerry. — What  member  or  members  of  the  staff  of  the  Quebec  Bridge  Com- 
pany was  thoroughly  conversant  personally  with  those  erection  plans  ? 

Mt.  Hoare. — The  inspectors  on  the  work*  It  was  their  duty  to  be  thoroughly 
conversant  with  those  plans. 

Prof.  Galbraith. — Did  I  understand  you  to  say  that  the  erection  plans  had  to  be 
submitted  to  Mr.  Cooper  ? 

Mr.  Hoare. — There  was  nothing  obligatory. 

Prof.  Galbraith. — Or  that  they  were  ? 

Mr.  Hoare. — But  the  Phoenix  Bridge  engineers  made  a  practice  of  conferring 
with  Mr.  Cooper  on  certain  methods  adopted  for  erection. 

Prof.  Galrbatth. — ^You  know  that  through  Mr.  Cooper  ? 

Mr.  Hoare. — I  simply  know  it  by  hearsay  when  I  was  at  Phoenixville. 

Prof.  Galbraith. — But  they  were  not  bound  in  any  way  to  do  so  ? 

Mr.  Hoare. — ^No,  not  to  my  knowledge,  there  is  no  contract  obligation. 

Prof.  Kerry. — ^What  precautions  were  taken,  Mr.  Hoare,  to  ensure  that  the  inspec- 
tors had  a  full  file  of  these  erection  plans  and  to  make  sure  that  they  were  fully  con- 
versant with  them  ? 

Mr.  Hoare. — ^  made  personal  application  to  the  Phoenix  Bridge  Company  to 
supply  the  Quebec  Bridge  Company  with  erection  plans,  that  is  to  supply  the 
office  on  the  works  with  all  the  erection  plans,  that  whenever  they  sent  plans  to 
their  men  they  should  send  us  duplicates  of  the  same  and  whenever  those  plans 
did  not  arrive  punctually,  when  they  were  in  arrears,  Mr.  McLure  used  to  call  my 
attention  to  it,  and  we  would  call  the  attention  of  the  Phoenix  Bridge  Company's 
engineer  to  that  fact  and  request  that  those  plans  be  inamediately  supplied. 

Prof.  Kerry. — ^And  in  so  far  as  tiie  detail  of  these  erection  plans  is  concerned,  the 
knowledge  of  that  detail,  you  depended  on  your  inspectors  ? 

Mr.  Hoare. — The  details,  you  mean  the  plans  upon  which 

Prof.  Kerry. — Upon  which  they  were  erected. 

Mr.  Hoare. — ^The  different  travellers  and  hoisting  machines  were  constructed  upon  ? 

Prof.  Kerry. — The  whole  mass  of  plans  involving  a  complete  understanding  of 
the  way  in  which  the  bridge  was  to  be  erected. 

Mr.  Hoare. — We  did  not  investigate  the  details  of  any  of  the  erection  plant,  that 
was  left  entirely  to  the  Phoenix  Bridge  Company,  and  they,  as  I  said  before,  con- 
ferred with  Mr.  Cooper,  consulted  him  on  the  methods  adopted,  the  general  principles, 
which  I  believe  he  thought  was  satisfactory.  That  is,  to  the  best  of  my  knowledge  he 
thought  they  were  quite  satisfactory. 

Prof.  Kerry. — Then  would  it  be  correct  to  say  on  the  jmrt  of  the  Quebec  Bridge 
Company  that  it  took  the' ground  that  it  was  not  concerned  in  the  methods  of  erec- 
tion adopted  by  the  Phoenix  Bridge  Company,  that  the  Bridge  Company  under  con- 
tract took  the  full  resx>onsibility  for  these  erection  methods) 

Mr.  Hoare.— Yes,  that  was  the 

Prof.  Kerry. — That  is  a  correct  statement  of  the  iKwition  ? 

Mr.  Hoare. — That  is  a  correct  statement  of  the  position,  I  think. 

Prof.  Kerry. — ^Do  you  know  i)ersonally  whether  Mr.  Cooper  interfered  with  the 
erection  plans  of  the  Phoenix  Bridge  Company  in  any  way  ? 

Mr.  Hoare. — Not  to  my  knowledge. 
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Prof.  EIebby. — Or  did  he  approve  them? 

Mr.  HoARE- — ^No,  sir,  not  officially. 

Prof.  Kerry. — Or  unofficially,  simply  to  your  own  knowledge  ? 

Mr,  HoARE. — ^I  do  not  know,  I  cannot  say  that  he  even  approved  of  them  unoffici- 
ally. All  I  can  state  positively  is  that  the  Phoenix  Bridge  Company's  engineer  con- 
|ferred  with  him  from  time  to  time  on  their  methods  of  erection,  which  I  always 
understood  he  approved,  but  not  in  any  official  manner;  he  took  no  responsibility  in  the 
matter  nor  was  he  called  upon  to.  In  fact  the  entire  responsibility  rested  with  the 
PhiBniz  Bridge  Company  under  their  contract  with  the  Quebec  Bridge  Company  in 
that  respect. 

Prof.  Ejsrrt. — ^Now,  I  do  not  see  under  that  situation,  Mr.  Hoare,  what  the 
insi)ectors  of  the  Quebec  Bridge  Company  were  doing  with  regard  to  the  erection,  if 
the  responsibility  was  entirely  on  the  Phoenix  Bridge  Company,  and  the  inspectors  of 
the  Quebec  Bridge  Company  only  saw  that  the  instructions  prepared  by  the  Phoenix 
Bridge  Company  were  properly  carried  out  by  its  own  employees.  They  would  seem 
to  have  been  acting  almost  aa  inspectors  for  the  Phoenix  Bridge  Company. 

Mr.  Ho  ARE. — No,  their  duties  were  to  inspect  metal  as  it  arrived,  to  see  that  it  was 
in  proper  condition  before  going  to  the  bridge  site  from  the  storage  yard.  They  had  to 
check  over  the  different  members  with  the  plans  to  see  that  they  were  properly  assem- 
bled and  that  each  member  was  going  to  its  proper  position  in  the  bridge.  A  great 
many  of  them,  for  instance,  the  large  clusters  of  eye-bars,  some  of  these  eye-bars  were 
so  much  alike  that  it  was  very  easy,  without  careful  inspection,  to  get  the  wrong  eye- 
bars  grouped  in.  All  that  work  had  to  be  carefully  inspected,  recorded,  noted  and  per- 
mission given  to  the  foremen  to  place  those  members  in  position.  They  had  also  to 
see  that  there  were  no  misfits,  to  see  that  the  proper  spliced  plates  were  attached,  to 
see  that  the  pins  fitted,  that  the  proper  pins  went  into  their  right  position,  and  to  see 
that  there  was  no  inaccuracy  in  the  bearings  of  the  compression  members — in  fact 
to  look  out  for  any  defects  that  might  occur,  that  might  have  escaped  the  shop  or 
occurred  in  transit.  In  several  cases  there  were  little  shop  errors  discovered  by  our 
own  inspectors,  not  important,  trifling,  many  of  them,  but  at  the  same  time  they  were 
an  recorded  and  trifling  remedies  had  to  be  made,  before  some  members  could  be  con- 
nected. They  had  to  see  that  the  joints  were  properly  bolted  up  until  the  riveting  com- 
menced, look  after  the  riveting  work,  pass  on  every  joint  and  every  rivet. 

Prof.  Kerry. — Throughout  that  work  they  were  proceeding  in  accordance  with 
the  plans  prepared  by  the  Phoenix  Bridge  Company  and  not  approved  or  submitted 
to  the  Qudbec  Bridge  Company? 

Mr.  Hoare. — They  were  submitted  and  approved  by  the  consulting  engineer  and 
the  Dominion  engineer  at  Ottawa. 

Prof.  Kerry. — That  is  so  far  as  the  dimensions  of  the  members  are  concerned, 
but  not  so  far  as  concerns  the  detail  of  ejection  in  any  way. 

Mr.  Hoare. — ^Yes,  that  covered  all  the  permanent  members  that  went  into  the 
bridge.  The  ax^roval,  the  certificate  by  the  consulting  engineers,  and  the  government 
engineer  covered  every  structural  plan  on  the  work,  but  the  plans  for  travellers  and 
hoisting  machinery  were  not  submitted  to  anybody  for  approval. 

Prof,  Oalbraith. — If  in  the  preliminary  bolting  up  of  spliced  plates,  you  were 
not  satisfied  with  the  number  and  size  si)ecified  in  erection  blue  prints,  did  you  con- 
sider it  your  duty  to  interfere? 

Mr.  Hoare. — ^Well,  if  I  had  been  aware  of  it  I  should  have  interfered,  but  I  have 
never  been  aware  of  any  deficiency  of  that  kind  yet,  the  individual  inspectors  attended 
to  all  that.  Those  ivere  matters  of  detail  that  they  attended  to  in  their  daily  course 
of  inspection.  That  would  not  be  mentioned  to  me  at  all,  it  would  be  simply  noted 
in  their  diaries.  If  anything  occurred  of  that  kind  they  would  take  it  up  themselves 
and  have  it  attended  to  and  there  is  no  reference  necessary  outside  of  that,  that  is 
part  of  their  duty. 
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Prof.  Kerry. — ^Had  your  inspectors  any  authority  to  alter  the  erection  methods 
decided  on  by  the  Phoenix  Bridge  Company? 

Mr.  HoARE. — No,  sir.  Let  me  understand  you,  you  are  speaking  of  change  of 
design  in  travellers  and  machinery? 

Prof.  Kerry. — Any  detail  which  might  come  up  in  which  the  inspectors  would 
consider  that  the  work  might  be  more  safely  carried  out  by  following  a  different 
detailed  method  than  that  adopted  by  the  Phoenix  Bridge  Company. 

Mr.  HoARE. — ^If  they  saw  anything. 

Prof.  Kerry. — The  i)oint  I  want  to  get  clear  on  is  this,  that  in  our  understand- 
ing of  the  position  of  the  chief  engineer,  every  detail  of  the  work  is  entirely  subject 
to  his  approval,  and  he  is  directly  responsible  for  the  carrying  out  of  every  detaiL  I 
want  to  understand  whether  under  the  contract  it  was  understood  that  that  respon- 
sibility rested  with  the  officials  of  the  Phoenix  Bridge  Company  or  with  the  officials 
of  the  Quebec  Bridge  Company. 

Mr.  HoARE. — The  Phoenix  Bridge  Company  were  primarily  responsilJle  for  the 
erection  methods,  but  if  the  inspectors  on  the  work  saw  any  unsafe  proceedings 
taking  place  it  would  be  their  duty  to  report  it  to  myself  immediately. 

Prof.  Kerry. — ^But  there  was  no  preliminary  study  of  those  methods  on  the  part 
of  the  Quebec  Bridge  Company. 

Mr.  HoARE. — No,  not  beyond  the  conferences  already  mentioned  between  the 
Phoenix  Bridge  Company^s  engineers  and  Mr.  Cooi)er;  we  relied  entirely  upon  them. 

Prof.  Kerry. — And  with  regard  to  the  in8i)ectors,  if  they  had  any  objection  to 
take  they  only  had  power  to  report  and  no  power  to  act  immediately;  they  could  not 
order  a  change,  they  could  only  report  to  you  and  advise  a  change. 

Mr.  HoARE. — They  could  not  order  any  change  involving  the  design  of  the  whole 
erection  plant,  they  could  simply  rei)ort  any  defects  they  saw,  they  might  order  any 
little  change  in  minor  methods,  such  as  calling  attention  to  bad  steel  f  alfc  in  a  derrick 
or  ropes  or  notice  anything  defective  in  a  pulley  block,  &c.;  little  things  like  that 
they  could  order  to  be  changed  immediately,  but  they  could  not  order  any  radical 
change  in  the  layout  of  the  important  parts  of  the  erection  plant. 

Prof.  Kerry. — And  the  conferences  with  Mr.  Cooper  on  which  the  Quebec  Bridge 
Company  was  depending  were  entirely  at  the  option  of  the  Phoenix  Bridge  Company? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLOATE. — You  say  that  those  inspectors  could  order  those  matters  that  they 
noticed  to  be  rectified.  Had  they  the  power,  Mr.  Hoare,  to  enforce  the  carrying  out 
of  those  orders? 

Mr.  HoARE. — Well,  they  tried  to. 

Mr.  HoLGATE. — They  were  acting  there  as  your  deputies. 

Mr.  HoARE. — Acting  there  as  my  deputies. 

Mr.  HoLOATE. — As  such  they  had  that  power? 

Mr.  Hoare. — ^I  think  they  had. 

Mr.  HoLGATE. — Were  there  any  considerations  outside  of  professional  ability  that 
induced  you  to  appoint  Mr.  McLure? 

Mr.  HoARE. — ^Would  you  repeat  that  again? 

Mr.  HoLQATE. — Was  Mr.  McLure,  in  other  words,  appointed  because  he  was  tiie 
best  available  man  for  that  position  that  you  could  find? 

Mr.  Hoare. — He  was  appointed  on  the  recommendation  of  Mr.  Cooper. 

Mr.  HoLOATE, — The  reason  for  asking  this  question  is  that  the  commission  has 
been  informed  th«t  Mr.  McLure  is  a  relative  of  yours. 

Mr.  HoARE. — I  never  knew  him  in  my  life  before  Mr.  Cooper  appointed  him. 

Mr.  HoLGATE. — ^Mr.  Hoare,  what  you  have  told  us,  we  understand  you  to  be  an 
engineer  of  general  knowledge,  and  that  your  professional  work  has  led  you  through  a 
varied  and  rather  broad  experience  in  construction  and  design. 

Mr.  HoARE. — Yes,  that  is  right. 
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Mr.  HoLQATE. — ^But  there  has  not  been  placed  before  us  any  evidence  that  you 
assume  to  be  an  expert  or  an  authority  on  bridge  construction  as  a  specialty. 

Mr.  HoARE.— No. 

Mr.  HoLOATE. — Now,  will  you  tell  us,  was  the  appointment  of  a  specially  qualified 
bridge  engineer,  a  man  who  would  have  had  exx)erience  in  the  erection  of  large  bridge 
structures,  ever  discussed?  By  that  I  mean  a  man  of  that  broad  experience  in  that 
special  line  and  whose  duty  it  would  be  to  remain  on  the  ground  during  the  construc- 
tion of  this  work — ^was  the  appointment  of  such  a  man  ever  discussed? 

Mr.  HoARE. — Not  to  my  knowledge. 

Mr.  HoLGATE. — ^That  was  never  discussed,  to  your  knowledge? 

Mr.  HoARE. — No. 

Mr.  HoLOATE. — In  your  capacity  did  you  ever  make  a  recommendation  that  such 
a  man  should  be  appointed? 

Mr.  HoABE. — No. 

Mr.  HoLQATE. — In  case  that  such  an  appointment  were  considered  desirable  or 
necessary,  whose  duty  would  it  be  to  make  that  recommendation? 

Mr.  HoARE. — Myself.  % 

Mr.  HoLGATE. — ^And  did  you  consider  it  unnecessary? 

Mr.  HoARE. — Quite. 

Mr.  HoLGATE. — ^Now  you  might  give  us  your  reasons  for  that. 

Mr.  HoARE. — Because  Mr.  Cooper  was  retained  as  consulting  engineer  for  refer- 
ence on  all  particulars.  The  Phoenix  Bridge  Company  had  full  authority  to  u6e  him 
in  any  respect,  to  refer  to  him. and  use  him  in  any  way,  as  he  was  employed  by  the 
Quebec  Bridge  Company  for  that  purpose.  Mr.  Cooper  was  informed,  sometimes  daily,. 
and  always  at  the  end  of  each  week,  of  the  daily  progress  of  the  work,  and  was  always 
consulted  on  any  question  of  importance  that  arose  from  time  to  time. 

Mr.  HoLGATE. — ^But  Mr.  Cooper  was  not  on  the  ground? 

Mr.  HoARE. — ^No,  he  was  in  New  York. 

Mr.  HoLGATE. — ^Was  he  ever  on  the  ground  during  construction? 

Mr.  HoARE. — Yes. 

Mr.  HoLGATE. — ^No,  I  mean  with  regard  to  the  erection  of  the  steel  work. 

Mr.  HoARE. — I  do  not  think  he  has  been  more  than  once  on  the  ground  since  the 
steel  work  was  commenced. 

Mr.  HoLGATE. — Well,  having  Mr.  Cooper  as  consulting  engineer  does  not  provide 
for  the  resident  engineer  watching  the  erection;  it  is  a  man  of  that  description  that 
I  am  inquiring  about. 

Mr.  HoARE. — ^It  was  not  Mr.  Cooper's  duty  to  be  on  the  work. 

Mr.  HoLOATE. — Oh,  I  quite  understand  that,  but  Mr.  Cooper  in  his  capacity  of 
consulting  engineer  could  not  take  the  place  of  a  resident  engineer. 

Mr.  HoARE. — Oh,  no,  he  was  informed  sufficiently  often,  he  was  in  thorough  touch 
with  the  whole  proceedings  from  week  to  week  and  day  to  day,  he  was  kept  in  touch 
by  the  way  the  conmiunications  and  reports  were  made.  He  knew  wh<at  was  taking 
place  from  day  to  day  on  that  work. 

Prof.  Kerry. — Then  we  would  understand,  Mr.  Hoare,  that  on  a  very  great  and 
necessarily  dangerous  work,  that  the  Quebec  Bridge  Company  was  relying  for  its 
direction  on  a  fully  qualified  man  who  could  be  described  as  permanently  resident  in 
New  York  and  that  the  only  evidence  he  had  to  guide  him  were  the  reports  of  Mr. 
McLure. 

Mr.  Hoare. — ^Yes,  he  had  those  reports,  and  he  had  the  detailed  statement  of  what 
occurred  on  the  work  at  the  end  of  each  week,  and,  as  I  said  before,  daily,  if  anything 
unusual  occurred.    Would  you  repeat  the  question  ? 

Question  read  to  witness  as  follows  : — 

'Then  we  are  to  understand,  Mr.  Hoare,  that  on  a  very  great  and  necessarily 
dangerous  work,  that  the  Quebec  Bridge  Company  was  relying  for  its  protection  on  a 


74  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

fully  qualified  man  who  could  be  described  as  permanently  resident  in  New  York  and 
that  the  only  evidence  he  had  to  guide  him  were  the  reports  of  Mr.  McLure  ? ' 

Mr.  HoARE. — ^I  do  not  know  that  the  word  dangerous — I  do  not  know  whether  the 
work  could  be  considered  dangerous. 

Prof.  Kerry. — The  answer  to  the  general  question,  Mr.  Hoare;  is  it  a  correct 
statement  of  facts?    Kindly  tell  us  if  that  is  a  correct  statement  of  facts? 

Mr.  Hoare.— Yes,  that  is  all  right. 

Mr.  Kerry. — Was  there  any  arrangement  to  provide  for  inmiediately  reaching 
Mr.  Cooper  ? 

Mr.  Hoare. — The  communications  were  by  telegraph,  mail  or  by  special  trips  to 
his  office. 

Prof.  Kerry. — ^Did  you  conmiunicate  to  any  extent  directly  with  Mr.  Cooper  con- 
<eeming  the  details  of  the  work;  I  mean  in  addition  to  Mr.  McLure's  rex>orts;  were 
you  in  personal  conference  with  Mr.  Cooper  frequently? 

Mr.  Hoare. — ^Yes,  on  my  way  to  Phcenixville,  I  made  it  a  point  to  call  in  and 
discuss  matters  generally. 

Prof.  Kerry. — But  only  at  these  times,  Mr.  Hoare  ? 

Mr.  Hoare. — OccasionaUy  I  would  write  on  some  matter,  some  question  or  other 
that  might  occur,  but  the  necessity  for  such  communication  did  not  often  occur. 

The  witness  retired. 

Joseph  Adolphe  Huot,  sworn. 

Mr.  Holgate. — What  is  your  position,  Mr.  Huot  ? 

Mr.  HuoT. — Time-keeper. 

Mr.  Holgate. — For  the  ? 

Mr.  HuoT. — ^Phoenix  Bridge  Company. 

Mr.  Holgate. — Where  is  your  place  of  employment  ? 

Mr.  Huot. — Over  on  the  south  side  of  the  Quebec  bridge. 

Mr.  Holgate. — Do  you  keep  a  record  of  the  men  employed  by  the  company  on 
the  Quebec  bridge? 

Mr.  Huot. — Yes. 

Mr.  Holgate. — Can  you  say  where  the  men  were  working  on  the  bridge  ? 

Mr.  Huot. — They  were  divided  in  all  parts  of  the  bridge,  some  on  the  anchor  arm, 
others  on  the  cantilever  arm,  and  others  on  the  suspended  span. 

Mr.  Holgate. — Can  you  separate  those  that  were  working  on  the  varioiis  parts  of 
the  bridge  ? 

Mr.  Huot. — There  were  two  g^angs  oi  riveters. 

Mr.  Holgate. — ^I  want  to  know  if  you  can. 

Mr.  Huot. — ^Yes,  sir;   I  can  give  it  very  close,  I  think. 

Mr,  Holgate. — Have  you  a  list  of  the  men  who  were  at  work  on  the  29th  day  of 
August  ? 

Mr.  Huot. — ^Yes,  sir. 

Mr,  Holgate. — ^Have  you  it  with  you  ? 

Mr.  Huot. — This  list  is  of  all  employees  prior  to  August  30. 

Mr.  Holgate. — ^Does  this  list  show  the  men  who  were  in  the  employ  of  the  com- 
Xmny  on  the  29th  of  August  ? 

Mr.  Huot. — ^Yes,  they  are  all  on  this;  the  names  and  occupations  of  all  the  men 
employed  on  that  day  are  on  this. 

Mr.  Holgate. — Just  produce  that  list. 

(List  produced,  filed  and  marked  Exhibit  No.  24.) 

Mr,  Huot. — This  includes  north  and  south. 

Mr.  Holgate. — ^Were  all  of  these  men  working  on  the  29th  of  August? 

Mr.  Huot. — Some  were  not. 
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Mr.  HoLGATE. — Can  you  separate  those? 

Mr.  HuoT. — I  guess  I  can. 

Mr.  HOLGATE. — ^Now? 

Mr.  HuoT. — On  the  bridge  in  the  morning  when  I  made  the  first  count  there  were 
117  working. 

Mr.  HoLGATE. — Does  this  list  include  men  who  were  working  on  the  north  side  as 
well  as  the  south  side? 

Mr.  HuoT. — ^Yes,  sir,  and  also  in  the  Belair  storage  yard. 

Mr.  HoLGATE. — A  list  is  given  showing  the  separation  of  these  men  ? 

Mr.  HuoT. — ^Yes,  sir,  of  their  occupations. 

Mr.  HoLGATE. — So  that  down  to  and  including  148  these  men  were  all  employed 
on  the  south  side? 

Mr.  HuoT. — ^Yes,  sir,  but  not  all  working  that  day. 

Mr.  HoLGATE. — Can  you  indicate  on  this  list  the  men  who  were  working  on  that 
day? 

Mr.  HuoT. — ^Yes,  sir. 

Mr.  HoLGATE. — I  wish  you  would  do  it. 

Mr.  Stuart. — It  would  be  shorter  to  eliminate  those  who  were  not. 

Mr.  HoLGATE. — ^Whichever  is  the  shorter  way. 

Mr.  HuoT. — ^Do  you  want  the  names  of  those  who  were  working  in  the  morning 
and  did  not  work  in  the  afternoon  as  well  ? 

Mr.  HOLGATE. — No. 

Mr.  HuoT. — ^Just  those  who  were  working  in  the  entire 

Mr.  HoLGATE. — We  want  those  who  worked  that  day;  any  man  who  worked  that 
day.  (Witness  examined  list  and  checked  it  over.)  On  this  list  of  men  that  is  num- 
bered 24,  what  do  the  check  marks  mean  ? 

Mr.  HuoT. — Men  who  were  at  work  on  that  day,  at  work  in  the  morning. 

Mr.  HoLGATE. — On  the  south  side? 

Mr.  HuoT. — ^Yes,  sir. 

Mr.  HoLGATE. — Anything  unusual  happen  that  day? 

Mf .  HuoT. — Nothing  that  I  know  of. 

Mr.  HoLGATE. — I  asked  you  if  there  was  anything  unusual  happened  that  day  in 
connection  with  the  work? 

Mr.  HuoT. — ^About  5.31  in  the  afternoon  the  bridge  collapsed. 

Mr.  HoLGATE. — ^Were  you  on  it  when  it  collapsed? 

Mr.  HuoT. — ^Yes,  sir;  I  was  about  75  feet. 

Mr.  HoLQATE. — 76  feet 

Mr.  HuoT. — Going  out  on  the  anchor  arm.  I  had  passed  the  second  panel  going 
out 

Mr.  HoLGATE. — ^Were  you  on  your  way  to  land  or  outward? 

Mr.  HuoT. — Outwards.  Each  panel  is  50  feet,  and  I  was  on  the  second  panel 
going  out. 

Mr.  HoLGATE. — ^Yes?  You  might  describe  exactly  what  you  saw  and  what  you 
did? 

Mr.  HuoT. — To  say  the  truth,  I  saw  very  many  things,  but  I  cannot  very  well 
describe  what  I  did  see  because  I  realized  in  a  second  that  I  was  in  danger,  and  I  had 
to  escape,  and  I  made  the  best  I  could  to  escape  myself. 

Mr.  HoLGATE. — And  you  turned  around? 

Mr.  HuoT. — I  turned  around  and  jumped,  and  I  ran  up,  and  I  had  to  run  up  the 
hill  to  make  the  approach  span. 

Mr.  HoLOATE.— Yes. 

Mr.  HuoT. — And  it  happened  that  the  sidewalk  in  the  centre  of  the  bridge  all 
separated. 

Mr.  Davidson. — From  the  falling  of  the  bridge? 

Mr.  HuoT, — ^No,  sir,  they  were  all  nailed  down,  and  that  is  the  way  they  were 
betweom  tlie  two  spans. 
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Mr.  HoLOATE. — ^When  you  passed  along  the  anchor  arm  did  you  notice  a  8i>ace 
between  the  anchor  arm  and  the  adjoining  approach  span? 

Mr.  HuoT. — I  just  saw  the  portal  bending  towards  the  river. 

Mr.  HoLGATE. — Did  you  notice  a  gap  between  'the  end  of  the  anchor  arm  and  the 
approach  span? 

Mr.  HuoT. — In  fact  I  did  not  notice  a  gap.  I  felt  it,  because,  as  my  feet  were 
striking  the  planks  they  were  going  under  me,  so  that  there  must  have  been  a  gap 
somewhere  because  the  portal  was  leaning  towards  the  river  then. 

Mr.  HoLQATE. — ^Do  you  remember  what  was  the  very  first  thing  that  called  your 
attention  'to  this  occurrence  ?    What  first  attracted  your  attention  ? 

Mr.  HuoT. — The  first  thing  that  attracted  my  attention  was  the  compressor  pipe 
line  breaking  under  me.    That  is  what  attracted  my  attention. 

Mr.  HoLGATE. — ^Where  was  the  compressor  pipe  line? 

Mr.  HuoT. — It  was  running  out  on  the  centre,  on  the  sidewalk,  out  to  the  front, 
to  distribute  air  for  the  riveting  hammers. 

Mr.  HoLGATE. — Was  that  laid  at  track  level? 

Mr.  HuOT. — ^It  was  laid  on  the  sidewalk. 

Mr.  HouiATE. — ^Was  that  sidewalk  at  track  level? 

Mr.  HuoT.— About  track  level. 

Mr.  HoLGATE. — And  that  broke? 

Mr.  HuOT. — ll  broke  on  the  approach  span.  I  just  heard  the  crack  as  well  as  the 
crack  of  the  bridge  collapsing.  I  just  turned  around,  and  in  turning  around  the  pipe 
line  passed  alongside  of  me.    That  is  what  attracted  my  attention. 

Prof.  Galbraith. — ^Pulled  away? 

Mr.  HuoT. — ^Yes. 

Mr.  HoLOATE. — Did  it  slide  along  on  the  track? 

Mr.  HuoT. — ^It  did  slide  along  on  the  track.  It  just  moved  up  sideways,  and  I 
just  had  time  to  jump.  When  the  pipe  turned  up  on  the  side  I  jumped.  To  say  the 
truth,  I  did  not  know  anything  in  particular. 

Mr.  HoLGATE. — ^Was  the  pipe  being  pulled  along  the  track?  Was  it  passing  the 
ties? 

Mr.  HuoT. — Yes. 

Mr.  HoLGATE. — In  which  direction  was  that  moving? 

Mr.  HuoT. — Towards  the  front 
•    Mr.  HoLGATE. — Towards  the  river? 

Mr.  HuoT. — The  river.  But  this  was  so  small  an  item — after  the  pipe  line  had 
passed  I  had  just  time  to  jump  on  the  side  of  the  pipe  line  and  everything  was  gone. 
I  ran  to  one  side  of  the  pipe  line,  but  that  is  such  a  small  item  that  I  could  not  say 
much  about  it. 

Mr.  HoLGATE. — ^But  the  main  fact  is  that  you  heard  the  pipe  crack? 

Mr.  HuoT. — ^I  heard  the  crack  of  the  bridge. 

Mr.  HoLGATE. — And  it  was  pulling  forward  ? 

Mr.  HuoT. — I  just  heard  the  pipe  and  the  crack  of  the  bridge  which  was  collapsing 
all  at  once. 

Mr.  HoLGATE. — ^Was  the  anchor  arm  also  moving?    Could  you  tell  that? 

Mr.  HuoT. — No,  I  could  not  tell  that. 

Mr.  HoLGATE. — ^But  the  pipe  was  moving  along  the  anchor  arm? 

Mr.  HuoT. — ^What  attracted  me  as  to  the  pipe  was  that  the  tank  of  air  was  full 
and  that  is  what  attracted  me  more  than  anything  else.  To  say  the  truth  I  could  not 
say  that  the  pipe  was  exactly  moving,  but  I  know  it  broke  somewhere. 

Mr.  HoLGATE.— Where  did  that  pipe  lead  to  ? 

Mr.  HuoT.—It  led  to  the  front. 

Mr.  HoLGATE. — ^Was  it  secured  to  the  bridge  beyond  the  point  where  the  break 
was  ? 

Mr.  HuoT.—It  led  from  the  air  tank  and  ran  out. 
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Mr.  HoLGATE. — ^Where  was  the  air  tank  ? 

Mr.  HuoT. — On  the  approach  span  on  the  extreme  south. 

Mr.  HoLGATE. — ^Where  was  the  pipe  laid  ? 

Mr.  HuoT. — It  was  laid  down  on  the  sidewalk. 

Mr.  HoLGATE. — What  was  the  size  of  the  pipe  ? 

Mr.  HuoT. — Two  and  a  half  or  three  inches. 

Mr.  HoLGATE. — That  pipe  was  for  what  purpose  ? 

Mr.  HuoT. — For  distributing  air  to  the  hammers. 

Mr.  HoLGATE. — ^Where  were  the  hammers  working  ? 

Mr.  HuoT. — The  riveters  ? 

Mr.  HoLOATE.— Yes. 

Mr.  HuoT. — There  were  two  gangs  on  the  anchor  arm,  one  gang  on  the  main  post 
and  the  balance  were  at  the  front.    There  were  eight  gangs  altogether. 

Mr.  HoLGATE. — ^Wherq  were  the  balance  ? 

Mr.  HuoT. — On  the  cantilever  arm. 

Prof.  Galbraith. — ^Kepeat  that,  please. 

Mr.  HuOT. — There  were  two  riveting  gangs  on  the  anchor  arm,  one  on  the  main 
post  and  the  other  five  gangs  were  out  on  the  cantilever  arm. 

Mr.  HoLGATE. — Can  you,  from  this  list  (exhibit  No.  24)  indicate  where  the  men 
on  this  list  were  working  at  the  time  of  this  accident  ? 

Mr.  HuoT. — Maybe  I  could  not,  because  on  the  bridge  certain  men  may  be  toge- 
ther at  one  place  and  in  five  minutes  they  will  be  50  or  100  feet  apart. 

Mr.  HoLGATE. — Is  there  anybody  who  could  locate  these  men  ? 

Mr.  HuoT. — ^I  do  not  know. 

Mr.  HoLGATE. — Could  you,  with  the  assistance  of  others,  locate  them  ? 

Mr.  HuoT. — In  what  way  do  you  want  them  located  ? 

Mr.  HoLGATE. — Showing  where  they  were  working  at  the  time  of  this  accident. 

Mr.  HuOT. — ^Yes,  I  can  do  that  approximately. 

Mr.  HoLGATE. — We  understand  that  some  of  these  men  lost  their  lives. 

Mr.  HuoT. — ^Yes,  sir. 

Mr.  HoLGATE. — ^In  connection  with  the  survivors  we  would  like  you  to  indicate  on 
this  sheet  (exhibit  No.  24),  with  a  red  mark,  the  survivors  and  to  absolutely  locate 
where  each  of  these  men  was  at  the  time  of  this  accident.  Can  you  do  that  with  the 
assistance  of  any  of  the  men  that  are  here  ? 

Mr.  HuoT. — ^Yes,  I  might. 

Mr.  HoLGATE. — Can  you  do  that  by  two  o'clock  ? 

Mr.  HuoT. — I  think  I  can. 

Mr.  HoLGATE. — Well,  then,  if  you  can  do  that,  Mr.  Huot,  between  now  and  two 
o'clock  to-day  it  will  assist  us. 

Mr.  Huot. — ^It  is  quite  a  lot  of  work  to  do  that. 

Mr.  HoLGATE. — There  are  some  men  here  who  perhaps  could  help  you  out. 

Mr.  Huot. — ^These  men  that  are  here  I  know  where  they  were,  except  one  or  two; 
they  were  not  working. 

Mr.  HoLGATE. — There  is  another  question  I  want  to  put.  Some  of  these  men  who 
^^ere  not  survivors  were  not  working  at  that  time? 

Mr.  Huot. — Yes,  sir. 

Mr.  HoLGATE. — ^We  want  those  separated  from  the  others. 

Mr.  Huot.— Do  you  want  to  mark  on  this  list  all  these  different  separations  ? 

Mr.  HoLGATE. — You  are  not  an  engineer  ? 

Mr.  Huot. — No,  sir. 

Mr.  Holgate. — But  in  the  course  of  your  work  you  would  have  to  visit  the  various 
IK>rtions  of  the  structure  ? 

Mr.  Huot. — ^No,  sir.  You  only  pass  through  to  see  that  the  men  are  all  there  and 
cheek  the  men  up. 

Mr.  Holgate. — ^In  doing  that,  did  you  check  them  where  they  were  working  ? 
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Mr.  HuoT. — I  checked  them  sometimes  where  they  were  working  and  other  times 
I  would  see  them  going  out. 

Mr.  HoLOATE. — In  order  to  do  that  you  would  have  to  travel  over  the  bridge  ? 

Mr.  HuoT. — No,  I  did  not  need  to. 

Mr.  HoLGATE. — ^You  had  to  at  times? 

Mr.  HuoT. — ^I  had  to  a  very  few  times. 

Mr.  HoLGATE. — Have  you,  of  your  own  knowledge,  any  information  regarding 
any  defect  that  existed  ? 

Mr.  HuoT. — ^None  at  alL 

Prof.  Galbraith. — ^How  long  had  you  been  on  the  bridge  before  the  accident  ? 

Mr.  HuoT. — ^I  left  the  office  at  a  quarter  to  five  to  go  out  and  I  came  back. 

Prof.  Galbraith. — The  office  is  at  the  end  of  the  bridge? 

Mr.  HuoT. — At  the  south  end  of  the  approach  span. 

Prof.  Galbraith. — ^You  say  that  you  did  not  find  it  necessary  to  go  on  the  bridge 
often  ?    What  were  you  doing  on  it  that  day  ? 

Mr.  HuoT. — I  was  supposed  to  go  at  least  four  times  a  day  to  check  up  my  men. 

Prof.  Galbraith. — ^It  was  your  ordinary  duty  ? 

Mr.  Huot. — That  was  my  ordinary  duty  and  I  could  take  myself  the  best  way 
I  could  to  save  my  time. 

Witness  retired. 

Mr.  HoARE^  recalled. 

Mr.  Holqate. — Prior  to  the  collapse  of  the  bridge  had  anything  abnormal  or 
unexpected  occurred  during  the  construction  which,  in  your  opinion,  required  the 
special  attention  of  an  engineer  of  special    qualifications  as  a  bridge  engineer  ? 

Mr.  HoARE. — ^My  answer  I  have  written  out  as  follows  : — ^I  may  say  that  the  work 
of  erection  followed  an  entirely  normal  course.  The  tests  made  showed  the  deflec- 
tion expected  occurred,  and  the  whole  construction  up  to  the  time  of  the  collapse 
followed  the  anticipated  course.  I  was  myself  frequently  oni  the  works  and  it  never 
occurred  to  me  that  with  my  long  experience  I  was  not  absolutely  qualified  to  super- 
intend the  construction  of  the  bridge  and  I  still  think  so.  If  anything  abnormal 
had  occurred  I  should  have  sent  for  Mr.  Cooper,  but  nothing  suggesting  the  slightest 
danger  to  the  bridge  occurred  and  I  do  not  now  see  what  difference  Mr.  Cooper's 
presence  here  during  construction  would  have  made. 

Mr.  HoLGATE. — May  not,  in  a  work  of  this  nature,  Mr.  Hoare,  abnormal  and 
unexpected  conditions  arise  at  any  moment  ?  I  am  speaking  of  a  structure  of  this 
nature.    May  not  they  arise  at  any  moment  ? 

Mr.  HoARE. — ^It  is  quite  possible. 

Mr.  HoLGATE. — Is  it  not  a  tiling  that  you  might  almost  expect  ? 

Mr.  HoARE. — No,  I  would  not  say  that. 

Mr.  HoLOATE. — ^At  any  rate,  if  you  would  not  go  so  far  as  to  expect  them,  would 
you  not  prepare  for  them  ? 

Mr.  HoARE. — I  consider  that  we  prepared  for  them. 

Mr.  HoLGATE. — Then  when  you  did  send  to  Mr.  Cooper  you  considered  the  ques- 
tion abnormal  ? 

Mr.  HoARE. — No,  I  would  not  say  that.  We  made  a  practice  of  keeping  Mr. 
Cooper  thoroughly  posted  on  everything  that  occurred  from  day  to  day. 

Mr.  HoLGATE. — I  quite  appreciate  tibat,  but  Mr.  Cooper,  understand,  could  not 
come  to  the  bridge. 

Mr.  HoARE. — No,  and  I  considered  that  it  was  not  necessary. 

Mr.  HoLGATE. — la  there  anything  you  want  to  say  ? 

Mr.  HoARE. — No,  I  do  not  think  so.  It  was  only  to  make  that  a  little  more  clear. 
It  left  it  in  rather  an  indefinite  position. 

The  Commission  took  recess. 
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AFTESNOON  SESSION— FOITETH  DAY. 

The  Commission  resumed  at  two  p.m. 
Mp.  Cudwobth,  recalled. 

Ma?.  HoLOATE. — There  is  a  tracing  here,  Mr.  Cudworth,  without  any  title  and 
without  any  date  on  it.    Can  you  tell  us  what  this  is  ? 

Mr.  Cudworth. — This  is  a  tracing  furnished  by  the  Quebec  Bridge  Company 
from  which  to  locate  a  few  points  to  use  in  the  investigation, — to  locate  them  on  the 
plans. 

Mr.  HoLQATE. — ^What  does  the  plan  show  ? 

Mr.  Cudworth. — ^Part  of  it  upon  which  I  have  worked  is  to  show  the  position 
of  the  dock,  the  path  and  the  road  from  the  highway  to  the  bridge  near  the  beach ; 
also  the  location  of  derricks,  of  a  ti}ee  and  the  point  where  a  man  stood  who  observed 
the  fall  of  the  bridge. 

Mr.  HoLGATE. — ^Does  it  show  the  position  of  the  bridge  also  in  relation  to  these 
other  things  ! 

Mr.  Cudworth. — ^Yes,  sir.    That  was  put  on  before  the  plan  came  to  me. 

Mr.  Holqate. — G^erally  speaking,  is  the  plan  correct  ? 

Mr.  Cudworth. — As  faq  as  I  know  the  plan  is  correct. 

Mr.  Holqate. — ^Did  you  assist  in  making  the  survey  ? 

Mr.  Cudworth. — ^Yes,  sir,  and  plotting  it  in  pencil.  That  is  this  survey  only  of 
the  additions  ;  not  of  the  plan  as  it  came  originally  to  us  from  the  Queb^  Bridge 
Company. 

Mr.  Holqate. — Generally  speaking,  the  plan  is  a  correct  one  in  that  it  shows  the 
relative  positions  of  the  various  points  in  respect  to  the  bridge  itself  ? 

Mr.  Cudworth. — ^Yes,  sir. 

Mr.  Holqate. — ^When  was  this  survey  made  ? 

Mr.  Cudworth. — ^You  mean  the  part  that  we  worked  on  ? 

Mr.  Holqate. — Yes. 

Mr.  Cudworth. — I  could  not  give  you  the  date  of  that  without  referring  to  my 
notes  at  the  bridge. 

Mr.  Holqate. — ^Was  it  made  since  the  day  of  the  accident  ? 

Mr.  Cudworth. — ^Yes,  it  was  made  since  the  accident.  (Plan  put  in  and  filed 
and  marked  Exhibit  No.  25). 

Mr.  Holqate. — ^Here  is  a  white  print  of  a  plan,  Mr.  Cudworth.  What  generally, 
does  this  indicate  ? 

Mr.  Holqate. — That  is  called  by  us  the  general  line  plan  of  the  bridge.  We  refer 
to  it  as  the  general  plan.  4 

Mr.  Holqate. — ^Does  it  show  the  anchor  arm  ? 

Mr.  Cudworth. — ^Yes,  sir,  it  shows  the  anchor  arm,  the  cantilever  aarm  and  half 
of  the  suspended  span. 

Mr.  Holqate. — ^Do  you  recognize  this  as  a  plan  that  was  used  in  connection  with 
the  work  9 

Mr.  Cudworth. — ^Yes,  sir. 

Mr.  Holqate. — As  showing  generally,  what  ? 

Mr.  Cudworth. — Showing  the  general  dimensions,  clearance,  width  and  height 
of  waterway. 

Mr.  Holqate. — ^Level  of  span  ? 

Mr.  Cudworth. — ^Yes,  sir. 

Mr.  Holqate.  The  designation  of  the  various  parts  of  the  bridge  as  far  as  the 
plan  goes  ? 

Mr.  Cudworth. — ^Yes,  not  fully  but  as  far  as  the  plan  goes.  I  might  state  that 
this  IB  the  normal  diagram. 
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Prof.  Kerry. — You  may  say  that  this  plan  is  not  lettered  to  correspond  with  the 
erection  diagrams  ? 

Mr.  CuDWORTH. — Most  of  the  numbers  correspond,  but  not  all  of  them. 

Prof.  Kerry. — In  some  cases  the  lettering  is  changed. 

Mr.  CuDWORTH. — The  marks  are  not  necessarily  the  same;  in  fact  they  are  not 
the  same  as  those  used  in  the  erection — not  in  all  cases  the  same. 

Mr.  HoLGATE. — Is  there  a  similar  plan  to  this  with  the  exactly  correct  marking 
on  ? 

Mr.  CuDWORTH. — ^No,  sir,  not  to  my  knowledge. 

Mr.  HoLGATE. — Could  you  re-mark  the  portions  of  this  plan  that  do  not  agree 
with  the  other  erection  diagram  ?    We  want  to  get  a  plan  on  a  good  large  scale  ? 

Mr.  CuDWORTH. — Yes,  sir. 

J.  HuoT  recalled. 

Mr.  HoLGATE. — Have  you  got  that  information  ? 

Mr.  HuoT. — Yes,  sir. 

Mr.  HoLGATE. — You  had  better  state  what  the  blue  marks  opposite  the  names  of 
the  men  on  Exhibit  24  mean. 

Mr.  HuoT. — The  blue  marks  mean  the  survivors  who  were  not  working  at  the 
time  of  the  accident. 

Mr.  HoLGATE. — And  what  do  the  red  marks  mean  ? 

Mr.  HuoT. — It  means  the  survivors  who  were  working  at  the  time  of  the  accident 
and  the  exact  location  of  each  man  as  near  as  we  could  make  it  out. 

Mr.  HoLGATE.    Then  this  to  the  best  of  your  knowledge  is  correct  ? 

Mr.  HuoT. — ^Yes,  sir. 

The  witness  retired. 

E.  J.  WiCKizER^  sworn. 

Prof.  Kerry. — what  was  your  position  on  the  work,  Mr.  Wickizer  % 

Mr.  WiCKiZER. — Foreman  of  preparations,  such  as  putting  up  false  work  and 
foundations. 

Prof.  Kerry. — That  is  both  on  the  work  on  the  south  shore  and  the  work  on  the 
north  shore  ? 

Mr.  Wickizer. — Yes,  sir,  since  June,  1904. 

Prof.  Kerry. — So  you  did  not  have  to  work  on  the  installation  of  the  span  itself? 

Mr.  Wickizer. — No,  sir. 

Prof.  Kerry. — What  was  the  last  date  that  you  were  out  on  the  work  on  the  south 
shore,  Mr.  Wickizer  ? 

Mr.  Wickizer. — I  could  not  give  you  that  date. 

Prof.  Kerry. — Approximately  ? 

Mr.  Wickizer. — Well  probably  about  the  10th  of  August. 

Prof.  Kerry. — At  the  time  of  the  accident  you  were  where? 

Mr.  Wickizer. — On  the  west  side,  right  opposite  the  bridge. 
,  Prof.  Kerry. — Out  on  the  false  work  ? 

Mr.  Wickizer. — No,  sir,  I  was  on  the  dock  right  by  the  main  pier,  probably  50 
feet  back  of  the  main  pier  to  the  east. 

Mr.  HoLGATE. — Will  you  tell  us  any  details  of  the  accident  you  had  opportunities 
to  observe,  what  you  actually  saw? 

Mr.  Wickizer. — Well,  when  the  span  started  to  fall  the  first  thing  that  I  looked 
at  was  the  main  pier  and  I  noticed  that  the  plates  on  the  main  post,  probably  20  feet 
above  the  shoe,  seemed  to  be  rolling  up  and  next  my  eyes  went  to  the  front  and  the 
front  was  moving  slowly,  probably  75  feet  below  the  level  line  of  the  floor,  and  about 
that  time  the  main  post  seemed  to  be  going  and  the  back  part  did  not  seem  to  move 
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any  but  a  little  bit  forward  towards  the  north  side.  That  is  my  view  and  when  she 
got  about  I  should  say  35  or  40  feet  from  the  water  it  all  seemed  to  collapse  and  go 
sudden.      Before  that  in  my  sight  it  was  very  slow,  it  just  kind  of  gradually 

Mr.  HoLGATE. — ^What  first  attracted  your  attention? 

Mr.  WiCKiZER. — ^A  kind  of  grinding  noise. 

Mr.  HoLGATE. — The  sound  of  the 

Mr.  WiCKiZER. — Yes,  sir,  and  also  the  men  shouting. 

Mr.  HoLGATE. — So  that  practically  the  accident  had  already  taken  place  before 
you  had  an  opportunity  to  observe  it. 

Mr.  WiCKiZER. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Do  you  know  at  all  what  material  was  on  the  span  at  the  time  of 
the  accident,  Mr.  Wickizer? 

Mr.  Wickizer. — ^What  material? 

Mr.  HoLGATE. — Yes,  was  piled  up  there  ;  had  you  an  opportunity  of  knowing  it  ? 

Mr.  Wickizer. — For  erection  do  you  mean? 

Mr.  HoLGATE. — ^Yes? 

Mr.  Wickizer. — There  was  one  set  of  bars  that  I  could  see  on  the  cars  on  the 
east  side  on  the  erection  girders  that  is  used  for  erection  on  two  cars,  that  I  could 
see  plainly  and  the  others  I  could  not  see,  they  were  not  to  the  front  yet. 

Mr.  HoLGATE. — ^You  had  not  been  on  the  span  recently? 

Mr.  Wickizer. — I  were  not  very  familiar  with  that  part  of  the  work  because  it 
was  out  of  my  business  altogether,  because  I  only  had  charge  of  looking  after  the 
preparations  on  the  north  side,  therefore,  the  erection  did  not  concern  me,  just  from 
a  practical  standpoint  to  see  what  I  could  see  and  learn. 

Prof.  Galbraith. — ^You  said,  Mr.  Wickizer,  that  your  attention  was  first  called  to 
the  centre  posts  ? 

Mr.  Wickizer. — Yes. 

Prof.  Galbraith. — ^Failing  at  a  place  about  20  feet  above  the  floor? 

Mr.  Wickizer. — ^Yes,  that  is  judging  the  distance  from  where  I  stood. 

Prof.  Galbraith. — ^And  that  the  plates  seemed  to  have  rolled  up  ? 

Mr.  Wickizer. — Yes,  a  kind  of  tendency  to  crush  as  it  was  going  down. 

Prof.  Galbraith. — These  plates  at  the  side  that  you  saw  twist? 

Mr.  Wickizer. — ^It  seemed  to  be  rolling. 

Prof.  Galbraith. — Sideways? 

Mr.  Wickizer. — ^Yes,  sideways. 

Prof.  Galbraith. — ^Not  from  the  west,  not  towards  you. 

Mr.  Wickizer. — ^Yes,  there  was  a  tower  and  that  shoved  off  on  the  up  side  first, 
on  the  west  side  first. 

Prof.  Galbraith. — ^Will  you  yourself  draw  the  appearance  of  those  plates  after 
they  had  been  disturbed,  just  draw  a  line  to  show  what  you  mean? 

Mr.  Wickizer. — It  looked  to  me  from  where  I  stood  as  though  it  was  going  to  roll 
up  and  crush  down. 

Prof.  Kerry. — Were  the  main  posts  still  plumb  at  that  time? 

Mr.  Wickizer. — ^Yes,  sir,  they  appeared  to  be  settling  down  very  slowly  at  the  top, 
they  seemed  to  be  very  level. 

Prof.  Galbraith. — The  post  was  falling  towards  you? 

Mr.  Wickizer. — They  seemed  to  be  a  little  bit  towards  me,  enough  that  I  could 
notice  it  standing  in  a  direct  line. 

Prof.  Galbraith. — ^You  could  hardly  see  that? 

Mr.  Wickizer. — Of  course  I  was  1800  feet  from  where  these  were. 

Prof.  Galbraith. — ^What  was  the  appearance  of  the  failure  as  you  noticed  it, 
about  you  say  20  feet  above  the  floor? 

Mr.  Wickizer. — The  posts  seemed  to  be  crushing. 

Prof.  Galbraith. — ^Now  you  are  sure  there  were  plates  on  these  sides,  there  was 
not  lattice  work  or  anything  of  the  kind,  plates? 

154 — ^vol.  ii — 6 
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Mr.  WicKiZER. — Well,  of  course,  you  cannot  be  positive  1,800  feet- 


Prof.  Galbraith. — But  you  do  not  remember  the  construction,  I  have  not  the 
drawings  here. 

Mr.  WiCKiZER. — 1,800  feet  is  a  very  long  vision. 

Prof.  Galbraith. — The  plates  on  the  east  and  west  sides  seemed  to  curl  over  at  the 
fracture?   Is  that  what  you  said? 

Mr.  WiCKBER. — ^Yes,  sir. 

Prof.  Kerry. — Referring  to  your  general  work  did  you  generally  carry  out  your 
day's  work  following  the  diagram  supplied  from  the  Phoenix  office? 

Mr.  WiCKEER.— Yes,  sir,  to  the  letter. 

Prof.  Kerry. — ^You  were  working  more  to  diagrams  than  to  the  personal  direc* 
tions  of  Mr.  Yenser? 

Mr.  WiOKiZER. — ^Yes,  sir,  working  to  plans. 

Prof.  Kerry. — And  you  found  the  plans  to  be  entirely  satisfactory  and  full? 

Mr.  WiCKiZER. — ^Yes,  sir. 

Prof.  BIerry. — That  they  gave  you  all  the  information  you  required  for  the  pur- 
pose? 

Mr.  WiCKiZER. — Yes,  sir,  my  instructions  were  to  follow  them  out,  the  plans,  to 
make  no  changes  whatever. 

Prof.  Kerry. — Those  would  be  instructions  from  Mr.  Yenser? 

Mr.  Wickizer. — This  was  my  instructions  from  the  Phoenix  Bridge  Company 
whose  foreman,  Mr.  Yenser,  was  on  the  work. 

Prof.  Kerry. — I  see. 

Mr.  Wickizer. — That  was  also  my  instructions  from  Mr.  Milliken  the  second 
time  I  came  here  on  the  north  side.  Of  course  to  that  part  of  it  I  never  had  any 
instructions  from  Mr.  Yenser  at  all,  although  he  was  my  superior,  but  that  instruc- 
tion came  from  Mr.  Milliken. 

Mr.  HoLGATE. — Mr.  Davidson,  can  you  suggest  any  questions  to  ask  from  Mr. 
Wickizer  ? 

Mr.  Davidson. — ^No. 

Mr.  HoLGATE. — ^^fr.  Stuart,  is  there  any  that  you  wish  to  have  asked? 

Mr.  Stuart. — No. 

Witness  discharged. 


C.  L.  CuLBERT  sworn. 

Prof.  Galbraith. — Were  you  at  work  the  day  of  the  accident? 

Mr.  CuLBBRT.— No,  sir,  I  was  not. 

Prof.  Galbraith. — Where  were  you? 

Mr.  CuLBERT. — Standing  up  along  the  river  shore. 

Prof.  Galbraith. — At  the  time  of  the  accident? 

Mr.  CuLBERT. — At  the  time  of  the  accident,  yes,  sir. 

Prof.  Galbraith. — This  is  a  plan  showing  the  location  of  the  bridge  (Exhibit 
25)  and  the  shore. 

Mr.  CuLBERT. — I  believe  I  understand  that  thoroughly. 

Prof.  Galbraith. — Show  me  on  this  diagram  where  you  were  standing  at  the 
time  of  the  accident? 

Mr.  Culbert. — Just  about  here,  where  the  road  turns  in  to  meet  the  other  little 
bit  of  an  air  cut,  (marked  *  A '  on  Exhibit  25). 

Prof.  Galbraith. — Were  you  standing  still? 

Mr.  Culbert. — ^No,  we  were  walking  down. 

Prof.  Galbraith. — Which  way? 

Mr.  Culbert. — Toward  the  bridge,  just  on  the  point  of  the  road,  the  turn. 

Prof.  Galbraith. — ^What  first  called  your  attention  to  the  accident? 

Mr.  Culbert. — ^Why,  the  first  thing  I  saw  was  something  up  on  the  anchor  arm. 
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what  it  was  I  do  not  know;  it  looked  to  me  just  more  like  a  flash  of  smoke  than  any- 
thing else  I  can  compare  it  to,  it  was  something  up  there. 

Prof.  Galbraith. — On  what  part  of  the  top? 

Mr.  CuLBERT. — On  the  extreme  top  or  chord. 

Prof.  Galbraith. — ^At  the  top  chord? 

Mr.  CuLBERT. — On  the  top  of  the  top  chord. 

Prof.  Galbratth. — ^Did  that  appear  clear  against  the  sky  line? 

Mr.  CuLBERT. — ^No,  it  appeared  to  be  right  on  the  chord. 

Prof.  IGalbraith. — ^Which  chord,  the  east  or  the  west? 

Mr.  CuLBERT. — On  the  top  chord,  the  Montreal  chord. 

Mr.  Davidson. — ^The  west? 

Mr.  CuLBERT. — On  the  Montreal  side. 

Prof.  Galbraith. — On  the  Montreal  side,  the  west  chord? 

Mr.  CuLBERT. — ^Yes. 

Prof.  Galbraith. — That  would  be  the  chord  which  would  seem  highest  against 
the  skyt 

Mr.  CuLBERT. — ^Well,  what  I  mean,  it  was  right  on  these  chords,  I  do  not  know 
which  chord  it  was  on. 

Prof.  Galbraith. — ^What  I  want  to  get  you  to  say  is  whether  it  was  the  highest 
point  against  the  sky  on  that  bridge  at  that  place. 

Mr.  CuLBERT. — ^Well,  it  was  in  the  highest  point  I  could  see,  but  it  might  have  been 
back  over  the  edge  of  that  highest  point. 

Prof.  Galbraith. — ^Now,  can  you  locate  the  position  lengthwise  of  the  bridge,  of 
Uiat  appearance,  of  that  smoke?  Have  you  any  means  of  fixing  the  position  on  the 
bridge,  can  you  point  it  out  on  this  plan? 

Mr.  CuLBERT. — ^I  do  not  know  whether  I  could  or  not,  because  it  started  there 
and  the  excitement  coming  so  quick  I  do  not  know  just  what  spot  it  was,  I  know  it 
was  somewhere  near  the  centre. 

Prof.  Galbraith. — ^Near  the  centre  of  the  anchor  arm? 

Mr.  Culbert. — ^Near  the  centre  of  the  anchor  arm. 

Prof.  Galbraith. — ^Did  you  make  any  attempt  to  get  the  line  of  it? 

Mr.  Culbert. — ^In  what  way,  afterwards? 

Prof.  Galbraith. — Afterwards  or  at  the  time? 

Mr.  Culbert. — I  went  down  there  afterwards  to  see  if  I  could  see  anything  broken 
or  anything  in  that  line,  and  I  could  not  see  anything  that  I  can  think  could  possibly 
break  up  there.  I  thought  for  a  while  it  might  be  a  flash  of  electricity.  I  am  unde- 
cided in  my  own  mind  what  it  was. 

Prof.  Galbraith. — This  is  the  tree  which  you  pointed  out  to  Mr.  Holgate  and 
myself  on  the  ground  (tree  marked  *  B '  on  exhibit  25)  ? 

Mr.  Culbert. — ^Yes. 

Prof.  Galbraith.— dan  you  show  on  the  plan  the  direction  in  which  you  saw 
this  appearance  on  the  bridge  by  means  of  that  tree,  can  you  show  which  side  of  that 
tree  iV  was  on  ? 

Mr.  Culbert. — ^Why,  I  do  not  know;  it  seemed  to  me  on  the  left  hand  side  of  the 
tree  as  I  was  looking  up.  Of  course  that  tree  did  not  obstruct  anything,  that  tree 
was  entirely  too  low. 

Prof.  Galbraith. — ^It  seemed  to  you  to  be  on  the  left  hand  side? 

Mr.  Culbert. — ^A  little  on  the  left  of  the  tree. 

Prof.  Galbratth. — The  side  towards  the  river. 

Mr.  Culbert. — The  side  towards  the  river  from  where  I  was  standing. 

Prof.  Galbratth. — ^How  far  would  you  estimate  that  distance,  10  feet,  20  feet,  36 
feet,  50  feet? 

Mr.  Culbert. — ^I  could  not  give  much  of  an  estimation  of  it,  because  it  is  some- 
thing I  am  not  exactly  sure  of. 

Prof.  Galbraith. — What  did  you  do  as  soon  as  you  saw  this  smoke  on  the  bridge? 
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Mr.  CuLBERT. — As  soon  as  I  saw  the  smoke  on  the  bridge  I  just  started  out;  at 
first  that  anchor  arm  seemed  to  rise  up  a  little. 

Prof.  Galbraith. — At  what  place? 

Mr.  CuLBERT. — It  seemed  to  rise  generally  all  around  the  centre  of  it. 

Prof.  Galbraith. — And  then? 

Mr.  CuLBERT. — A  fellow  was  with  me,  I  said:  There  she  goes  and  I  started  for 
the  bridge. 

Prof.  Galbraith. — How  do  you  mean? 

Mr.  CuLBERT. — ^I  started  to  run  towards  it,  yes,  and  it  just  began  to  crash  and 
rumble 

Prof.  Galbraith. — ^What  was  the  name  of  the  man  with  you? 

Mr.  CuLBERT. — I  believe  his  name  is  Chase  or  Hase.    He  is  sitting  over  there. 

Prof.  Galbraith. — ^Did  you  look  towards  the  cantilever  span? 

Mr.  Culbert. — ^Why,  I  remember  distinctly  seeing  somebody  running  towards  the 
shore. 

Prof.  Galbraith. — I  did  not  mean  that,  did  you  look  at  the  cantilever  span,  did 
you  see  it  fall? 

Mr.  Culbert. — No,  I  did  not,  I  did  not  see  it  hit  the  ground. 

Prof.  Galbraith. — Hit  the  water? 

Mr.  Culbert. — The  cantilever,  oh,  we  saw  that  hit  the  water. 

Prof.  Galbraith. — ^You  saw  it? 

Mr.  Culbert. — I  got  my  eye  on  it  just  about  the  time  it  hit  the  water.  I  was 
watching  the  fellow  running  to  the  shore  and  I  was  running  at  the  same  time  myself. 

Prof.  Galbraith. — ^You  think  then,  to  sum  up,  that  the  appearance  that  called 
your  attention  to  the  bridge,  was  an  appearance  of  haze  near  the  upper  chords  about 
the  centre  of  the  anchor  arm? 

Mr.  Culbert. — ^Yes,  sir. 

Prof.  Galbraith. — ^Do  you  recognize  this  drawing  of  the  bridge  (Exhibit  26)  ? 

Mr.  Culbert. — ^Yes,  I  recognize  that. 

Prof.  Galbraith. — CJould  you  point  out  on  this  plan  whereabouts  you  saw  that 
burst  of  haze  or  smoke? 

Mr.  Culbert. — It  was  some  place  in  around  here  in  the  centre,  I  could  not  i)oint 
cut  the  exact  spot  to  you,  it  was  near  the  centre. 

Prof.  Galbraith. — ^Do  you  know  of  any  defects  in  the  bridge  before  it  fell  ? 

Mr.  Culbert. — ^Not  that  I  i)ersonally  saiw.  I  heard  speak  of  them  but  I  did  not 
see  them.  There  was  some  defects  there,  I  do  not  know  if  you  would  call  them 
defects  or  not,  but  it  would  try  a  man's  courage  when  they  were  dropping  anything 
from  the  traveller  to  the  span  you  could  feel  it  give. 

Prof.  Galbraith. — And  return? 

Mr.  Culbert. — Oh,  yes. 

Prof.  Galbraith. — The  spring? 

Mr.  Culbert. — The  spring  of  it;  it  seemed  to  me  a  little  more  than  it  ouglit  to 
be. 

Mr.  Holoate. — Did  you  work  out  there  ? 

Mr.  Gilbert. — ^Yes. 

Mr.  Holoate. — Did  you  continue  work  after  you  noticed  that  ? 

Mr.  Culbert. — ^Everybody  worked.  Fs  fellows  work  as  long  as  tJiere  is  anything 
to  stand  on. 

Prof.  Galbraith. — Did  you  see  any  bending  during  the  accident,  at  the  time  of 
and  during  the  accident,  in  either  lower  or  upper  chord?  Any  change  of  shape  in 
either  lower  or  upper  chord? 

Mr.  Culbert. — I  saw  this  cantilever  arm  start  down;  of  course  it  changed  all 
kinds  of  shapes;  just  »  mass  of  rumbling  roar,  and  that  electricity. 

Prof.  Galbraith. — ^You  saw  all  sorts  of  changes,  you  say? 

Mr.  Culbert. — The  biggest  part  of  everything  was  blurred  in  the  electricity. 
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Prof.  Galbratth. — What  do  you  mean,  '  in  the  electricity  V 

Mr.  CuLBERT. — The  electricity  wires  got  to  flashing,  you  can  see  blue  fire  all 
over  the  business.  There  was  a  lot  of  smoke  and  that  would  naturally  attract  a 
man's  attention  to  that,  it  was  something  flashy. 

Prof.  Galbratth. — You  could  not  point  to  any  particular  chord  or  position  where 
any  bending  took  place  ? 

Mr.  CuLBERT. — I  could  not. 

Mr.  HoLGATEd — Did  you  look  for  any  such  ? 

Mr.  CuLBERT. — No,  sir,  I  did  not.  No  such  ideas  as  that  were  in  my  head,  my 
idea  was  to  get  down  as  quick  as  I  could  to  see  if  I  could  get  anybody  out  who  was 
crippled  or  injured.  What  first  attracted  my  attention  when  I  saw  this  was  a  boat 
sitting  at  one  side  there  and  my  idea  was  to  get  that  boat  and  get  into  the  river. 

Witness  discharged.  J 

KiCHARD  Chase;,  sworn. 

Prof.  Galbratth. — Mr.  Chase,  you  were  walking  with  the  last  (witness,  Mr. 
Culbert,  at  the  time  the  accident  occurred  ? 

Mr.  Chase.^ — ^Yes,  sir. 

Prof.   Galbraith. — Do  you  confirm  his   statements,  are  his  statements  correct? 

Mr.  Chase.^ — ^Well,  I  could  not  say;  of  course  I  was  looking  in  a  different  direc- 
tion altogether  from  him. 

Prof.  Galbratth. — What  did  you  see  ? 

Mr.  Chase. — I  just  saw  the  towers  fall  down  and  I  saw  the  big  traveller  tip  up 
and  the  first  glance  I  saw  the  engine;  I  looked  straight  at  the  post  and  saw  the 
engine  tip  out,  that  is  the  first  thing  I  saw. 

Prof.  Galbratth. — You  looked  then  at  the  part  of  the  bridge  from  the  main  pier 
outw€uxls  towards  the  river  ? 

Mr.  Chase. — Outwards  towards  the  river,  I  did  not  look  at  the  anchor  arm,  I 
did  not  see  it,  it  was  down  before  I  took  a  glimpse  at  it. 

Prof.  Galbraith. — ^Which  way  did  the  toiwers  fall  ? 

Mr.  Chase. — The  tower  first  as  I  saw  it,  the  top  was  towards  the  north  shore  and 
then  all  of  a  sudden  it  kind  of  kicked  back  and  fell. 

Prof.  Galbraith. — ^What  was  the  first  motion  of  the  towers  that  you  noticed? 

Mr.  Chase. — The  first  motion  of  the  towers  that  I  noticed  was  just  a  bend  over 
and  the  top  went  over  about  20,  about  30  feet  and  then  dropped. 

Mr.  Holgate. — To  the  north  ? 

Mr.  Chase. — ^Yes,  sir,  to  the  north  shore. 

Prof.  Galbratth. — Then  the  whole  thing  went  suddenly  ? 

Mr.  Chase. — The  whole  thing  went  suddenly. 

Prof.  Galbraith. — And  the  lower  part  of  the  towers  kicked  backwards? 

Mr.  Chase. — Kicked  back  and  fell  right  in  a  heap. 

Mr.  Galbratth. — Of  both  towers  ? 

Mr.  Chase. — ^Both  towers. 

Prof.  Galbratth. — ^What  sort  of  motion  was  it,  what  I  mean  is  this  :  Was  it 
slow  at  first  and  afterwards  did  it  go  very  suddenly  or  was  it  gradual  through  the 
whole  fall  ? 

Mr.  Chase. — It  went  very  slow  at  first  until  it  got  started,  and  then  she  went 
down  in  a  heap.  She  went  very  slow  and  then  fell  down  very  quickly.  I  did  not 
have  time  to  see  much  of  the  cantilever  arm,  after  it  got  down  I  did  not  see  it,  but 
the  big  traveller  just  fell  right  over,  the  big  traveller. 

Prof.  Galbratth. — ^Did  the  cantilever  seem  to  crumble  up  or  did  it  keep  its  whole 
length? 

Mr.  Chase. — ^It  kept  its  whole  length  according  to  what  I  could  see,  kept  its  whole 
length  and  hit  the  water. 
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Prof.  Galbratth. — ^You  saw  the  outer  end  hit  the  water? 

Mr.  Chase. — Not  the  outer  end,  it  was  in  the  water  before  I  saw  it,  I  just  saw 
the  top  of  the  traveller. 

Prof.  Galbraith. — If  the  outer  end  was  in  the  water  before  you  saw  it,  how  did 
you  see  the  top  of  the  bridge  fall  slowly  ? 

Mr.  Chase. — I  was  going  by  the  tower. 

Prof.  Galbraith. — ^You  were  not  watching  the  river  end? 

Mr.  Chase. — ^No,  I  did  not  watch  it;  I  had  my  sight  on  the  towers  all  the  time. 

Prof.  Galbraith. — You  never  then  saw  any  of  the  cantilever  arm  touch  the  water? 

Mr.  Chase. — ^No,  sir. 

Prof.  Galbraith. — ^And  when  you  said  that  that  seemed  to  keep  straight  you 
referred  to  the  tower  and  not  to  the  cantilever  arm? 

Mr.  Chase. — I  oould  not  see  the  end  of  it  touch  the  water,  but  I  saw  the  pier  end 
all  the  time;  th'fe  bottom  chord- 


Prof.  Galbraith. — The  bottom  chord  of  the  cantilever  end 

Mr.  Chase. — was  straight  all  the  time. 

Prof.  Galbraith. — And  how  farout  from  the  pier  did  you  see  the  bottom  chord? 

Mr.  Chase. — About  two  panels. 

Projf.  Galbraith. — ^How  was  it  you  did  not  see  more? 

Mr.  Chase. — I  guess  because  I  saw  it  and  as  soon  as  I  saw  it  I  began  to  run,  and 
I.  had  to  take  glimpses  as  I  ran  on  account  of  the  stones.  I  could  not  look  at  the 
stones  and  the  bridge  at  the  same  time. 

Prof.  Galbraith. — How  long  after  you  noticed  the  accident  was  it  before  it  was 
over? 

Mr.  Chase. — Oh,  I  should  judge  about  three  minutes  from  the  time  it  struck  the 
water  until  all  the  swells  and  everything  was  all  over. 

Prof.  Galbraith. — I  mean  how  long  was  the  bridge  in  going  down? 

Mr.  Chase. — That  went  down  I  should  judge  in  about  seven  or  eight  seconds 
after  it  got  started. 

Prof.  Galbraith. — While  I  hold  this  watch  will  you  tell  me  when  you  think  the 
same  amoimt  of  time  has  elapsed? 

Mr.  Chase. — I  should  judge  about  now. 

Prof.  Galbraith. — That  is  about  four  seconds. 

Mr.  Chase. — That  is  about  how  long.  I  was  walking  towards  the  bridge,  and  I 
was  walking  on  the  river  side,  and  had  my  hands  in  my  i>ockets,  and  Culbert  and  I 
as  we  were  walking  were  discussing  how  many  more  panels  were  to  be  put  in  loid  he 
said,  *  no,  there  ain't  any  more,'  and  I  heard  the  bridge  and  looked  around,  I  turned 
around  and  saw  the  engine  shoot  to  the  end,  about  one  panel. 

Prof.  Galbraith. — ^You  saw  the  engine  shoot  how  far? 

Mr.  Chase. — ^About  one  panel,  about  50  feet. 

Prof.  Galbraith. — ^How  far  from  the  pier  was  the  engine? 

Mr.  Chase. — The  engine  when  I  saw  it  was  one  panel  from  the  pier;  I  could  not 
say  whether  it  was  going  in  or  out.  She  was  on  the  cantilever  arm,  one  panel  out, 
about  fifty  feet  from  the  pier. 

Prof.  Galbraith. — ^And  how  far  did  you  see  her  movel 

Mr.  Chase. — She  shot  one  panel  more. 

Prof.  Galbraith. — Towards  the  water? 

Mr.  Chase. — Towards  the  water. 

Prof.  Galbraith. — Did  both  towers  appear  to  go  together? 

Mr.  Chase. — ^Well,  that  I  could  not  say.  After  I  bad  my  eyes  on  the  tower  I 
looked  at  the  bottom  and  saw  it  kick  out,  and  I  could  not  say  after  it  touched  tSie 
ground  whether  they  got  down  together  or  not,  I  oould  not  say.  I  did  not  have  my 
mind  quite  down  then,  I  was  a  little  nervous. 

Prof.  KsEBT.— Did  it  strike  the  ground  before  it  started  to  crumple  up  badly  t 

Mr.  Chase.— Well,  I  could  not  say  that  either. . 
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Prof.  Galbraith. — ^Did  the  tower  drop  as  a  whole  or  was  it  broken  before  it  fell? 

Mr.  Chase. — ^I  could  not  say  it  was  broken  either,  because  when  I  saw  the  tower 
first,  it  was  standing  up  straight  and  along  for  about  30  feet  it  went  slowly  and  then 
kicked  back  and  fell  all  of  a  sudden,  crash  down  the  piers. 

Prof.  Galbraith. — ^I  understand,  you  did  not  say  this  in  your  evidence,  but  this 
is  my  understanding  of  it,  that  you  did  not  see  more  of  that  bridge  while  it  was 
falling  than  perhaps  from  a  panel  behind  the  main  pier  to  two  or  three  panels  forward 
of  the  main  pier? 

Mr.  Chase. — Two  panels  before  the  main  pier,  that  is  on  the  suspension  arm, 
but  I  did  not  take  notice  of  anything  back  of  the  pier  on  the  anchor  arm. 

Prof.  Galbraith. — ^You  said  you  saw  the  tower  kick  back  ? 

Mr.  Chase. — I  saw  the  tower  kick  back  but  I  did  not  see  it  kick  on  the  anchor 
arm. 

Prof.  Galbraith. — You  watched  only  about  one  or  two  panels  of  the  cantilever 
arm  next  the  tower  during  the  accident  ? 

Mr.  Chase. — Yes,  sir. 

Prof.  Galbraith. — Do  you  know  of  any  defects  in  the  material  or  construction 
of  the  bridge  of  your  own  knowledge  ? 

Mr.  Chase. — ^No,  sir,  I  do  not;  but  I  saw  a  lot  of  engineers  and  all  the  bosses  on 
the  bottom  chord  on  the  suspension  arm,  on  the  cantilever,  I  should  say  the  first  panel 
out  on  the  Quebec  side  from  the  tower;  I  saw  a  gang  of  the  inspectors  there  and  the 
bosses  and  all  and  I  was  working  on  the  shoe  with  a  man  named  LaChapelle. 

Prof.  Galbraith. — ^What  is  the  nature  of  your  duties  ? 

Mr.  Chase. — I  was  in  the  scaffold  gang,  hanging  scaffolds  for  the  riveters. 

Prof.  Galbraith. — ^And  how  long  had  you  been  in  the  employment  of  the  company? 

Mr  .Chase. — I  should  judge  going  on  six  months  now,  it  is  more  than  six  months, 
I  started  this  job  the  IQth  of  May  when  they  opened  up. 

Prof.  Galbraith. — You  were  not  working  the  morning  of  the  accident  ? 

Mr.  Chase. — ^Yes,  sir. 

Prof.  Galbraith. — Oh,  you  were  working  the  morning  of  the  accident? 

Mr.  Chase. — ^Yes,  sir. 

Prof.  Galbraith. — At  what  place  were  you  working  then  ? 

Mr.  Chase.^ — On  the  main  post,  half  way  up  on  the  main  post. 

Prof.  Galbraith. — ^How  high  up  ? 

Mr.  Ohase. — I  should  judge  about  50  feet. 

Mr.  Holgate. — ^Is  that  the  centre  post  ? 

Mr.  Chase. — Yes,  I  was  out  on  a  small  strut  on  the  cantilever  side,  the  riveters 
were  letting  a  scaffold  down. 

Mr.  Holgate. — Did  you  work  steadily  on  the  bridge  or  did  you  often  take  a  day 
off? 

Mr.  Chase. — Oh,  I  took  a  day  off  once  in  a  while,  but  I  was  pretty  steady  on  the 
bridge.  Only  the  wind  stopped  me  once  in  a  while,  when  it  was  too  strong  I  did 
not  like  to  work  on  the  bridge,  the  wind  being  too  strong. 

Mr.  Holgate. — And  in  the  time  that  you  were  employed  on  that  bridge  you  never 
noticed  anything  that  you  would  call  a  defect  in  the  bridge  ? 

Mr.  Chase. — ^I  saw  one,  but  we  had  mended  that,  me  and  the  boss  riveter,  we 
had  to  put  a  plate  over  that.  But  that  was,  I  could  not  say  what  month  that  was  in, 
now. 

Mr.  Holgate. — ^Where  was  that  place  ? 

Mr.  Chase. — ^That  was  on  the  anchor  arm,  I  could  not  say,,  it  was  the  fourth  or 
fifth  post  from  the  pier. 

Mr.  Holgate. — Counting  from  the  pier  ? 

Mr.  Chase. — From  the  pier,  from  the  towers. 

Mr., Holgate. — ^From  the  main  towers,  the  centre  posts? 

Mr.  Ohask. — There  was  a  break  in  the  iron  and  we  put  a  plate  over  it. 
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Mr.  HoLGATE. — What  plate  was  broken  ? 

Mr.  Chase. — A  plate  that  held  the  ladels  post  and  chord  together. 

Mr.  HoLGATE. — Had  the  old  plate  been  taken  off  and  a  new  plate  put  on,  or  had 
the  plate,  the  broken  plate,  simply  been  repaired? 

Mr.  Chase. — Just  put  a  little  piece  on  top  of  her. 

Mr.  Holgate. — Was  it  a  heavy  plate  ?. 

Mr.  Chase. — Oh  I  guess  about  a  half  inch  plate. 

Mr.  Holgate. — When  was  that? 

Mr.  Chase. — I  could  not  say;  it  was  in  June  or  July,  I  think  in  some  part  of 
July. 

Mr.  Holgate. — That  is  the  only  defect  that  you  ever  knew  of  to  your  own  know- 
ledge ? 

Mr.  Chase. — Yes,  sir. 

Prof.  Kerry. — ^You  were  working  on  the  main  posts,  Mr.  Chase? 

Mr.  Chase. — Yes,  sir,  that  morning. 

Prof.  Kerry. — ^Were  you  working  near  the  bottom  of  the  main  post? 

Mr.  Chase. — No,  about  50  feet  above  the  deck. 

Pijof.  Kerry.*— How  long  was  it  since  you  were  working  near  the  foot  of  the 
main  post  ? 

Mr.  Chase. — I  should  judge,  well  somewheres,  the  day  before,  I  think  Tuesday 
or  Wednesday  I  was  working  at  the  shoe. 

Mr.  Holgate. — ^You  have  heard  the  statement  that  one  of  the  plates  right  close 
to  the  shore  there  was  cracked? 

Mr.  Chase. — I  heard  something  about  it.  I  was  working  down  there  once  with 
the  boss  riveter  and  he  spoke  of  it,  and  just  then  the  whistle  blew  and  I  did  not  notice. 

Prof.  Kerry. — ^You  do  not  know  it  was  cracked  and  do  not  know  it  was  not? 

Mr.  Chase. — ^I  do  not.  It  might  have  been  cracked,  as  he  said  it  was  cracked, 
but  I  never  saw  it. 

Prof.  Kerry.— Who  told  you? 

Mr.  Chase. — Alexander  Ouimet. 

Prof.  Kerry. — Was  he  the  man  you  were  working  with? 

Mr.  Chase. — "No,  but  I  happened  to  be  down  there- 
Prof.  Kerry. — ^Who  was  the  boss  riveter? 

Mr.  Chase. — Slim  Meredith.  I  do  not  know  his  first  name,  all  I  know  is  Slim 
Meredith. 

Mr.  Stuart. — He  is  not  able  to  localize  the  place  where  the  mended  plate  was. 

Prof.  Galbratth. — About  what  iK)st  was  that? 

Mr.  Chase. — ^I  do  not  know  whether  it  was  the  fourth  or  fifth  panel  post  from  the 
main  tower  out  on  the  Quebec  side. 

Prof.  Galbratth. — ^About  the  fourth  or  fifth  post  from  the  main  towers  and  on 
the  Quebec  side. 

Mr.  Chase. — On  the  Quebec  side. 

Prof.  Kerry. — And  on  the  anchor  arm? 

Mr.  Chase. — On  the  anchor  arm. 

Prof.  Galbraith. — ^And  on  the  anchor  arm,  that  is  the  Quebec  side,  the  down  river 
side? 

Mr.  Chase. — ^Yes,  sir. 

Witness  discharged. 

Joseph  Lefebvre^  sn;(rom. 

The  witness  expressed  a  desire  to  testify  in  French. 

Mr.  G.  G.  Stuart,  K.C.,  being  sworn,  acted  as  interpreter. 

Prof.  Galbraith. — ^What  was  your  job  on  the  bridge,  Mr.  Lefebvret 

Mr.  Lefebvre. — ^Day  labouj«r. 
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Prof.  Galbraith. — ^How  long  have  you  been  employed  on  the  bridge? 

Mr.  Lefebvre. — Seven  or  eight  months  working  on  the  bridge. 

Prof.  Galbraith. — Were  you  working  on  the  bridge  on  the  day  of  the  accident? 

Mr.  Lefebvre. — Yes.  I  was  working  underneath  the  bridge  the  day  of  the  acci- 
dent about  30  feet  higher  up  in  the  Montreal  direction  than  the  bridge  and  about 
100  feet  from  the  anchor  arm.  I  was  out  from  under  the  bridge  aHout  30  feet  and 
100  feet  up  from  the  anchor  arm.     I  was  working  really  on  the  beach. 

Prof.  Kerry. — 100  feet  from  the  main  pier? 

Mr.  Lefebvre. — The  main  pier  is  the  extreme  outside;  about  400  or  500  feet  from 
the  main  pier. 

Prof.  Galbraith. — ^Near  the  anchor  pier? 

Mr.  Lefebvre. — ^About  100  feet  from  the  anchor  pier. 

Prof.  Galbraith. — What  did  you  see  at  the  time  of  the  accident? 

Mr.  Lefebvre. — ^I  heard  a  loud  noise  and  I  looked  up  and  then  saw  the  bridge 
slowly  sinking.  I  then  moved  12  to  15  feet  and  by  that  time  the  bridge  was  wholly 
down. 

Prof.  Galbraith. — Where  did  you  hear  this  loud  noise? 

Mr.  Lefebvre. — It  seemed  to  me  to  come  from  near  the  anchor  pier.  That  is 
what  it  seemed  to  me. 

Mr.  Roy. — ^Perhaps  you  might  indicate  on  the  plan  or  a  photo? 

Prof.  Galbraith. — We  will  take  one  of  our  own  exhibits.  Can  you  determine  on 
the  plan  the  main  pier  and  the  anchor  pier?  (Witness  was  shown  plan  marked 
Exhibit  No.  25.)  Witness  points  out  on  the  plan  the  main  pier,  the  anchor  pier  and 
the  abutment. 

Prof.  Galbraith. — Point  out  where  you  were  at  the  time  of  the  accident.  (Wit- 
ness points  out  the  place  and  it  was  marked  with  the  letter  '  C ')  adding  '  I  was 
opposite  the  derrick. ' 

Prof.  Galbraith. — Can  you  indicate  on  the  plan  which  is  the  Montreal  side  and 
which  the  Quebec  side  of    the  bridge?     (Witness  points  it  out  correctly). 

Prof.  Galbraith. — ^What  part  of  the  bridge  did  you  see  during  the  accident? 

Mr.  Lefebvre. — I  saw  the  portion  of  the  bridge  from  about  the  third  panel  to 
the  sixth  panel  or  the  seventh  panel. 

Prof.  Galbraith. — Did  you  see  anything  particular  or  strange  during  the  acci- 
dent? 

Mr.  Lefebvre. — ^No,  nothing. 

Prof.  Galbraith. — ^You  were  alone? 
.  Mr.  Lefebvre. — 'No,  w^e  were  four  or  five — ^I  think  five — together. 

Prof.  Galbraith. — What  did  you  and  your  fellows  do  after  the  accident? 

Mr.  Lefebvre. — \Ve  ran  away  towards  the  derricks.  In  doing  so  we  turned  our 
baeks  to  the  bridge. 

Mr.  HoLGATE.-r-Who  was  with  you? 

Mr.  Lefebvre. — Four  or  five  other  men. 

Mr.  HoLGATE. — ^What  were  the  names  of  the  other  men? 

Mr.  Lefebvre. — ^Johnson,  Frank  Proulx,  Ferdinand,  Roberge,  a  Russian  whose 
name  I  do  not  know,  and  another  Englishman  or  American  whose  name  I  do  not 
know. 

Witness  adds  that  when  he  ran  towards  the  derrick  he  immediately  turned  and 
ran  towards  the  river  to  take  a  skiff  that  was  there  in  order  to  render  assistance  to 
the  people  who  had  fallen  into  the  river. 

Mr.  HoLGATE. — ^Had  you  any  duties  that  would  carry  you  on  the  structure  itself? 

Mr.  Lefebvre. — ^No. 

Mr.  Holgate. — Then,  of  your  own  knowledge,  you  know  nothing  about  the  con- 
dition of  the  bridge? 

Mr.  Lefebvre. — I  heard  things,  but  personally  I  do  not  know.  I  did  not  work  on 
the  bridge. 
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Mr.  HoLGATE. — Can  you  give  us  positive  information  in  regard  to  the  bridge 
itself? 

Mr.  Lefebvre. — ^No,  I  am  unable  to. 

Prof.  Galbratth. — ^Did  you  see  anything  defective  from  below  t 

Mr.  Lefebybe. — "No,  nothing  at  alL 

Mr.  HoLGATE. — ^Did  you  see  any  defect  referred  to  in  any  conversation  t 

Mr.  Lefebvre. — ^I  saw  nothing  at  alL 

Witness  discharged. 

Michael  Esmond^  sworn. 

Mr.  HoLGATE. — What  is  your  occupation? 

Mr.  Esmond. — I  was  a  boatman. 

Mr.  HoLGATE. — ^Where? 

Mr.  Esmond. — ^I  was  fast  to  the  bridge  in  case  anything  shoiild  fall  over  to  pick 
it  up. 

Mr.  HoLGATE. — How  long  had  you  been  there? 

Mr.  Esmond. — I  had  been  there  all  last  summer  from  the  3rd  of  July  to  Novem- 
ber, 1906. 

Mr.  HoLGATE. — Always  the  same  occupation? 

Mr.  Esmond. — ^Yes. 

Prof.  Galbratth. — And  this  summer? 

Mr.  Esmond. — I  conmienced  on  the  14th  of  May.  Sometimes  I  used  to  be  on  the 
shore  in  what  was  called  the  bull  gang. 

Prof.  GALBRArrH.— From  May  up  till  now? 

Mr.  Esmond. — ^From  May  up  till  now. 

Mr.  HoLGATE. — Then,. your  duties  never  took  you  on  the  structure  itself? 

.Mr.  Esmond. — ^No,  sir. 

Mr.  HoLGATE. — Were  you  on  duty  the  day  of  the  accident  ? 

Mr.  Esmond. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Have  you  got  a  clear  recollection  of  what  you  noticed  in  conse- 
quence? 

Mr.  Esmond. — ^Yes,  of  what  I  saw. 

Mr.  HoLGATE. — ^Where  were  you  then  at  the  time  the  accident  happened? 

Mr.  Esmond. — ^I  was  fast  between  the  tenth  and  eleventh  panel  of  the  caisson. 

Prof.  Kerry. — ^You  were  tied  to  the  bridge,  Mr.  Esmond? 

Mr.  Esmond. — ^Yes,  sir.  between  the  tenth  and  eleventh  paneL  (Witness  pointed 
out  on  plan  marked  Exhibit  No.  25  the  position  he  occupied  at  the  time.) 

Mr.  HoLGATE. — ^You  were  outside  of  the  bridge? 

Mr.  Esmond. — ^Yes. 

Prof.  Galbratth. — Up  stream  or  down  stream? 

Mr.  Esmond. — Down  stream  on  the  ebb  tide. 

Mr.  HoLGATE. — ^Your  i)osition  was  that  you  were  looking  upwards  at  the  bottom 
of  the  bridge? 

Mr.  Esmond. — ^Yes,  sir;  my  attention  was  all  the  time  on  the  rising  gang,  the 
climbers,  the  men  working  outside. 

Mr.  HoLGATE. — Could  you  see  the  position  of  the  big  traveller  from  where  you 
were? 

Mr.  Esmond. — ^Yes,  sir;  the  big  traveller  was  a  few  feet  inside  of  me.  I  was 
moved  a  little  in  case  anything  fell  from  the  top. 

Mr.  HoLGATE. — ^Where  was  the  big  traveUer? 

Mr.  Esmond. — The  big  traveller  was  inside  a  little  of  the  tenth  panel — some- 
where around  the  tenth  paneL 

Mr.  HoLGATB.— Where  was  the  other  traveller? 

Mr.  Esmond. — The  other  traveller  was  rig^t  on  the  outside  putting  on  the  iron. 
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Mr.  HoLGATE. — At  the  extreme  end  of  the  bridge? 

Mr.  Esmond. — ^Yes,  sir.  It  had  moved  out.  I  do  not  know  that  I  could  specify 
the  different  pieces  of  iron  by  their  names. 

Mr.  HoLGATE. — Was  that  the  small  traveller? 

Mr.  Esmond. — The  small  traveller. 

Mr.  HoLGATE. — ^Was  your  attention  called  to  the  position  of  the  locomotive? 

Mr.  Esmond. — ^No,  sir. 

Mr.  HoLGATE. — ^You  do  not  know  where  it  was? 

Mr.  Esmond. — ^I  do  not  know  where  it  was.  It  seemed  to  me  that  it  had  run  out. 
I  know  it  had  run  out,  bttt  I  did  not  follow  it  up.  There  are  always  little  things 
falling  from  the  work  and  I  was  away  a  little  farther  because  I  had  to  keep  clear  of 
anything  liiat  might  fall,  boards,  or  a  hammer  or  anything.  I  suppose  I  was  100 
feet  below  the  bridge  from  the  east  side. 

Mr.  HoLGATE. — ^Did  you  observe  anything  unusual  that  day? 

Mr.  Esmond. — ^No  sir,  nothing* 

Mr.  HoLGATE. — ^Everything  was  apparently  the  same  as  far  as  you  observed  as 
on  the  previous  day  ? 

Mr.  EsMOND.^Yes.  sir. 

Mr.  HoLGATE. — ^The  operations  on  the  bridge  that  you  saw  going  on  were  the 
same  as  previously  ? 

Mr.  EpMOND. — To  me  they  were  all  the  same.  Of  course,  I  ran  underneath  it 
two  or  three  times  and  I  never  dreamed  that  anything  was  going  to  happen.  I  could 
not  believe  my  eyes  when  I  saw  it  going  because  I  would  sit  around  it. 

Mr.  HoLGATE. — Then,  when  the  accident  happened,  coi>ld  you  describe  how  the 
structure  fell  ? 

Mr.  Esmond. — ^I  was  looking  up  at  the  men — ^kind  of  looking  upward  and  I 
thought  I  heard  some  sort  of  a  noise  at  the  shore.  That  took  my  attention  and  when 
I  looked  there  I  saw  everything  going.  I  saw,  to  the  mest  of  my  knowledge,  the  head 
of  the  big  traveller. 

Mr.  HoLGATE. — ^Whichwaydid  the  big  traveller  fall?  Did  it  fall  towards  the  end 
of  the  span,  or  did  it  fall  to  the  east  from  the  west  ? 

Mr.  Esmond. — ^It  seemed  to  me  to  be  going  straight  direct  out,  because  if  it  had 
fcome  east  it  would  have  taken  me  sure.  It  (would  have  come  right  near  me,  or  even 
planks  or  anything  on  top  of  it  would  have  come  right  down  on  me. 

Prof.  Galbraith. — ^Did  the  locomotive  go  over  the  end  of  the  bridge  ? 

Mr.  Esmond. — ^I  could  not  say.  I  heard  some  rumbling  ashore  and  it  took  my 
attention  from  above.  I  looked  there  and  I  saw  everything  going.  It  just  went  right 
out 

Mr.  HoLGATE. — ^You  said  you  heard  a  noise.  Was  it  sufficient  to  attract  your 
attention  ? 

Mr.  Esmond. — ^I  heard  like  a  break  or  something  inside  of  me — I  could  not  say 
how  far  from  the  pier — but  it  took  my  attention,  and  then  looking  up  I  saw  everything 
going. 

Mr.  HoLGATE. — ^What  was  the  noise  like  ? 

Mr.  Esmond. — ^Like  a  clap  of  thunder. 

Mr.  HoLGATE. — It  was  a  big  heavy  noise  ? 

Mr.  Esmond. — A  heavy  noise. 

Mr.  HoLGATE. — ^You  would  not  describe  it  as  a  sharp  crack  ? 

Mr.  Esmond. — ^I  <x)uld  not  tell  because  I  wag  a  little  excited  at  the  time.  I  heard 
and  saw  everything  going. 

Mr.  HoLGATE. — ^You  gave  it  probably  no  consideration  at  all  at  the  time  ? 

Mr.  Esmond. — No,  because  after  I  heard  some  sort  of  rumbling  ashore,  some  sort 
of  a  noise  like  thunder  I  looked  and  I  saw  everything  going. 

Prof.  Galbraith. — ^Did  the  bridge  fall  straight  or  did  it  break  up  before  it 
reached  the  water,  or  did  it  fall  altogether  ? 

Mr.  Esmond. — ^It  seemed  that  it  went  all  in  a  body. 
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Prof.  Galbraith. — It  did  not  seem  that  it  broke  up  before  it  reached  the  water  ? 

Mr.  Esmond. — ^No,  sir. 

Mr.  HoLQATE. — You  (were  what  was  known  as  a  life  saver  ? 

Mr.  Esmond. — ^Yes,  sir. 

Mr.  HoLGATE. — Kept  as  a  precaution  against  accident  ? 

Mr.  Esmond. — In  case  any  one  would  fall  over  I  was  there  to  pick  him  up. 

Prof.  Kerry. — ^What  did  you  do  when  you  saw  the  bridge  fall  ? 

Mr.  Esmond. — I  had  an  arrangement  to  myself.  I  had  a  small  buoy  tiiat  I  used 
to  put  underneath  the  breast  hook  of  the  boat.  I  do  not  know  if  I  got  myself  clear 
because  when  it  struck  the  water  it  displaced  a  lot  of  water  and  it  made  an  awful 
swelL  It  came  right  straight  to  me  and  I  did  not  know  where  I  was.  I  sat  right 
down  there  and  the  boat  headed  for  the  east.  The  next  wave  was  not  as  large  and 
when  it  cleared  up  I  heard  men  shouting  for  assistance  and)  I  went  to  get  them 
out. 

Mr.  HoLGATE. — Your  boat  was  attached  to  the  bridge  ? 

Mr.  Esmond. — ^Yes,  I  was  attached  to  the  bridge  and  I  might  have  done  it  more 
by  habit  than  by  presence  of  mind.  When  I  heard  anything  on  the  bridge  I  touched 
the  buoy  and  I  do  not  know  whether  I  knocked  myself  -clear  or  the  sea  shifted  the 
I)Osition  of  the  buoy. 

Prof.  Galbraith. — Do  you  mean  that  you  were  fastened  to  a  buoy  at  the  time  of 
the  accident? 

Mr.  Esmond. — I  was  fastened  to  the  bridge,  there  was  a  line  from  the  bridge  and 
at  the  end  of  the  line  I  had  a  small  buoy  that  I  used  to  put  into  the  boat  under  the 
brefast  hook  of  the  boat  and  on  the  top  of  the  thwart  so  that  it  was  easy  to  let  go. 

Prof.  Kerry. — ^You  did  not  fasten  the  buoy;  you  just  put  it  into  the  boat  and  it 
held? 

Mr.  Esmond. — ^Yes,  each  boat  has  a  breast  hook  and  I  had  a  piece  of  pulp-wood 
attached  to  the  line  and  laid  over  the  thwart  just  on  top  so  that  when  I  touched  it  it 
would  clear.    I  do  not  know  whether  I  did  that  or  whether  it  worked  out. 

Witness  discharged. 

Eugene  Lajeunesse,  sworn. 

Mr.  HoLGATE. — ^What  is  your  occupation? 

Mr.  Lajeunesse. — Bridge  work. 

Mr.  HoLGATE. — ^What  do  they  call  you  on  the  pay  roll?  Are  you  an  erector  or 
riveter  ? 

Mr.  Lajeunesse. — ^I  work  at  everything;  general  bridge  workman. 

Mr.  HoLGATE. — Where  are  you  employed?  Were  you  employed  on  the  Quebec 
bridge? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  HoLGATE. — ^Who  was  your  foreman? 

Mr.  Lajeunesse. — Meredith. 

Mr.  Holgate. — Are  there  any  men  here  who  were  working  with  you  ? 

Mr.  Lajeunesse. — ^Yes,  my  brother. 

Mr.  Holgate. — ^Your  brother  and  you  were  working  together? 

Mr.  Lajeunesse. — Yes. 

Mr.  Holgate. — At  the  time  of  this  accident  where  were  you  working? 

Mr.  Lajeunesse. — ^We  were  on  the  deck. 

Mr.  Holgate. — ^Whereabouts;  can  you  remember? 

Mr.  Lajeunesse. — Five  panels  out. 

Mr.  Holgate. — ^Near  the  anchor  arm? 

Mr.  Lajeunesse. — ^No,  on  the  floor  beam. 

Mr.  Holgate. — On  the  anchor  arm  span  or  the  cantilever?    On  the  river  span? 

Mr.  Lajeunesse. — ^Between  the  two  piers  in  ihe  centre. 
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Mr.  HoLGATE. — ^Perhaps  you  can  tell  on  this  plan.  (Witness  pointed  out  the 
place  on  plan  marked  Exhibit  No.  26). 

Mr.  HoLGATE. — Where  were  you  at  the  time  of  the  accident? 

Mr.  Lajeunesse. — I  was  right  here — on  the  deck. 

Mr.  HoLGATE. — On  the  deck? 

Mr.  Lajeunesse. — Yes. 

Mr.  Holgate. — At  the  main  post  between  panels  4  and  6  ? 

!kr.  Lajeunesse. — Yes,  sir. 

Prof.  Galbraith. — Which  side  of  the  bridge? 

Mr.  Lajeunesse.— West  side  of  the  bridge. 

Mr.  Holgate. — What  were  you  doing  there? 

Mr.  Lajeunesse. — I  was  doing  nothing  there  at  the  time  I  was  there.  I  was 
waiting  for  my  brother  to  send  me  a  box.     We  worked  on  the  top. 

Mr.  Holgate. — Show  us  the  point  where  you  were  working? 

Mr.  Lajeunesse. — We  worked  here  ten  minutes  and  there  five  minutes  cleaning 
up  everything. 

Mr.  Holgate. — ^Were  you  putting  in  bolts? 

Mr.  Lajeunesse. — ^We  were  finishing  up  the  bolting. 

Mr.  Holgate. — ^Were  those  holes  empty  that  you  were  bolting  up  ? 

Mr.  Lajeunesse. — ^Yes;  on  the  post. 

Prof.  Galbraith. — What  pieces  were  joined  by  these  holes  ? 

Mr.  Lajeunesse. — Two  braces  at  the  big  post. 

Prof.  GALBRArTH. — ^Do  you  know  the  chord  at  that  place?  Do  you  know  the  piece 
called  Na  6  chord? 

Mr.  Lajeunesse. — I  know  one  chord  is  bent. 

Prof.  Galbraith. — I  am  not  asking  that.    Do  you  know  the  chord  in  the  5th  panel? 

Mr.  Lajeunesse. — 'No,  I  did  not  look  at  that. 

Prof.  Galbraith. — ^Have  you  worked  on  the  5th  chord? 

Mr.  Lajeunesse. — 'No,  on  the  posts  only. 

Mr.  Holgate. — WTiat  knowledge  have  you  that  made  you  say  just  now  that  you 
saw  a  benf  chord? 

Mr.  Lajeunesse. — That  was  on  Monday  I  saw  that.  I  worked  there.  I  bolted 
up  on  that  chord,  it  was  bent. 

Mr.  Holgate. — Which  chord  was  that?    That  is  on  the  cantilever  arm? 

Mr.  Lajeunesse. — Yes. 

Mr.  Holgate. — That  is  out  on  the  river? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — The  second  from  the  pier  on  the  river  side  or  the  cantilever  arm  ? 

Mr.  Lajeunesse. — ^Yes. 

Prof.  Galbraith. — No,  9  on  the  cantilever  arm? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — You  were  at  work  at  the  time  the  accident  happened  to  the  bridge? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — Have  you  any  clear  recollection  of  observing  anything  at  the 
mioment  of  the  accident  ? 

Mr.  Lajeunesse. — ^No,  I  do  not  know  anything  about  it.  I  made  a  jump  and  went 
down  and  I  do  not  know  anything  about  it.  I  jumped  back  when  I  saw  everything 
going  and  then  I  fell  down  across  a  stringer,  the  stringer  went  down  and  I  know 
nothing  more. 

Mr.  Holgate. — ^What  was  the  first  notice  you  had  of  anything  happening? 

Mr.  Lajeunesse. — ^It  was  nothing.  I  said  *  I  am  finished ' ;  that  is  all.  I  did  not 
see  anything. 

Mr.  Holgate. — ^You  have  told  us  about  a  chord  member  that  you  saw  bent  ? 

Mr.  Lajeunesse. — ^Yes. 
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Mr.  HoLGATE. — Did  you  see  anything  else  ? 

3i£r.  Lajeunesse. — That  is  all  I  saw. 

Mr.  HoLGATE. — How  long  had  you  been  on  the  bridge  ? 

Mr.  Lajeunesse. — Since  about  the  22nd  of  July. 

Mr.  HoLGATE. — Had  you  been  pretty  well  over  ? 

Mr.  Lajeuesse. — ^Yes,  I  go  everywhere  on  the  bridge. 

Mr.  HoLGATE.    Then  that  is  the  only  thing  you  can  speak  positively  about  ? 

Mr.  Lajeunesse. — ^Yes,  only  that 

Mr.  HoLGATE. — How  was  your  attention  called  to  it  ? 

Mr.  Lajeunesse. — To  the  piece  ? 

Mr.  HoLGATE.— Yes. 

Mr.  Lajeunesse. — ^I  saw  Mr.  Yenser  and  Mr.  Birks  go  there  on  Monday  the  26th 
— Monday  in  the  week  of  the  accident. 

Mr.  HoLGATE. — Were  you  with  them  ? 

Mr.  Lajeunesse. — ^No,  I  worked  right  there.    I  was  bolting  on  a  strut  there. 

Mr.  HoLGATE. — Did  you  know  before  that  that  this  chord  was  bent  I 

Mr.  Lajeunesse. — 'No,  I  only  saw  it  Monday. 

Mr.  HoLGATE. — When  you  saw  Mr.  Birks  and  Mr.  Yenser  there  ? 

Mr.  Lajeunesse. — When  we  were  coming  from  dinner  we  stopped — three  or  four 
of  us  and  we  looked.  I  saw  Mr.  Worley  and  he  asked  me  what  I  was  looking  at  I 
said  *  That  bottom  chord  is  bent.'  Mr.  Worley  said  :  '  It  is  always  like  that ' — and 
the  whistle  blew  then. 

Mr.  HoLGATE. — Can  you  be  sure  about  the  location  of  the  chord? 

Mr.  Lajeunesse. — Oh,  sure. 

Mr.  HoLGATE. — It  was  on  the  river  side  ? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  HoLGATE. — Of  the  pier  ? 

Mr.  Lajeunesse. — ^Yes,  of  the  pier. 

Mr.  HoLGATE. — Out  to  the  river? 

Mr.  Lajeunesse. — To  the  river,  that  is  the  one  (pointing). 

Prof.  Galbraith. — And  on  the  Quebec  side?  •  ^ 

Mr.  Lajeunesse.^ — On  the  Quebec  side  it  was  then. 

Mr.  HoLGATE. — Now  just  describe  that  chord  and  what  you  saw  there  ? 

The  witness  replied  in  French. 

Mr.  Davidson. — ^He  says  it  was  plainly  visible. 

Mr.  Stuart. — It  was  bent  towards  the  Quebec  side  and  it  was  quite  visible. 

Prof.  Galbraith. — Out  from  the  centre  line  of  the  bridge  ? 

Mr.  Stuart. — ^Yes. 

Mr.  HoLGATE. — ^It  was  on  the  east  side  of  the  bridge  and  it  was  bent  towards  the 
east  ?    ' 

Mr.  Stuart  and  Mr.  Davidson. — Towards  the  east. 

Mr.  HoLGATE. — How  much  was  it  bent,  did  you  measure  ? 

Mr.  Lajeunesse. — I  did  not  measure,  I  saw  it  was  two  inches,  it  was  bent  all 
right  because  I  went  on  the  deck  and  looked  down  below  and  I  would  see. 

Mr.  Holgate. — ^Did  you  examine  the  chord. 

Mr.  Lajeunesse. — ^Yes,  I  was  on  the  chord.  When  I  came  back  to  work  I  looked 
on  the  other  side  to  see  if  it  was  bent  and  the  other  one  looked  all  right. 

Mr.  Holgate. — ^That  is  on  the  Montreal  side. 

Mr.  Lajeunesse. — ^Yes,  the  other  I  see  is  bent,  I  go  to  work  that  is  all. 

Prof.  GALBRAiTH.^Where  did    you  see  it  from? 

Mr.  Lajeunesse. — From  where  I — ^rather  from  the  strut. 

Mr.  Holgate. — ^Were  ycm  on  the  chord? 

Mr.  Lajeunesse. — Yes,  only  me  there. 

Mr.  Holgate. — ^Yourself? 

Mr.  Lajeunesse. — ^I  went  on  the  chord  to  see  if  it  was  bent 

Mr.  Roy. — ^Yes,  he  was  there. 
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Mr.  Davidson. — ^He  was  working  there?. 

Mr.  Stuart. — ^He  was  not  working  on  it,  he  was  working  in  the  vicinity. 

Mr.  HoLOATB. — ^What  was  the  condition  of  the  lacing  angles! 

Mr.  Lajeunesse. — ^I  did  not  examine  that,  I  saw  only  the  chord  bent,  that  is  alL 

Mr.  HoLOATE. — There  was  no  crack  and  no  break,  it  was  just  a  bend. 

Mr.  Lajeunesse. — On  the  piert 

Mr.  HoLOATE. — On  the  chord! 

Mr.  Lajeunesse. — On  no,  it  was  only  a  bend,  that  is  alL 

Prof.  Galbratth. — ^Were  the  foiir  members  of  the  chord  bent? 

Mr.  Lajeunesse. — Oh,  yes,  if  one  were  bent  the  others  must  be  bent  too. 

Prof.  Galbratth. — ^All  in  the  same  direction? 

Mr.  Lajeunesse. — ^All  the  same  direction. 

Prof.  £[errt. — You  were  working  on  the  posts? 

Mr.  Lajeunesse. — ^What? 

Prof.  Kerry. — ^You  were  working  on  the  posts? 

Mr.  Lajeunesse. — At  that  time. 

Prof..£[ERRT. — On  the  posts  during  the  week? 

Mr.  Lajeunesse. — In  the  week,  no,  on  the  morning  of  that  accident  I  was  work- 
ing on  the  front,  we  were  reaming  at  that  time. 

Prof.  £[errt. — ^When  were  you  on  the  centre  post  the  last  time? 

Mr.  Lajeunesse. — On  the  centre  post? 

Mr.  Davidson. — ^For  the  last  time? 

Mr.  Lajeunesse. — A  week  previous,  the  Saturday  previous. 

Prof.  £[errt. — ^Were  you  at  the  bottom  of  it,  in  the  shoe? 

Mr.  Lajeunesse.— Yes,  I  was  at  the  bottom  on  the  work  there  about  15  days 
back. 

Prof:  Kerry. — ^You  heard  them  say  that  a  plate  was  torn  there? 

Mr.  Lajeunesse. — ^No,  we  did  not  see  anything  of  that,  we  go  all  around  and  do 
not  see  anything. 

Prof.  Kerry. — ^It  was  all  sound  there? 

Mr.  Lajeunesse. — I  guess  so. 

Prof.  Kerry. — Everything  was  good? 

Mr.  Lajeunesse. — ^Yes,  because  we  got  some  bolts  there  and  we  saw  every  place 
and  we  did  not  see  that. 

Prof.  Kerry. — ^You  saw  the  plate  all  right? 

Mr.  Lajeunesse. — ^I  did  not  see  that  plate,  we  did  not  see  anything  bent  or 
broken  there,  we  did  not  see  that. 

Prof.  Kerry. — ^But  you  have  seen  the  plate  yourself? 

Mr.  Lajeunesse. — It  depends  on  which  plate,  there  are  several  there.  (Examining 
photograph.) 

Mr.  Holgate. — (Pointing  to  photograph).      Was  one  of  these  plates  crooked? 

Mr.  Lajeunesse. — ^I  do  not  think  so. 

Mr.  Holgate. — ^If  there  was  a  crack  is  it  likely  you  would  see  it  from  where  you 
were? 

Mr.  Lajeunesse. — ^If  there  was  something  there  I  would  see  it  all  right  because 
we  worked  right  there. 

Mr.  Holgate. — ^Did  I  understand  that  the  plate  was  crimped  but  there  was  no 
crack  in  it? 

Mr.  Lajeunesse. — ^I  saw  the  crimp  in  the  plate,  but  there  was  no  crack  in  the 
plate. 

Mr.  Holgate. — Have  you  seen  the  crimp? 

Mr.  LAJEUNESSE.^Yes. 

Mr.  Holgate. — ^You  have  seen  it? 

Mr.  Lajeunesse.— Yes. 
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Mr.  HoLGATE. — ^But  not  a  crack? 

Mr.  Lajeunesse. — Oh,  no. 

Prof.  Kerry. — You  worked  there  a  fortnight? 

Mr,  Lajeunesse. — ^Yes,  I  worked  there  a  fortnight,  my  brother  and  myself. 

Prof.  Kerry. — Have  you  sat  on  the  plate? 

Mr.  Lajeunesse. — Oh,  yes. 

Mr.  HoLGATE. — ^Who  was  with  you? 

Mr.  Lajeunesse. — ^My  brother. 

Mr.  HoLGATE. — At  the  time  that  you  saw  this  plate? 

Mr.  Lajeunesse. — ^My  brother. 

Mr.  Holgate. — ^He  was  with  you  then? 

Mr.  Lajeunesse. — Oh,  yes,  we  worked  all  the  time,  me  and  him. 

Mr.  Holgate. — Was  there  anybody  else? 

Mr.  Lajeunesse. — Oh,  no,  only  me  and  him. 

Mr.  Holgate. — Just  the  two  of  you? 

Mr.  Lajeunesse. — Oh,  yes. 

Witness  discharged. 

The  Conunission  adjourned  until  10  o'clock  to-morrow  (Friday)  morning. 


FIFTH  DAY. 

Friday,  September  13,  1907. 
The  Conunission  resumed  at  10  o'clock  this  morning. 

James  Johnson,  sworn. 

Mr.  Holgate.— Are  you  an  employee  of  the  Phoenix  Bridge? 

Mr.  Johnson. — ^Yes,  sir. 

Mr.  Holgate. — ^Were  you  at  work  on  August  29? 

Mr.  Johnson. — ^I  was. 

Mr.  Holgate. — ^Where  were  you  working?  / 

Mr.  Johnson. — ^I  was  working  under  the  bridge  down  in  the  yard,  what  is  known 
88  the  yard  in  the  bridge. 

Mr^  Holgate. — ^In  what  capacity  were  you  working  there? 

Mr.  Johnson. — I  had  charge  of  the  bull  gang,  that  is  the  gang  of  labourers 
handling  the  iron. 

Mr.  Holgate. — On  the  groimd? 

Mr.  Johnson. — On  the  ground. 

Mr.  Holgate. — ^Did  your  work  take  you  on  to  the  structure  at  all? 

Mr.  Johnson. — ^Yes,  sir. 

Mr.  Holgate. — ^In  what  way? 

Mr.  Johnson. — ^Well,  in  different  ways.  I  had  different  work  under  there,  laying 
iron  under  there,  pulling  out  the  foundation  out  of  the  foundation  hole. 

Mr.  Holgate. — ^But  did  your  work  take  you  on  to  the  structure,  on  to  the  bridge? 

Mr.  Johnson. — ^No,  I  was  very  seldom  on  to  the  bridge. 

Mr.  Holgate. — ^Did  you  ever  have  to  go  on  to  the  bridge  in  connection  with  your 
work,  or  was  it  just  curiosity? 

Mr.  Johnson. — ^I  went  on  to  the  bridge  to  see  the  foreman,  and  things  like  that; 
yes,  but  I  did  not  have  to  take  my  gang  on  to  the  bridge  at  all. 
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Mr.  HoLGATE. — ^It  has  been  proved  abeady  that  there  was  an  accident  upon 
Au^rust  29  at  the  bridge,  did  you  witness  that? 

Mr.  Johnson. — Oh,  yes,  I  saw  a  part  of  it. 

Mr.  HoLGATE. — Where  were  you  when  that  took  place? 

Mr.  Johnson. — I  was  back  tliere,  about  there. 

Mr.  HoLGATE. — Could  you  indicate  on  plan  26? 

Mr.  Johnson. — I  was  back  there  on  the  second  panel  on  the  second  x>oint,  this 
point  about  here  on  the  west  side  about  10  or  15  feet  from  the  edge  of  the  bridge;  I 
was  not  right  under  it. 

Mr.  HoLGATE. — ^You  were  on  the  ground? 

Mr.  Johnson. — ^Yes. 

Mr.  HoLGATE. — ^Below  that  panel? 

Mr.  Johnson. — ^Yes. 

Mr.  HoLGATE. — East  or  west  of  the  bridge? 

Mr.  Johnson. — ^West. 

Mr.  HoLGATE. — Ten  or  fifteen  feet  away? 

Mr.  Johnson. — ^Maybe  fifteen,  I  never  measured  it. 

Mr.  HoLGATE. — ^West  of  the  bridge,  underneath  the  second  panel  point  of  the 
anchor  span. 

Mr.  Johnson. — ^That  is  correct. 

Prof.  Galbratth. — ^Were  you  with  Jos.  Lefebvre? 

Mr.  Johnson. — He  was  working  with  me,  the  same  place  I  was. 

Prof.  BIerry. — ^What  did  you  actually  see? 

Mr.  Johnson. — What  did  I  see? 

Prof.  Kerry.^Ycs. 

Mr.  Johnson. — ^Well,  my  way  of  seeing  it,  I  heard  the  locomotive  run  out  on  it; 
1  will  tell  you  as  near  as  I  can  what  I  think  I  saw  and  heard. 

Prof.  GALBRArTH. — ^Where  was  the  locomotive? 

Mr.  Johnson. — I  did  not  see  it,  I  heard  it  running  out  and  I  heard  a  racket  and 
it  seemed  to  me  like  a  piece  of  iron  falling  off  the  car  or  a  car  jumped  off  the  track. 
Then  I  looked  up  and  and  I  looked  back  about  the  third  panel  maybe  from  the  pier, 
on  the  anchor  span.  It  looked  to  me  what  I  saw  as  if  the  string :r 3  were  parting. 
It  may  have  been  a  chord  or  something  else  that  I  saw. 

Prof.  Galbraith. — Did  you  turn  around  when  you  heard  the  noiuef 

Mr.  JoHiisON. — I  looked  up  like  that  (indicating).  I  had  a  track  gauge  in  my 
hand.    I  seen  it  coming,  the  next  thing  I  done,  I  started  to  run. 

Prof.  "Galbraith. — ^You  were  looking  towards  the  main  pier  at  that  time,  to  the 
work  above  the  main  pier? 

Mr.  Johnson. — ^Yes,  I  looked  up  towards  the  main  pier. 

Mr.  Holgate. — From  where  you  stood  were  the  two  stringers  distinctly  visible? 

Mr.  Johnson. — They  were,  yes,  but  in  looking  quick  like  that,  I  just  took  a 
glance  at  it,  I  did  not  stop  to  see  how  it  wa^  coming  or  anything  else,  I  started  to 
run.  It  looked  to  me  like  the  stringers  had  parted,  like  that  (indicating)  and  was 
falling  endwise.  It  looked  like  the  stringers,  it  may  have  been  trusses  or  chords  or 
anything  else. 

Mr.  Holgate. — That  is  what  I  meant,  we  can  easily  understand  that  you  were 
not  looking  for  anything  particular  at  that  moment,  but  did  anything  impress  itself 
at  that  moment  on  your  mind  distinctly? 

Mr.  Johnson. — The  impressible  thing  was  getting  out  of  the  road  about  that  time, 
I  could  not  say  anything  else. 

Prof.  Kerry. — That  was  just  the  one  movement  that  attracted  your  attention, 
the  apparent  falling  of  the  stringers? 

Mr.  Johnson. — ^Yes,  and  then  I  glanced  back  and  I  see  the  whole  thing  wave, 
kind  of  rock. 

Prof.  Kerry. — Go  ahead  in  your  own  way. 
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Mr.  Johnson.— Well,  I  started  to  run.  I  ran  out  probably  30  or  40  feet  and  I 
looked  a^ain  and  the  only  thing  I  could  see  was  a  cloud  of  smoke,  it  was  all  hidden 
in  a  cloud  of  smoke  and  over  the  smoke  I  could  see  the  wooden  false  work  on  the  pier, 
I  saw  it  fall  back. 

Prof.  Kerry. — In  which  direction  did  it  fall? 

Mr.  Johnson. — Back  towards  the  shore.  There  was  such  a  cloud  of  smoke  I 
could  just  see  the  wooden  false  work  standing  on  the  pier. 

Prof.  Kerry. — Standing  on  the  main  pier? 

Mr.  Johnson. — Yes. 

Prof.  Kerry. — You  saw  that  fall  back? 

Mr.  Johnson. — ^Yes. 

Prof.  Kerry. — It  fell  back  towards  the  shore? 

Mr.  Johnson. — Fell  back  towards  the  shore,  yes. 

Mr.  Holqate. — ^Are  you  in  a  i)osition  to  remember  and  say  what  part  of  the 
structure  first  reached  the  ground? 

Mr.  Johnson. — I  could  not  say  the  way;  I  saw  it  start;  it  looked  like  it  started 
where  I  saw  those  stringers  fall,  but  I  did  not  wait  to  see  what  part  hit  the  ground. 

Mr.  HoLOATE. — That  point  was  where? 

Mr.  Johnson. — I  could  not  be  sure  about  that  because  I  looked  so  quick  but  it 
was  in  about  the  third  point  back  from  the  pier. 

Prof.  Kerry. — At  that  point,  Mr.  Johnson,  the  stringers,  if  I  remember  right,  are 
very  considerably  above  the  chord? 

Mr.  Johnson. — ^Yes. 

Prof.  Kerry. — So  that  there  should  not  have  been  any  confusion  in  your  mind 
between  the  chord  and  the  stringer? 

Mr.  Johnson. — ^Well  I  would  not  be  sure  about  that  now,  I  would  not  be  sure 
about  just  what  I  did  see  because  it  happened  so  quick.  I  just  took  one  glance  at  it. 
and  I  was  going. 

Prof.  Kerry. — ^But  at  that  point  the  chord  is  curving  down  very  fast  ? 

Mr.  Johnson. — ^Yes. 

Prof.  Kerry. — The  stringer  is  quite  high? 

Mr.  Johnson. — The  stringer  is  away  above  the  chord,  yes. 

Prof.  Kerry. — ^Do  you  remember  whether  among  your  bull  gang  there,  Mr.  John- 
son^ there  was  any  one  who  got  a  really  go^xl  view  of  the  accident? 

Mr.  Johnson. — No,  I  do  not  know  auyono  who  told  me.  They  All  were  busy 
running,  I  guess,  about  that  time. 

Prof.  Kerry. — They  were  all  close  under  the  spot? 

Mr.  Johnson. — They  were  all  with  mo  except  one  of  my  men,  a  boy,  and  he  was 
killed. 

Prof.  Galbraith. — Was  ho  undor  tho  wreck? 

Mr.  Johnson. — ^He  was  under  tho  wreck,  I  had  him  working  under  there,  working 
on  some  pins. 

Prof.  Galbraith. — Had  any  of  your  gang  previously  been  working  on  the  bridge? 

Mr.  Johnson. — Well,  1  di>  not  think  so. 

Prof.  Galbraith. — Or  yourself? 

Mr.  Johnson. — ^I  do  not  think  any  of  them  were. 

Prf>f.  Galbraith. — You  know  nothing  personally  about  the  condition  of  the  bridge 
before  the  wreck? 

Mr.  Johnson. — No,  I  do  not  know  anything  about  it  whatever,  I  think  it  is  the 
same  as  it  always  was. 

Mr.  IIoi^ate. — What  was  the  last  occasion  you  were  on  the  bridge,  previous  to 
this  wreck? 

Mr.  Johnson. — The  last  occasion  the  morning  it  went  down,  probably  about  8 
o'clock. 
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Mr.  HoLGATE. — Did  you  traverse  the  whole  bridge  ? 

Mr.  Johnson. — Yes,  clear  out  to  the  end  of  it,  I  went  out  to  see  the  foreman. 

Mr.  HoLGATE. — Did  you  notice  anything  in  your  own  mind  that  day  at  any 
particular  point? 

Mr.  Johnson. — No,  I  saw  nothing  on  the  bridge,  nothing  different  from  what  it 
always  was,  but  I  did  not  look  at  it,  I  just  walked  out  the  track,  I  did  not  pay  any 
attention  to  the  bridge. 

Mr.  HoLGATE. — I  understand  your  duties  were  not  of  a  special  character  on  the 
structure,  so  that  you  made  no  examination  yourself? 

Mr.  Johnson. — No. 

Mr.  HoLGATE. — So  that  really  I  understand  you  can  give  us  no  fnformation  in 
that  direction? 

Mr.  Johnson. — In  regard  to  the  condition  of  the  bridge? 

Mr.  HoLGATE. — From  your  personal  knowledge  ? 

Mr.  Johnson. — ^None  whatever. 

Witness  discharged.  i 

Ingwall  Hall^  sworn. 

Mr.  HoLGATE. — ^Are  you  an  employee  of  the  Phoenix  Bridge  Company,  Mr.  Hall? 

Mr.  Hall. — Yes. 

Mr.  HoLGATE. — What  are  your  duties  ? 

Mr.  Hall. — Well,  whatever  I  am  required  to  do  as  a  bridge  man  or  structural  iron 
worker. 

Mr.  HoLQATE. — How  are  you  classified  on  the  pay  roll,  are  you  classified  as  an 
erector  ? 

Mr.  Hall. — Well,  I  do  not  know  really  what  you  mean  by  the  word  '  erector.' 

Mr.  Stuart. — ^He  is  classified  as  an  erector. 

Mr.  HoLGATE. — How  long  have  you  been  in  the  service  of  the  Phoenix  Bridge 
Company  on  this  particular  work  ? 

Mr.  Hall. — Since  July  5. 

Mr.  HoLGATE.— Since  July  5,  1907  ? 

Mr.  Hall.— Yes. 

Mr.  HoLGATE. — Were  you  working  on  August  29  ? 

Mr.  Hall. — Yes,  sir,  I  was  working  that  day. 

Mr.  HoLGATE. — ^Where  were  you  working? 

Mr.  Hall. — ^I  was  working  on  top  of  the  traveller. 

Mr.  HoLGATE. — Where  was  the  traveller? 

Mr.  Hall. — It  was  right  about  here    (indicating  on  Exhibit  26). 

Mr.  HoLGATE. — Which  traveller  was  that  ? 

Mr.  Hall. — The  big  traveller.  The  traveller  was  sitting  at  the  end  of  the  canti- 
lever. Of  course  they  had  not  got  any  further,  just  about  here  (indicating).  Of 
course  they  had  to  leave  the  big  traveller  there  to  lift  the  little  traveller  over  here. 

Mr.  HoLGATE. — The  big  traveller  then  was  located  on  panel  No.  1  of  the  canti- 
lever arm  ? 

Mr.  Hall. — Yes,  between  1  and  2,  I  cannot  tell  positively  sure,  I  did  not  take 
enough  notice. 

Mr.  HoLGATE. — But  to  the  best  of  your  knowledge  that  is  where  it  was  located? 

Mr.  Hall. — Panel  No.  1,  cantilever  arm,  that  is  as  far  as  it  went  ahead. 

Prof.  Galbraith. — The  front  of  the  traveller  was  about  the  middle  of  panel  No.  1. 

Mr.  HoLGATE. — There  was  another  traveller  on  the  bridge? 

Mr.  Hall. — ^Yes. 

Mr.  HoLGATE. — How  was  that  other  traveller  known,  what  was  it  called  ? 

Mr.  Hall. — It  is  a  small  traveller,  the  small  traveller  we  say  is  the  cantilever 
traveller. 
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Mr.  HoLGATE. — Can  you  say  where  that  was  at  the  same  time  ? 

Mr.  Hall. — Well  I  would  not  say  now  if  it  was  the  fourth  or  fifth  panel  it  was 
sitting  on.    It  was  sitting  on  the  fourth  panel  ready  to  raise  the  fifth  panel. 

Mr.  HoLGATE. — On  the  fourth  panel  of  what  you  call  the  suspended  span  ? 

Mr.  Hall. — Of  the  centre  span,  yes. 

Mr.  HoLOATE. — Of  the  centre  span,  the  suspended  span. 

Mr.  Stuart. — ^I  think  that  is  not  quite  accurate,  it  was  on  the  third  ready  to 
raise  the  fourth,  that  is  what  Mr.  Milliken  tells  me. 

Mr.  Hall. — I  would  not  be  sure  about  that  because  I  was  not  working  that  morn- 
ing. 

Mr.  HoLOAtE. — ^It  was  there  anyway,  you  are  not  quite  sure  whether  on  the  third 
or  fourth  panel? 

Mr.  Hall. — ^No. 

Mr.  HoLGATE. — ^And  Mr.  Millikin  would  know  definitely  about  that  ? 

Mr.  Hall.^ — ^Yes. 

Mr.  HoLGATE. — ^Now,  at  the  time  of  the  accident,  where  was  the  locomotive? 

Mr.  Hall. — I  could  not  tell,  I  did  not  notice  it. 

Mr.  HoLQATE. — ^You  cannot  locate  the  locomotive? 

Mr.  Hall. — No,  I  cannot  locate  the  locomotive. 

Mr.  HoLGATE. — Do  you  remember  it  was  on  the  bridge  at  all  ? 

Mr.  Hall. — ^To  tell  the  truth  I  do  not  remember  it  was  on  the  bridge  at  all,  be- 
cause I  did  not  notice  it. 

Mr.  HoLGATE. — ^What  was  the  big  traveller  doing  at  the  time  of  the  accident? 

Mr.  Hall. — ^Well  one  of  the  booms  on  the  Montreal  side  was  hoisting  up  a  couple 
of  timbers,  had  hoisted  them  up  and  was  just  landing  two  timbers. 

Prof.  Galbraith. — ^Big  timbers? 

Mr.  Hall. — ^Yes,  it  was  getting  ready  to  move  the  derricks  down  on  the  boat  like. 
They  call  it  the  boat,  right  under  the  top  girders,  and  it  was  just  landed. 

Mr.  HoLGATE. — ^At  the  time  of  the  accident? 

Mr.  Hall. — ^At  the  time  of  the  accident,  yes. 

Mr.  HoLGATE. — ^Where  were  you  on  the  traveller  at  the  time  of  the  accident? 

Mr.  Hall. — I  was  on  the  Quebec  side,  on  the  boat,  what  we  call  the  boat  of  the 
traveller. 

Prof.  Galbraith. — On  the  big  traveller? 

Mr.  Hall. — ^Yes,  right  below  the  top  girders. 

Prof.  Kerry. — ^The  traveller  was  actually  being  taken  down  on  that  day? 

Mr.  Hall. — Yes,  sir. 

Mr.  HoLGATE. — Was  it  being  dismantled,  do  you  mean? 

Mr.  Hall. — ^Well  we  took  some  sheave  boxes  and  some  pins  and  a  couple  of  boat 
loads  of  bolts  were  lowered  down. 

Prof.  Kerry. — ^Had  you  just  commenced  taking  it  down? 

Mr.  Hall. — ^No,  we  started  Friday  morning. 

Prof.  Kerry. — ^You  started  on  Friday  morning  to  take  down  the  traveller? 

Mir.  Hall. — ^To  take  down  the  sheave  boxes.  Well  there  was  part  of  the  traveller 
taken  down  before,  the  outrigger  of  the  traveller,  that  was  all  taken  off. 

Prof.  Galbraith. — ^When  was  that  taken  off? 

Mr.  Hall. — Oh,  two  weeks  before  that  we  had  been  working  on  it. 

Prof.  Galbraith. — ^In  the  two  weeks  before? 

Mr.  Hall. — ^Yes. 

Prof.  Galbraith. — ^And  only  the  main  floor  of  the  traveller  was  standing? 

Mr.  Hall. — Only  the  main  floor  of  the  traveller  was  standing,  yes,  and  two  heavy 
girders  on  top  to  amount  to  anything  of  real  heft  on  the  traveller. 

Prof.  Galbraith. — ^What  did  they  belong  to? 

Mr.  Hall. — They  belonged  to  strengthen  the  traveller  on  top. 

Mr.  HoLGATE. — ^As  this  material  was  taken  down,  that  is  material  belonging  to  the 
traveller,  was  it  left  on  the  bridge  close  to  the  travdler? 
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Mr.  Hall. — ^It  was  left  down  below  on  the  bars  on  the  top  bars  of  the  bridge; 
that  is  for  a  few  days,  then  it  was  rigged  up  and  we  took  them  off  there  and  lowered 
them  down  to  the  water  on  a  flat  boat  and  they  were  taken  away  to  the  other  side. 

Prof.  Galbraith. — ^What  was  the  main  traveller  resting  on,  the  top  or  bottom  of 
the  bridge? 

Mr.  Hall. — ^It  was  resting  on  the  bottom,  the  bottom  chords. 

Prof.  Kerry. — ^Were  the  hoisting  engines  taken  down? 

Mr.  £[all. — There  never  was  an  engine  on  top  of  the  traveller,  they  were  below. 

Prof.  Kerry. — They  were  on  the  floor,  were  they? 

Mr.  £[all. — They  were  on  the  floor. 

Prof.  Kerry. — ^What  did  you  notice  first  when  the  accident  happened,  Mr.  Hall? 

Mr.  Hall. — Well  in  the  position  I  was  I  could  not  look  back  on  the  bridge  very 
far  because  I  had  a  big  girder  right  in  front  of  me  and  there  was  only  a  space  of 
three  feet  before  the  eyes  there  so  I  could  not  see  very  much.  I  mean  to  say  I  could 
not  mention  anything  just  as  she  started  te  go  down. 

Prof.    Galbraith. — ^What  part  of  the*  traveller  were  you  on  ? 

Mr.  Hall. — On  the  Quebec  side. 

Prof.  Galbraith. — No,  I  mean  how  high  up  on  the  traveller? 

Mr.  Hall. — I  did  not  measure  it  myself  but  I  heard  it  is  about  400  feet  from  the 
water. 

Prof.  Galbraith. — ^What  part  of  the  traveller  were  you  on,  the  upper  part? 

Mr.  Hall. — ^I  was  ten  feet  below  the  top. 

Prof.  Galbraith. — And  near  the  front  or  near  the  back? 

Mr.  Hall. — Near  the  front. 

Prof.  Kerry. — ^You  knew  there  was  something  wrong  just  by  feel  and  not  by  sight? 

Mr.  Hall. — Well  I  could  feel  it  start  to  go  down  and  it  was  going  down  fast  you 
got  tears  in  your  eyes,  and  you  could  hardly  realize  anything  beside  you.  My  partner 
was  just  about  7  or  8  feet  from  me,  and  I  never  noticed  him  and  never  saw  him — 
never  knew  anything. 

Prof.  Galbraith. — How  did  it  go  at  first? 

Mr.  Hall. — At  first  it  did  not  make  an  awful  noise  when  it  started. 

Prof.  Galbraith. — Did  it  go  slowly  or  fast? 

Mr.  Hall. — No,  it  went  kind  of  fast  at  the  start  till  it  struck  the  deck  of  the 
bridge,  then  it  seemed  to  me  it  kind  of  slowed  up  a  little  bit. 

Prof.  Galbraith. — ^How  do  you  mean  till  it  struck  the  deck? 

Mr.  Hall. — Till  it  struck  the  deck,  till  the  deck  struck  the  water,  then  it  seemed 
to  slow  up. 

Prof.  Galbraith. — After  it  struck  the  water? 

Mr.  Hall. — After  it  struck  the  water,  that  is  it  slowed  up  gradually  like,  it  did 
not  go  as  fast  as  before. 

Prof.  Kerry. — You  went  down  on  the  traveller  all  the  time  ? 

Mr.  Hall. — Yes,  I  was  staying  there  all  the  time,  that  same  position. 

Prof.  Galbraith. — The  traveller  did  not  upset? 

Mr.  Hall. — No,  the  traveller  stayed  right  there.  It  was  fastened  to  the  top  chords 
a  few  days  before,  it  was  fastened  for  safety  to  keep  the  traveller  steady  to  lower  the 
girders,  and  that  helped  a  good  deal  to  hold  it  in  place. 

Prof.  Galbraith. — It  was  the  full  width  of  the  bridge? 

Mr.  Hall. — Yes,  it  was  extended  out  20  feet  on  each  side  of  the  bridge. 

Prof.  Galbraith. — Did  you  lose  consciousness? 

Mr.  Hall. — No,  sir,  I  did  not. 

Prof.  Galbraith. — You  were  conscious  until  you  came  to  the  top  of  the  water 
afterwards  ? 

Mr.  HjkLL. — ^Well,  yes,  I  was. 

Prof.  Galbraith. — When  you  came  to  the  top  of  the  water  was  everything  out  of 
sight  in  that  neighbourhood  ? 
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Mr.  Hall. — Everything  was  out  of  sight  except  timbers,  and  I  do  not  know  how 
many  voices  were  hollering  for  help,  that  is  all. 

Prof.  Qalbraith. — Around  you? 

Mr.  Hall. — Around  me,  yes.  The  water  was  too  unruly  for  me  to  notice  how 
many. 

Prof.  Galbraith. — That  is  rough? 

Mr.  Hall. — Yes,  it  seemed  as  though  it  was  going  fore  and  back  in  small  waves 
so  you  would  have  to  hoist  yourself  up  to  the  chest  to  breathe  without  drinking  water. 

Prof.  C^albraith. — ^Where  were  you  injured? 

Mr.  Hall. — I  got  two  fingers  taken  ofF,  and  the  third  the  flesh  taken  off. 

Prof.  Galbraith. — ^You  were  able  to  swim? 

Mr.  Hall. — ^Yes,  I  was  able  to  swim. 

Mr.  HoLGATE. — Do  you  remember  which  way  you  were  facing  when  this  took 
place  ? 

Mr.  BULL. — I  was  facing  towards  the  shore. 

Mr.  HoLGATE.— The  south  shore? 

Mr.  Hall. — ^Yes,  towards  the  pier,  from  the  water  towards  the  pier. 

Prof.  Galbraith. — Have  you  any  recollection  of  how  the  bridge  went  down? 
Did  it  go  down  in  one  piece  or  not,  the  cantilever  end? 

Mr.  Hall. — ^Well  I  would  not  positively  say,  but  it  was  nothing  that  broke  close 
by  where  the  traveller  was  because  it  was  going  down  too  steady  for  that.  It  seemed 
just  like  it  was  tipping  on  an  axle  like,  on  the  pier;  that  is  the  way  it  seemed  to  me. 

Mr.  HoLOATE. — That  clearly  represents  your  idea  ? 

Mr.  Hall. — Yes,  sir. 

Mr.  HoLOATE. — ^Were  you  in  any  way  generally  familiar  with  the  whole  bridge? 
Your  duties  on  the  traveller,  were  they  continuous,  were  you  always  working  on  the 
traveller? 

Mr.  Hall. — ^No,  I  was  driving  rivets  for  a  while. 

Mr.  HoLGATE. — How  long  had  you  been  working  on  the  traveller  prior  to  this 
accident  ? 

Mr.  Hall. — I  should  judge  about  a  month. 

Mr.  Holgate. — In  doing  that  you  would  have  to  traverse  the  bridge  in  the  morn- 
ing; how  did  you  get  to  the  traveller? 

Mr.  Hall.— To  the  traveller? 

Mr.  Holgate. — Yes,  did  you  walk  out  to  the  traveller? 

Mr.  Hall. — Yes,  I  walked  out  and  walked  up  the  angles. 

Mr.  Holgate. — And  then  you  would  go  back  at  dinner  time? 

Mr.  Hall. — ^Back  at  dinner  time. 

Mr.  Holgate. — And  out  at  1  o'clock? 

Mr.  Hall.— Out  at  12.45. 

Mr.  Holgate. — And  return  to  the  shore  at  six? 

Mr.  Hall. — At  six. 

Mr.  Holgate. — So  when  working  on  the  traveller  you  went  over  that  bridge  four 
times  a  day? 

Mr.  Hall. — ^Yes. 

Mr.  Holgate. — ^Did  you  ever  notice  anything  particular  in  the  condition  of  the 
bridge  on  those  trips,  anything  that  called  your  attention  especially  to— 

Mr.  Hall. — No,  not  that  I  saw  myself,  but  I  heard  some  talk  about  what  had 
been  brought  up  about  that  bottom  chord.  There  was  quite  a  few  the  night  before 
went  down  and  looked  up  there  and  they  said:  That  is  kinking  in  from  the  heft  of 
the  wind. 

Mr.  Holgate. — ^Do  you  know  what  bottom  chord  they  were  talking  about? 

Mr.  Hall. — On  the  Montreal  side,  I  do  not  know  what  position  it  was  in  really. 

Mr.  Holgate. — And  you  know  nothing  of  your  own  knowledge? 

Mr.  Hall. — No,  I  did  not  see  it. 
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Mr.  HoLGATE. — ^You  did  not  see  it  ? 

Mr.  Hall. — ^No,  I  was  just  taking  the  word  of  my  room  mate,  Harry  Briggs,  who 
got  lost. 

Mr.  HoLGATE. — Are  any  of  those  men  to  whom  you  refer  at  present  working  for 
the  company,  are  they  survivors  ? 

Mr.  Hall. — ^Why  there  is  one  with  me  over  in  the  hospital  in  Levis;  he  is  known 
as  Alexander  Beauvais. 

Mr.  Holgate. — Anybody  else  ? 

Mr.  Hall. — ^No,  I  guess  all  the  rest  are  dead. 

Mr.  Holgate. — So  that  whatever  information  you  got  was  from  Beauvais  ? 

Mr.  Hall. — ^Yes,  he  told  me  about  his  work,  where  he  was  working.  He  was 
riveting  on  the  first  point. 

Mr.  Holgate. — ^AU  I  want  to  know  is  that  is  your  source  of  information  and  your 
only  source  of  information  ? 

Mr.  Hall. — Yes. 

Mr.  Holgate. — And  you  know  nothing  of  it  personally  ? 

Mr.  Hall. — No. 

Mr.  Holgate. — And  is  that  the  only  point  that  was  brought  to  your  attention? 

Mr.  Hall.— Well,  yes. 

Prof.  Galbraith. — Did  you  ever  notice  any  unusual  springing  up  and  down  on 
the  bridge  while  you  were  on  the  traveller  ? 

Mr.  Hall. — ^The  last  half  day,  the  last  few  hours,  I  might  say,  it  was  awful 
springy,  and  of  course  we  had  some  iron  lowered  on  the  bridge  which  was  laying  on 
the  deck  of  the  bridge  and  they  were  using  the  boom  from  the  traveller  that  I  was 
on  to  hoist  it  up  from  the  bridge  and  laid  it  on  flat  cars,  and  every  time  they  dropped 
on  the  cars  why  it  seemed  as  though  it  would  spring  down  about  a  foot  under  you. 

Prof.  Galbraith. — ^How  much  of  a  drop  was  there  from  the  fall  to  the  flat  car? 

Mr.  Hall. — ^Well,  it  would  not  be  more  than  may  be  a  foot  or  so. 

Prof.  Galbraith. — What  kind  of  pieces  were  being  loaded  ? 

Mr.  Hall. — Oh  they  were  the  sheave  boxes. 

Prof.  Galbraith. — ^This  was  for  the  traveller  ? 

Mr.  Hall. — For  the  traveller. 

Prof.  Galbraith. — ^Was  any  part  of  the  bridge  being  loaded  by  the  traveller  at 
that  time  ? 

Mr.  Hall. — No,  sir. 

Prof.  Galbraith. — How  far  up  and  down  would  you  estimate  the  spring  owing 
to  this  loading? 

Mr.  Hall. — Well,  I  could  not  mention  exactly. 

Prof.  Galbraith. — ^I  want  to  know  whether  it  was  an  inch  or  a  foot  ? 

Mr.  Hall. — ^No.  It  could  not  go  down  a  foot  because  if  it  did  we  would  not  come 
up. 

Prof.  Galbraith. — ^I  want  your  idea  exactly. 

Mr.  Hall. — Well  it  would  jar  enough  so  you  would  notice  it  good  and  plain  and 
you  would  feel  afraid;  you  would  feel  the  shock  every  time  they  dropped  anything. 

Prof.  Galbraith. — Did  you  notice  while  you  were  on  this  traveller,  any  side 
motion,  as  well  as  the  up  and  down  motion  ? 

Mr.  Hall. — No. 

Prof.  Galbraith. — Do  you  know  that  the  motion  was  up  and  down? 

Mr.  Hall. — Yes. 

Prof.  Galbraith. — ^You  could  tell  that  ? 

Mr.  Hall. — Yes,  that  is  the  way  it  felt  for  us  up  there. 

Prof.  Galbraith. — This  occurred  how  long  before  the  accident  ? 

Mr.  Hall. — Oh  this  was  about  within  an  hour  or  two  hours  before  the  accident 
happened. 

Prof.  Galbraith. — Have  you  noticed  that  swinging  or  a  similar  swinging  any 
time  before  that  ? 
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Mr.  Hall — ^No,  sir,  not  as  bad,  hardly  any  at  alL 

Prof.  Oalbraith. — You  always  felt  the  traveller  safe  until  the  time  you  speak 
of,  a  short  time  before  the  acident  ? 

Mr.  Hall. — ^Yes,  while  it  felt  shaky — of  course  this  was  light  iron,  I  do  not  think 
these  little  pieces  were  half  a  ton  even. 

Prof.  Galbbatth. — That  you  refer  to  ? 

Mr.  Hall. — Yes,  that  were  loaded  on  the  cars. 

Prof.  Galbratth. — ^At  the  time? 

Mr.  Hall. — Yes,  it  was  not  half  a  ton  heft,  no,  it  was  not  a  quarter  of  a  ton 
you  might  say. 

Prof.  Galbratth. — ^You  had  work  on  the  traveller  when  the  cranes  extended  out- 
wards towards  the  end  of  the  bridge  were  on,  and  when  heavy  pieces  of  iron  were 
being  imloaded  from  the  cars  on  to  the  bridge  ? 

Mr.  Hall. — ^Yes. 

Prof.  Galbratth. — And  did  you  notice  any  motion  of  the  traveller  that  felt  unsafe 
up  to  that  time  ? 

Mr.  Hall. — ^No,  sir. 

Mr.  HoLOATE. — Do  you  recollect  that  the  engine  was  out  far  on  the  bridge  that 
same  day  during  the  morning  or  at  any  time  with  some  carloads  of  material  ? 

Mr.  Hall. — No,  not  any  further  than  the  traveller. 

Mr.  HoLGATE. — It  was  up  as  far  as  the  traveller? 

Mr.  Hall. — Up  as  far  as  the  traveller,  yes. 

Mr.  HoLQATE. — And  had  the  engine  ever  been  any  further  than  that  before? 

Mr.  Hall. — That  is  something  I  could  not  answer  because  I  do  not  recollect. 

Mr.  HoLGATE. — ^Do  you  recollect  what  that  engine  was  taking  out  there,  how 
many  cars  it  had  with  it? 

Mr.  'Hall. — ^It  generally  had  two  cars. 

Mr.  HoLGATE. — On  this  occasion  were  they  loaded? 

Mr.  Hall. — ^No,  empty. 

Mr.  HoLGATE. — I  am  speaking  now  of  the  morning  of  the  same  day? 

Mr.  Hall. — Well,  I  did  not  notice  whether  they  had  any  cars  or  engines  out 
there  in  the  forenoon,  or  the  afternoon  really,  but  as  I  say  the  engine  was  out  as  far 
as  the  traveller,  but  whether  it  went  any  further  that  day  I  do  not  know,  that  is  I 
cannot  recollect  seeing  it  or  noticing  it. 

Mr.  HoLGATE. — ^When  the  engine  was  out  there  at  any  time  during  that  day  did 
you  notice  that  vibration  in  the  bridge  up  and  down? 

Mr.  Hall. — No. 

Mr.  Holgate. — So  that  the  only  time  you  noitced  it  was  a  short  time  before? 

Mr.  Hall. — ^When  I  was  loosening  the  lines  on  the  traveller  I  was  working  on. 

Mr.  Holgate. — And  at  that  time  the  engine  was  not  on  the  bridge? 

Mr.  Hall. — That  is,  not  in  my  memory,  what  I  seen. 

Mr.  Holgate. — ^Well,  now,  who  else  is  there  that  could  give  us  information  clearly 
on  that  point? 

Mr.  Hall. — Oscar  Lebarge.  He  is  laid  up.  He  has  got  a  fractured  jaw  and  an 
injured  leg. 

Prof.  Galbratth. — Did  you  notice  the  behaviour  of  the  centre  posts  at  any  time 
during  the  fall? 

Mr.  Hall. — ^Everything  seemed  good  and  solid  to  me — no  failure  that  I  noticed. 

Prof.  Galbratth. — ^I  mean  during  the  accident. 

Mr.  BDiLL. — ^During  the  accident? 

Prof.  Galbratth. — ^You  could  not  say? 

Mr.  Hall. — I  could  not  say. 

Prof.  Galbratth. — ^You  could  not  see  the  beginning  of  the  fracture  of  the  main 
posts? 

Mr.  Hall. — No,  sir. 

Witness  discharged. 
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Mr.  D.  B.  Haley,  sworn. 

Mr.  HoLGATE. — Are  you  an  employee  of  the  Phoenix  Bridge  Company? 

Mr.  Haley. — ^Not  at  present;  I  was  discharged.    I  was,  though. 

Mr.  HoLGATE. — When  did  you  enter  their  service  in  connection  with  the  work  at 
the  Quebec  bridge? 

Mr.  Haley. — On  June  18. 

Mr.  HoLGATB.— 1907? 

Mr.  Haley. — June  19.  I  came  here  on  June  18,  and  went  to  work  on  June  19, 
1907. 

Mr.  HoLGATE. — In  what  capacity  were  you  working? 

Mr.  Haley. — ^As  an  all-round  bridge  man. 

Mr.  HoLGATE. — When  did  you  leave  the  service  o£  the  company? 

Mr.  Haley. — I  was  discharged. 

Mr.  HoLGATE — ^When  were  you  discharged? 

Mr.  Haley. — After  this  accident. 

Mr.  HoLGATE. — That  was  when? 

Mr.  Haley. — August  29. 

Mr.  HoLGATE. — ^You  have  not  worked  since? 

Mr.  Haley.^No. 

Mr.  Holgate. — But  you  were  in  their  employ  on  August  29? 

Mr.  Haley. — ^Yes. 

Mr.  Holgate. — Where  were  you  working  on  August  29? 

Mr.  Haley. — On  the  top  chord  traveller,  where  I  always  worked. 

Mr.  Holgate. — ^Where  was  it  at  that  time? 

Mr.  Haley. — (Referring  to  plan  marked  Exhibit  No.  26.)  It  was  right  up  here. 
The  jib  was  overhanging  out  here  and  I  was  on  the  extreme  end  of  the  jib. 

Mr.  Holgate. — Just  indicate  where  you  were. 

Mr.  Haley. — It  was  the  fourth  panel.  We  were  standing  near  the  third  panel 
and  I  was  out  over  the  fourth  panel.  The  jib  rests  over  this  and  I  was  out  on  the  end 
of  it. 

Frof.  Galbraith. — What  did  that  panel  rest  on? 

Mr.  Haley. — On  the  upper  chord  of  panel  No.  3. 

Mr.  Holgate. — ^When  the  accident  happened  what  was  being  done  on  that 
traveller,  and  where  were  you? 

Mr.  Haley. — I  was  on  the  extreme  end  of  it.  I  had  been  doing  some  rigging  out 
there.  There  was  not  much  of  anything  being  done,  we  were  waiting  for  iron  to 
come  out,  there  was  a  little  lull  for  half  an  hour  and  I  was  doing  a  little  job  that  I 
had  been  waiting  for  a  slack  time  to  do. 

Mr.  Holgate. — ^You  say  that  you  had  continuously  worked  on  this  traveller? 

Mr.  Haley. — I  was  signal  man  and  any  time  there  was  anything  to  do  I  was  kept 
there  busy.    Then  it  was  slack  and  I  was  out  there  doing  a  little  job  on  the  rigging. 

Mr.  Holgate. — Since  the  time  that  you  went  there  on  June  19,  you  worked 
continuously? 

Mr.  Hall. — ^Yes,  sir. 

Mr.  Holgate. — Every  day  that  the  weather  would  permit? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — And  always  on  that  traveller? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — ^When  the  accident  happened  have  you  any  clear  recollection  of 
what  did  happen? 

Mr.  Haley. — ^Yes,  sir,  I  have  a  very  clear  recollection  of  what  did  happen. 

Mr.  Holgate. — Just,  shortly,  in  your  own  words,  tell  us  what  you  saw. 

Mr.  Haley. — ^I  was  on  the  extreme  end  of  it  and  the  first  thing  I  knew  I  caught 
myself  going  through  the  air.  I  realized  that  the  iron  fell  very  much  faster  than 
I  did  and  left  me  falling  through  the  air.    The  next  thing  I  remember  I  was  deep  in 
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water.  In  a  short  time  I  came  up — I  swam  up — some  planks  came  up  around  me,  I 
got  on  the  planks  and  was  rescued  by  a  boat  on  the  other  side  of  the  river  twenty 
minutes  or  so  afterwards,  or  as  soon  as  they  could  get  over. 

Mr.  HoLGATE. — ^Had  you  a  view  of  the  structure  behind  you,  as  it  was  falling? 

Mr.  Haley. — No  sir,  none  whatever  and  heard  no  noise.  I  was  in  the  water  before 
the  noise  came. 

Prof.  Galbraith. — ^You  were  fully  conscious  during  the  whole  of  the  time  until 
you  came  to  the  top  of  the  water? 

Mr.  Haley.— Yes,  sir. 

Prof.  Galbraith. — You  hung  on  to  this  jib  as  you  were  falling? 

Mr.  Haley. — I  hung  on  to  nothing.  What  I  was  sitting  on  fell  away  from  me 
and  I  fell  through  space.  The  only  thing  I  hung  on  to  was  the  plank  that  I  got  hold 
of  when  I  came  up. 

Prof.  Galbraith. — Do  you  know  whether  the  jib  fell  faster  than  you  fell;  or 
whether  you  passed  it? 

Mr.  Haley. — The  jib  fell  faster  than  I  did.    I  remember  that  all  right. 

Mr.  HoLOATE. — From  what  you  know  was  it  the  whole  general  structure  or  some- 
thing of  any  local  nature  where  you  were  working  that  fell?  Did  the  whole  structure 
fall  as  one  or  are  you  in  a  position  to  say  anything  at  all  about  that? 

Mr.  Haley. — The  way  it  appeared  to  -me  was  that  it  broke  off  and  let  that  part 
go  down  and  the  way  I  accounted  for  not  hearing  any  noise  was  that  the  anchor  arm 
fell  afterwards,  after  the  balance  had  gone. 

Prof.  GALBRAfFH. — ^What  do  you  mean  by  saying  that  part  falling  off! 

Mr.  Haley. — ^I  mean  the  whole  cantilever  arm. 

Mr.  HoLOATE. — ^Did  your  duties  take  you  to  any  other  part  of  the  bridge? 

Mr.  Haley. — ^No,  sir. 

Mr.  Holgate. — ^But  you  passed  over  the  bridge,  probably,  four  times  a  day? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — ^In  passing  over  have  you,  at  any  time,  noticed  anything  extraor- 
dinary ? 

Mr.  Haley. — Yes,  sir. 

Mr.  Holgate. — ^Was  your  attention  called  to  it  or  did  somebody  draw  it  to  your 
notice? 

Mr.  Haley. — My  attention  was  called  to  it  by  somebody,  and  then  I  went  down 
and  looked  at  it. 

Mr.  Hoixjate. — ^Who  called  your  attention  to  it? 

Mr.  Haley. — My  partner,  Mr.  Cook,  who  is  now  dead. 

Mr.  Holgate. — ^When  your  attention  was  called  to  this  particular  thing  you  exam- 
ined it? 

Mr.  Haley. — ^Yes,  sir.  We  decided  that  right  when  the  whistle  blew  that  night 
we  would  go  down  and  look  at  it    That  was  on  Augrust  28. 

Mr.  Holgate. — ^Was  there  only  one  point  or  more  than  one  x>oint! 

Mr.  Haley. — Our  attention  was  called  to  one  point  and  we  examined  several 
points  and  found  several  points  defective,  too. 

Mr.  Holgate. — ^Beginning  with  the  point  that  Mr.  Cook  pointed  out  to  you  can 
you  designate  accurately  what  that  was? 

Mr.  HALEY.-r-Yes. 

Mr.  Holgate. — Can  you  show  it  on  this  plan?  (Referring  to  plan  marked  Exhibit 
No.  26.) 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — How  do  you  know  these  parts — by  their  erection  numbers? 

Mr.  Haley. — I  am  not  very  well  acquainted  with  the  erection  numbers.  I  had 
nothing  to  do  with  the  erection  numbers.  I  only  did  as  I  was  told.  I  know  the 
names  of  the  different  sections. 
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Mr.  HoLGATE. — Just  indicate  on  this  plan.  (The  witness  indicated  the  splice 
marked  No.  9  on  the  Quebec  side  of  the  cantilever  arm  of  the  lower  chord). 

Mr.  HoLGATE. — Is  that  it  ? 

Mr.  Haley. — Yes,  sir,  that  is  what  my  attention  waa  called  to. 

Mr.  HoLGATE. — ^Did  you  examine  it  ? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  HoLGATE. — ^What  did  you  find  t 

Mr.  Haley. — I  found  that  it  was  bulging  out  on  both  sides. 

Mr.  Holgate. — The  splifee  was  ? 

Mr.  Haley. — ^Near  the  splice  and  the  splice  itself  as  welL 

Prof.  Galbraith. — Which  chord  ? 

Mr.  H^EY. — On  the  Quebec  side. 

Prof.  Oalbratth. — ^You  say  it  was  bulging  out  ?  Is  that  the  splice  ?  What  was 
bulging  out  ? 

Mr.  Haley. — This  chord. 

Prof.  Galbraith. — That  is  the  chord  of  panel  8  ? 

Mr.  Haley. — Yes. 

Prof.  Kerry. — What  was  bulging  actually  ?  What  part  of  the  splice  ? 

Mr.  Haley. — All  the  webs  and  the  chord.  There  were  four  webe  and  this  chord, 
two  outside  ones  and  two  centre  ones  and  they  were  all  giving  way.  The  two  out- 
side ones  were  going  out. 

Prof.  Galbraith. — From  the  centre  of  the  bridge  ? 

Mr.  Haley. — Yes,  sir. 

Prof.  Kerry. — Then  you  say  thai  «dl  four  webs  were  bending  towards  Quebec  ? 

Mr.  Haley. — ^No,  the  inside  (web  was  bending  towards  Montreal  and  the  outside 
web  bending  towards  Quebec,  showing  that  there  was  too  much  compression  put  on 
and  it  would  not  stand  the  strain  and  it  was  giving. 

Prof.  Kerry. — And  the  centre  webs  were  comparatively  slight,  were  they  ? 

Mr.  Haley. — No,  they  were  not.    They  Showed  the  wobble. 

Prof.  Kerry. — The  centre  webs  were  twisted  like  that  (indicating)  ? 

Mr.  Haley. — Exactly. 

Mr.  Holgate. — I  do  not  think  that  is  what  he  said. 

Prof.  Kerry. — ^We  understand  that  the  web  on  the  Quebec  side  was  bent  out 
tofwards  Quebec  ? 

Mr.  Haley. — ^That  is  what  I  said. 

Prof.  Kerry. — The  web  on  the  Montreal  side  was  bent  out  towards  Montreal  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — And  the  two  centre  webs  were  bent  .into  a  very  long  S  shape  ? 

Mr.  Haley. — Yes,  as  close  as  you  can  get  at  it. 

Prof.  Kerry. — ^What  did  the  lacing  show  ? 

Mr.  BDiLEY. — ^It  was  bent  down  in  one  space  and  up  in  another  space.  Some  of 
it  showed  a  bend  sideways  and  kinked. 

Prof  Kerry. — The  lacing  was  bent  in  different  ways  ? 

Mr.  Haley. — Yes,  sir,  in  between  the  rivets.  Across  from  one  web  to  the  other 
one  lacing  would  be  bent  do(wn  and  the  next  bent  up  and  several  of  these  showed  a 
bend. 

Prof.  Galbraith. — What  distance  along  this  chord  No,  8  did  you  see  the  lacing 
in  that  shape  ? 

Mr.  Haley. — At  that  particular  point,  about  four  feet. 

Prof.  Galbraith. — That  would  cover  this  whole  panel  of  lacing — about  one 
square  of  lacing  ? 

Mr.  Haley. — ^Yes. 

Prof.  Galbraith. — ^You  did  not  see  any  other  squares  of  lacing  which  were  bent  ? 

Mr.  Haley. — ^Not  at  that  point. 

Mr.  Holgate. — This  examination  was  made  at  what  hour  and  on  what  day  ? 

Mr.  Haley. — A  quarter  past  six  on  August  28. 
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Prof.  Galbraith. — ^You  are  speaking  of  the  lacing  on  chord  8  ? 

Mr.  Haley. — Yes,  sir. 

Mr.  Galbraith. — Next  to  the  cover  plate  and  the  joint  ? 

Mr.  Haley. — Yes,  sir. 

Mr.  Holgate.— Did  you  make  an  inspection  of  it  afterwards  ?  Did  you  see  it 
again  ? 

Mr.  Haley. — No,  I  never  saw  it  any  more. 

Prof.  Kerry. — ^When  did  Mr.  Cook  see  it  first  ? 

Mr.  Haley. — ^Mr.  Cook  saw  it  the  same  time  I  did. 

Prof.  Kerry. — Did  he  mention  it  to  you  ?  He  had  seen  it  previously  ? 

Mr.  Haley. — ^He  had  been  told  about  it  previously. 

Prof.  Kerry.— Who  told  him  ? 

Mr.  Haley. — Mr.  Britton. 

Prof.  Kkrry.— Is  he  fllive  still  ? 

Mr.  Davidson. — Yes,  he  is  here. 

Prof.  Kerry. — You  say  that  the  webs  of  the  chords  were  bent  close  to  the  cover 
plate  on  the  8th  chord  and  you  also  say  that  there  was  a  bend  at  the  joint.  What 
was  there  at  the  joint  ? 

Mr.  Haley. — The  splice  showed  that  the  webs  had  never  fitted  up  close  like  they 
showed.     They  showed  warped  beside  the  cover  plate  where  it  had  been  riveted  on. 

Prof.  Kerry. — It  was  buckling  up,  like? 

Mr.  Haley. — Where  they  meet  together  they  do  not  meet  flush  ? 

Prof.  Galbraith. — They  were  open  more  in  one  part  than  in  another? 

Mr.  Haley. — At  the  bottom  comer  one  stuck  out  |  or  a  i  of  an  inch. 

Prof.  Galbraith. — Sideways  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — Were  the  side  cover  plates  not  opposite? 

Mr.  Haley. — That  is  what  I  am  speaking  of. 

Prof.  Kerry. — That  is  to  say  that  the  two  sections  would  be  something  like  that? 
(indicating.) 

Mr.  Haley. — Yes,  they  did  not  meet  evenly. 

Prof.  Kerry. — How  were  the  cover  plates  fastened  at  that  time? 

Mr.  Haley. — The  splice  was  all  riveted  up. 

Prof.  Kerry. — And  the  webs  of  the  two  adjacent  pieces  were  not  in  line? 

Mr.  Haley. — No,  sir. 

Prof.  Kerry. — Was  the  cover  plate  bent? 

Mr.  Haley. — Yes,  it  showed  a  bend  right  at  the  splice. 

Prof.  E^ERRY. — It  had  been  actually  hammered  in  together  in  contact  and  then 
riveted? 

Mr.  Haley. — Exactly;  drawn  in  and  jacked  in  until  the  metal  was  in  contact  and 
then  riveted. 

Prof.  Galbrafth. — ^Was  there  a  similar  appearance  in  the  case  of  the  inside  splice 
or  the  cover  plate  on  the  other  side  of  the  girder? 

Mr.  Haley. — It  is  the  splice  plates  I  refer  to  on  both  sides. 

Prof.  Galbraith. — ^How  many  splice  plates  are  there  in  the  whole  chord? 

Mr.  Haley. — Eight.    There  are  four  webs  and  two  splice  plates  for  each  web. 

Prof.  Galbraith. — You  are  testifying  now  to  Mr.  Kerry  about  the  condition  of  the 
outside  splice  plate?    That  is  what  your  previous  testimony  has  been  in  reference  to? 

Mr.  Haley. — The  outside  and  inside,  both. 

Prof.  Galbraith. — I  am  asking  you  about  the  inside.  Were  all  of  the  splice 
plates — the  eight  splice  plates  you  say  were  in  that  joint — deformed  sideways  ? 

Mr.  Haley. — I  did  not  look  at  the  inside  ones.  In  order  to  do  that  you  would 
have  to  get  down  and  look  up  and  there  was  no  scaffold. 

Prof.  Galbraith. — They  were  covered  so  that  you  could  not  see  them? 

Mr.  Haley. — No,  sir. 


MINUTES  OF  PROCEEDINGS  109 

SESSIONAL  PAPER  No.  154 

Prof.  Galbraith. — ^You  saw  nothing  on  the  inside  splice  plates? 

Mr.  Haley. — ^At  that  time. 

Prof.  Galbraith. — You  are  clear  on  that? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbraith. — ^I  understood  you  to  say  a  little  while  ago  that  the  inside  splice 
plates  were  displaced.    You  withdraw  that?    You  are  not  sure? 

Mr.  Haley. — If  you  understand  me  right 

Prof.  Galbraith. — ^We  do  not  understand  each  other  perhaps. 

2tf!r.  Haley. — I  am  speaking  of  the  inside  web  and  the  outside  web.  There  are 
two  centre  webs.  I  did  not  look  at  them  because  you  have  to  have  a  scaffold  to  look 
at  them  from  underneath.  There  was  no  scaffold  and  consequently  I  did  not  look 
at  them.    But  I  had  seen  that  splice.    I  had  noticed  it  previously. 

Prof.  Galbraith. — And  if  there  is  anything  taken  down  in  the  evidence  referring 
to  the  splicing  of  the  inside  webs,  you  withdraw  it  ?    You  say  nothing  about  that  ? 

Mr.  Haley. — ^Yes. 

Prof.  Galbraith. — ^That  is  what  I  want  to  get  clear. 

Prof.  Kerry. — Going  back  to  the  fact  that  the  webs  and  the  two  membei^s  on  each 
side  of  the  splice  did  not  line  have  you  any  idea  whether  that  was  there  when  the 
member  was  put  up?    And  if  so,  for  how  long? 

Mr.  Haley. — On  August  8  I  was  down  there.  I  was  not  here  when  the  member 
was  put  up.  I  walked  down  from  that  bottom  chord  right  down  to  the  shoe  and  I 
noticed  that  there  was  Sf  great  change  between  August  8  and  August  28. 

Prof.  Kerry. — ^You  did  not  notice  anything  wrong  at  all  in  that  member  or  in  that 
joint  on  August  8  ? 

Mr.  Haley. — I  say  yes;  decidedly  so.    I  noticed  a  great  difference. 

Prof.  Kerry.— But  on  August  8  did  it  look  all  right? 

Mr.  Haley. — ^No,  it  did  not. 

Prof.  Kerry. — ^What  looked  wrong  on  August  8? 

Mr.  Haley. — ^The  plates  were  lying  off  on  a  scaffold.  They  were  about  to  be 
riveted  up.  They  were  trying  to  get  it  in  position  to  rivet  it  and  they  had  four  jacks 
there  and  they  were  trying  to  get  these  webs  together  flush  so  that  they  could  rivet  it. 

Prof.  Galbraith. — ^That  is  flush  sideways? 

Mr.  Haley. — Yes.  That  was  August  8,  and  I  did  not  see  it  any  more  till  August 
28.    It  was  all  riveted  up  then. 

Prof.  Kerry. — Were  all  the  inside  ribs  out  of  line? 

Mr.  Haley. — ^Yes. 

Prof.  Kerry. — It  was  all  uncovered  when  you  were  there? 

Mr.  BDojEY. — Yes,  sir. 

Prof.  Kerry. — ^Was  each  web  on  one  side  of  a  joint  opposite  each  corresponding 
web  on  the  other  side  of  the  joint? 

Mr.  Haley. — ^No,  they  were  not  clear  past,  but  they  were  projecting  about  half 
an  inch. 

Prof.  E^ERRY. — ^Was  each  case  the  same  way.  Take  the  two  webs  on  the  Quebec 
side;  we  will  say  that  one  is  projecting  half  an  inch  towards  Quebec.  Then,  take 
the  centre  web;  would  that  also  be  projecting  half  an  inch  towards  Quebec? 

Mr.  BEaley. — ^Not  necessarily.  I  noticed  that.  In  one  case  two  went  one  way 
and  in  the  other  case  two  were  divided,  one  each  way. 

Prof.  Kerry. — ^I  think  we  might  ask  the  witness  to  make  a  sketch  showing  how 
these  did  lie  in  the  two  cases.  (Witness  made  a  sketch  which  was  filed  and  marked 
Exhibit  27.) 

Prof.  Kerry. — ^Jacks  were  being  used  to  bend  the  cover  plates  in. 

Mr.  Haley. — Jacks  were  being  used  right  in  between  these  webs  to  shove  them 
together. 

Prof.  Kerry. — I  notice  that  sections  A,  C  and  D  of  the  9th  chord  are  shown  in 
the  sketch  (Exhibit  27)  as  projecting  towards  Quebec  and  section  B  of  the  same  chord 
is  shown  projecting  towards  Montreal.    Is  this  correct? 
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Mr.  Haley. — That  is  correct? 

Mr.  HoLOATE. — ^Have  you  anything  explaining  that  apparent  discrepancy? 

Mr.  Haley. — Too  much  weight  heing  put  on  before  the  point  was  riveted. 

Mr.  Galbraith. — ^Is  that  your  full  answer  to  that  question? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  HoLGATE, — ^What  about  the  cover  plate  at  that  time? 

Mr.  Haley. — It  was  not  riveted — ^just  bolted  or  partially  bolted  on  the  bottom. 

Prof.  Galbraith. — That  cover  plate  was  on  chord  No.  8  ? 

Mr.  Haley. — Yes. 

Prof.  Galbraith. — ^Riveted  ? 

Mr.  Haley. — No. 

Mr.  HoLGATE. — We  are  speaking  of  this  on  the  8th  or  28th  of  August. 

Mr.  Haley.— On  the  8th. 

Prof.  Galbraith. — How  did  you  measure  these  displacements  you  speak  of? 

Mr.  Haley. — ^With  a  rule. 

Prof.  Kerry. — These  are  actual  measurements? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — That  was  the  only  measurement  you  made,  Mr.  Haley? 

Mr.  Haley. — The  only  measurement  ever  I  made. 

Prof.  Kerry. — We  have  not  yet  examined  the  plans  of  the  bridge.  Were  there 
any  of  the  splice  plates  connected  to  the  member  when  it  arrived  or  were  they  all 
fastened  to  both  members  at  the  bridge?  • 

Mr.  Haley. — I  do  not  know  how  they  arrived  from  the  shops. 

Prof.  Kerry. — At  the  time  of  your  inspection  on  August  8,  were  any  of  the  joint 
plates  riveted  to  the  chord  members? 

Mr.  Haley. — No. 

Prof.  Kerry. — How  many  were  in  place  and  how  were  they  fastened? 

Mr.  Haley. — They  were  fastened  by  bolts  and  the  splices  placed  inside  and  the 
ones  on  the  outside  as  well.  The  splice  was  about  two-thirds  bolted  up  on  the  out- 
side.   Some  holes  had  nothing  in  them  at  all. 

Prof.  Kerry. — ^And  the  inner  splices? 

Mr.  Haley. — I  did  not  notice  how  many  bolts  were  in  them.  It  was  dark  up 
there. 

Mr.  Holgate. — ^Were  there  bolts  in  them  at  all? 

Mr.  Haley. — ^Yes,  there  were  some  bolts  up  there. 

Prof.  Kerry. — Were  the  upper  and  lower  cover  plates  in  place? 

Mr.  Haley. — The  lower  cover  plate  was  lying  on  the  scaffold  and  the  upper  one 
was  in  its  place. 

Mr.  Holgate. — ^You  had  to  see  the  joint  from  the  scaffold  ? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — The  upper  cover  plate  was  bolted  ? 

Mr.  HALEy. — I  do  not  know  how  the  upper  plate  was  put  on.  I  got  right  down 
imdemeath  and  laid  down  on  my  back  and  measured  these  points  and  looked  up  there. 

Prof.  Galbraith. — You  measured  from  underneath  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbrafth. — Why  did  you  not  do  it  from  the  upper  side  ? 

Mr.  Haley. — The  cover  plate  was  put  on.    I  could  not  see  anything. 

Prof.  Galbraith. — ^Bolted  or  riveted? 

Mr.  Haley. — I  do  not  remember.    It  must  have  been  bolted. 

Prof.  Galbraith. — The  lower  cover  plate  was  completely  off  ? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbrafth. — And  the  side  splice  plates  were  in  position  ? 

Mr.  Haley. — Yea,  sir;  that  is,  they  were  hanging  loosely— not  exactly  loo.soly 
either,  but  they  were  not  full  of  bolts.  The  riveters  had  been  there  and  were  in  tlio 
act  of  tightening  them  up  and  trying  to  get  them  in  place. 
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Prof.  Galbbaith. — Did  you  ipake  a  careful  count  of  the  number  of  these  spliced 
ones  ? 

Mr.  Haley. — No. 

Prof.  Galbbaith. — I  am  not  speaking  of  the  bolts  now.  I  am  speaking  of  the 
plates  themselves.  Did  you  make  a  careful  count  of  the  number  of  splice  plates  on 
the  sidles  of  the  rib  ? 

Mr.  Halet. — No. 

Prof.  Galbbaith. — ^Are  you  sure  as  to  the  number  of  them  ? 

Mr.  Haley. — ^No,  I  am  not  sure  whether  there  were  two  plates  on  the  outside  or 
one. 

Prof.  Galbbaith. — Since  that  has  that  doubt  entered  your  mind  ? 

Mr.  Haley. — I  never  looked  closely. 

Prof.  Galbbaith. — You  testified  a  few  moments  ago  that  there  were  eight  splice 
plates. 

Mr.  Haley. — There  were  4  webs.  I  took  it  for  granted  that  there  would  be  8  splice 
plates. 

Prof.  Galbbaith. — ^But  you  had  an  opportunity  of  seeing  them? 

Mr.  Haley. — I  know. 

Prof.  Galbbaith. — You  were  testifying  to  what  you  had  seen  and  you  testified 
that  there  were  8  spliced  plates  ? 

Mr.  Haley. — ^Yes. 

Prof.  Galbbaith. — Do  you  still  testify  to  that  effect  ? 

Mr.  Haley. — I  could  not  swear  as  to  whether  there  were  8  spliced  plates  or  not 
because  I  did  not  count  them. 

Mr.  HoLGATE. — And  yet  you  measured  these  variations  with  a  rule  ? 

Mr.  Haley. — ^Yes,  sir;  there  were  three  of  us  and  we  noticed  it  in  particular. 

Prof.  Kebby. — Will  you  mention  the  other  two  ? 

Mr.  Haley. — The  other  two  are  Mr.  Joe  Ward  and  Mr.  George  Cook. 

Prof.  Kebby. — Were  they  both  in  the  accident  ? 

Mr.  Haley. — Yes. 

Mr.  Davidson. — No,  Mr.  Ward  was  drowned  before. 

Mr.  Haley. — Mr.  Ward  was  drowned  about  two  weel^i  before. 

Mr.  Davidson. — They  were  both  drowned  ? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbbaith. — Are  you  sure  about  the  direction  of  the  displacement  up  or 
down  the  river  that  you  have  shown  on  this  plan  ? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbbaith. — Absolutely  ? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbbaith. — You  cannot  remember  about  that  upper  cover  plate.  You  say 
that  it  was  in  position;  you  cannot  remember  whether  the  whole  of  it  or  part  of  it 
was  riveted? 

Mr.  Haley. — I  did  not  notice  at  all  particularly.  I  jumped  right  down  on  the 
scaffold  and  looked  at  the  bottom. 

Mr.  Holgate. — Was  this  variation  that  you  have  seen  here  the  same  all  the  way 
up  the  chord? 

Mr.  Haley. — No,  it  was  not  so  bad  at  the  top.  It  was  dark  up  at  the  top,  and 
it  seemed  as  if  it  ran  out. 

Mr.  Holgate.  If  that  variation  existed  on  the  top  of  the  chord  would  it  have 
been  possible  to  have  had  the  cover  plate  bolted  up? 

Mr.  Haley. — I  do  not  think  it  would — not  that  much  in. 

Mr.  Holgate. — How  much  variation  in  the  abutting  of  these  chord  sections  would 
be  possible  if  the  upper  cover  plate  were  bolted  to  both  sections  of  the  chord  ?  How 
much  variation  would  there  be  in  the  holes  to  permit  of  any  slight  variation  ? 

Mr.  Haley. — The  bottom  could  swing  half  an  inch  over  and  the  top  cover  plate 
would  hold. 
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Mr.  HoLGATE. — How  much  variation  on  the  top? 

Mr.  Haley. — There  could  not  be  any. 

Mr.  HoLGATE. — Were  the  conditions  such  that  they  must  have  abutted  properly  on 
the  top? 

Mr.  Haley. — Pretty  nearly  so. 

Mr.  HoLGATE. — Then  this  variation  you  have  marked  on  Exhibit  27  is  the  maxi- 
mum divergence  at  the  bottom? 

Mr.  Haley. — Exactly. 

Mr.  HoLGATE. — Diminishing  to  nothing  at  the  top? 

Mr.  Haley. — It  looked  that  way.    It  was  dark  up  there  and  it  looked  to  run  out 

Mr  Holgate. — Then  you  mean  that  there  was  a  twist  in  one  or  other  of  these 
chord  sections  ? 

Mr.  Haley. — Yes,  sir. 

Mr.  Holgate. — Would  you  call  that  a  wind? 

Mr.  Haley. — ^Yes,  a  little  wind  in  it.  Instead  of  calling  it  a  wind,  it  would  seem 
more  proper  to  say  that  it  kicked  to  one  side. 

Mr.  Holgate. — If  it  had  done  that  would  not  that  exist  in  the  next  joint  of  No.  9  ? 

Mr.  Haley. — The  next  panel,  you  mean  ? 

Mr.  Holgate. — ^Yes? 

Mr.  Haley. — In  the  splice  down  here  (indicating)  ? 

Mr.  Holgate. — ^Yes? 

Mr.  Haley. — ^I  do  not  know  that  it  is  necessary  for  it — ^no.  This  is  the  panel  point 
(indicating^.  I  walked  down  the  lower  chord  to  the  main  pier  and  right  up  the  other 
side,  and  my  reasons  for  doing  so  were  that  I  had  never  been  there  before.  I  simply 
went  to  see  that  big  pin  and  big  shoe,  as  I  expected  to  quit — to  leave  the  job. 

Prof.  Kerry. — The  ribs  of  the  chord  were  built  of  three  pieces? 

Mr.  Haley. — I  do  not  know  whether  they  were  or  not. 

Prof.  Kerry. — Were  they  tight  together,  or  did  you  notice  any  bending  in  the  rib  ? 

Mr.  Haley. — They  were  tight  together. 

Prof.  Kerry. — The  rib  itself  was ? 

Mr.  Haley. — Intact. 

Prof.  Kerry. — Intact? 

Mr.  Haley. — I  do  not  know  whether  there  were  three  pieces  or  five  pieces.  You 
have  to  look  very  closely  to  tell  how  many  pieces  there  are  when  they  are  tight 
together. 

!Mr.  Holgate. — I  was  asking  a  little  while  ago  when  you  discovered  the  joint  illus- 
trated on  your  sketch  (Exhibit  No.  27),  did  you  examine  the  next  joint  in  the  chord  in 
either  direction? 

Mr.  Haley. — No,  sir;  I  walked  straight  down  to  the  shoe.  It  is  August  8  I  refer 
to  now. 

Mr.  Holgate. — Did  it  not  occur  to  you  that  if  one  or  other  of  these  were  out  of 
place,  in  the  shape  in  which  you  describe  it,  you  might  find  something  to  explain  it 
in  the  next  joint? 

Mr.  Haley. — All  the  explanation  I  wanted  was  the  extreme  load  on  the  end  of  it 
and  the  point  not  riveted  up. 

Mr.  Holgate. — ^As  a  matter  of  fact,  you  did  not  examine  the  other  joints? 

Mr.  Haley. — No,  sir. 

Mr.  Holgate. — From  where  you  were  did  you  observe  anything  in  either  of  these 
joints,  or  any  other  joint,  or  anything  else,  that  in  your  mind  was  not  correct  ? 

Mr.  Haley. — Not  on  August  8. 

Mr.  Holgate. — Did  you  on  August  28? 

Mr.  Haley.— Yea. 

Mr.  Holgate. — ^From  this  point! 

Mr.  Haley.— Yes, 
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Mr.  HoLGATE.— That  i8  panel  point  No.  9? 

Prof.  Kerry. — Now,  we  have  looked  into  this  distortion  you  saw  on  August  8,  and 
you  tell  us  you  noticed  several  things.    Will  you  tell  us  the  others? 

Mr,  Haley. — On  August  28  I  noticed  several  things. 

Prof.  Kerry. — You  did  not  take  particular  notice  of  any  other  defects  between 
August  8  and  August  28  ? 

Mr.  Haley. — No,  sir. 

Prof.  Kerry. — No  new  ones  developed? 

Mr.  Haley. — No,  sir. 

Prof.  Kerry.— What  did  you  see  on  the  28th? 

Mr.  Haley. — I  saw  this  point  as  I  described  to  you  before,  and  I  went  right  below 
it — ^this  splice  between  chord  10  and  chord  9.  I  saw  the  joints  at  panel  point  9  and 
panel  point  10  on  the  Quebec  side  of  the  cantilever  arm,  being  the  splice  at  the  other 
end  of  chord  9  already  referred  to. 

Proi.  Kerry. — ^What  condition  were  these  joints  in? 

Mr.  Haley. — ^I  stood  up  at  the  splice  near  panel  point  No.  9,  and  looking  down 
at  No.  10  you  could  see  the  bulge  on  both  outside  and  inside. 

Mr.  Haley. — On  August  27,  at  5.45  p.m.,  I  went  down  to  the  joint  near  panel 
point  9  on  the  Quebec  side  of  the  cantilever  arm  and  looked  towards  the  main  pier. 

Prof.  E[erry. — ^Now,  go  ahead  and  tell  us  what  you  saw. 

Mr.  Haley. — ^I  saw  those  bulges  in  this  chord. 

Mr.  HoLQATE. — ^You  saw  bulges  in  the  lower  chord  in  panel  9,  somewhere  in  panel 
9  near  x>anel  10. 

Mr.  Haley. — ^Near  the  splice. 

Prof.  Galbraith. — ^About  how  long  is  that  bulge? 

Mr.  Haley. — That  bulge  there  means  about  three  feet  and  this  one  about  two  feet. 

Mr.  HoLOATE. — ^I  have  indicated  the  location  of  these  bulges  on  the  sketch  marked 
*27— A.' 

Prof.  Kerry. — Will  you  mark  the  extent  of  that  bulge  out  of  line  ? 

Mr.  Haley. — ^I  stepped  up  here  and  took  a  look  and  it  looked  to  me  about  an  inch 
and  a  half. 

Prof.  Galbraith. — You  had  better  put  in  the  word  *  apparently '  because  you  did 
not  measure  it. 

Mr.  Haley. — Yes,  sir. 

Mr.  HoLGATE. — ^Where  does  it  begin? 

Mr.  Haley. — Just  outside  the  splice. 

Prof.  Kerry. — It  commenced  just  about  the  end  of  the  spliced  plate? 

Mr.  Haley. — ^Yes. 

Prof.  Kerry. — I  notice  on  the  sketch,  Mr.  Haley,  that  only  two  of  the  ribs  were 
bent,  is  that  correct? 

Mr.  Haley. — ^I  just  looked  from  the  bed,  I  did  not  examine  the  centre  ones. 

Prof.  Kerry. — ^You  were  standing  on  the  lower  chord  at  the  time? 

Mr.  Haley. — ^Yes,  just  over  point  9. 

Prof.  Kerry. — Continue? 

Mr.  Haley. — That  is  all  I  saw.  On  this  chord  directly  opposite  point  9  on  the 
north  side  the  same  thing  was  visible. 

Prof.  Galbraith. — ^Panel  9  ? 

Mr.  Haley. — ^Panel  9,  yes,  between  points  8  and  9. 

Prof.  Galbraith. — ^You  say  that  on  the  other  side  of  the  bridge  directly  opposite 
the  panel  iwint  already  spoken  of,  a  similar  thing  was  observed? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — ^Where  were  you  standing  when  you  observed  this? 

Mr.  Haley. — ^I  walked  up  across  the  ladders  over  there  and  stood  on  top  and  it 
was  very  visible  and  I  did  not  make  any  further  examination. 

154— vol.  11—8 


114  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Prof.  E^ERRY. — ^You  stood  at  panel  point  9  on  the  Montreal  side? 

Mr.  Haley. — Yes,  sir. 

Prof.  Kerry. — And  were  the  bulges  in  the  same  direction? 

Mr.  Haley. — The  bulges  I  saw  were  just  on  the  two  outside,  the  same  as  this.  I 
did  not  look  on  the  inside.    This  splice  was  not  riveted. 

Prof.  Kerry. — The  splice  on  the  Montreal  side  was  not  riveted? 

Mr.  Haley. — The  splice  on  the  Montreal  side  was  not  riveted. 

Prof.  Kerry. — The  plates  were  in  place  for  riveting? 

Mr.  Haley. — The  plates  were  the  way  they  had  been  left  from  the  time  it  had  been 
put  up,  the  riveters  had  just  got  there  and  had  not  started  in  yet,  just  swung  their 
scaffold. 

Prof.  B^RRY. — ^Was  there  any  displacement  visible  at  this  joint,  were  the  webs 
out  of  line,  or  anything  as  in  the  other  case  ? 

Mr.  HIaley. — Oh,  yes,  in  connection  with  the  webs,  I  did  not  look  at  these. 

Prof  E[erry. — The  witness  saw  no  displacement  at  the  splice,  he  did  not  look  for  it. 

Mr.  Haley.— But  I  saw  the  bulge,  that  was  visible  from  the  top  in  each  side.  - 

Prof  Galbraith. — Outwards  in  both  cases  from  the  centre  line  of  the  chord? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  E[erry. — On  the  28th  were  all  the  spliced  plates  at  panel  jwint  9  on  the 
Quebec  side  in  place? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — Splice  and  cover  plates? 

Mr.  HIaley. — The  cover  plate  on  the  bottom  side,  I  do  not  know  if  it  was  there; 
I  expect  it  was  there,  there  was  no  scaffold  under  it  and  I  did  not  get  under  it  to  look ; 
I  am  not  positive. 

Prof.  Galbraith. — ^You  mean  then  that  all  the  splice  plates,  the  side  plates  and 
also  the  top  cover  plates  were  there,  you  do  not  know  about  the  bottom  cover  plate? 

Mr.  Haley.— No. 

Prof.  Kerry. — This  is  from  outside  observation  without  special  examination? 

Mr.  HALEY.^Yes,  sir. 

Prof.  Kerry. — ^You  just  looked  at  it,  you  did  not  go  into  it  to  see? 

Mr.  Haley. — Only  I  put  a  mark  on  it,  that  is  all. 

Mr.  HoLGATE. — On  your  visit  of  the  28th,  is  not  your  recollection  clear  with 
regard  to  the  bottom  plate  being  fastened  to  the  chords? 

Mr.  Haley. — On  the  28th  I  had  no  way  of  seeing  the  bottom  at  all. 

Mr.  Holoate. — Now  on  your  examination  of  the  8th  it  was  absent? 

Mr.  Haley. — There  was  a  scaffold  there  then,  and  it  lay  right  on  the  scaffold? 

Mr.  HoLGATE. — And  its  absence  and  the  presence  of  the  scaffold  there  enabled  you 
to  make  this  very  close  observation? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Holgate. — The  absence  of  that  plate  was  rather  a  notable  thing,  was  it 
not? 

Mr.  Haley. — ^It  was  indeed,  yes. 

Mr.  Holoate.  Then  on  your  second  visit,  is  it  not  reasonable  to  think  that  your 
attention  would  be  called  almost  first  of  all  to  the  bottom  plate? 

Mr.  Haley.— No,  no. 

Mr.  Holgate. — For  this  reason,  I  mean,  I  am  only  mentioning  what  is  in  my 
mind;  its  absence  enabled  you  to  make  these  observations  before. 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — Now,  then,  you  must  know  whether  that  plate  was  on  at  the  time  of 
your  second  examination,  or  whether  it  was  not  on? 

Mr.  Haley. — Oh,  no,  not  necessarily.  I  told  you  I  stepped  on  the  top  of  the 
chord. 

Mr.  Holgate. — ^The  scaffold  was  gone  and  the  plate  not  lying  there. 

Mr.  Haley. — Understand  that  the  plate  is  four  feet  in  depth  and  there  is  no  way 
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of  getting  under  unless  you  get  a  line  and  get  under  there,  and  I  did  not  make  that 
K^xamination.  It  was  enough  for  me.  I  said:  I  will  put  a  mark  on  that,  and  if  it  is 
any  worse  to-morrow,  I  am  gone  from  here. 

Mr.  HoLGATE. — A  mark  on  what? 

Mr.  Haley. — I  looked  all  along  the  line  of  rivets,  and  the  first  rivet  out  beyond 
the  rest  I  put  a  chalk  mark  on  it ;  at  least  Mr.  Cook  did,  and  the  second  rivet  was  just 
half  way  out.      That  is,  the  plate  had  bulged  so  it  was  just  half  way. 

Prof.  Galbraith. — Which  plate? 

Mr.  Haley. — The  outside  one  of  the  chord,  and  he  drew  a  line  half  way  across 
and  I  said :  To-morrow  night  I  am  going  to  have  a  look  at  that  and  if  ihat  is  gone 
any  further  we  will  be  able  to  tell  by  looking  at  these  rivets. 

Mr.  Stuart. — That  is  the  Montreal  side? 

Mr.  HALEY.-^That  is  the  Quebec  side. 

Mr.  HoLGATE. — Was  it  impossible  for  you  to  have  seen  whether  or  not  the  plate 
was  on  on  the  28th? 

Mr.  Haley. — Quite  so. 

Mr.  Holgate. — ^You  could  not  have  seen  whether  that  plate  was  in  or  not? 

Mr.  Haley. — ^Well,  I  could  have,  I  suppose,  if  I  had  gone-  to  some  trouble. 

Mr.  Holgate. — But  you  did  not. 

Mr.  Haley. — I  did  not,  no. 

Mr.  Holgate. — Do  you  know  in  any  other  way,  whether  that  plate  was  or  was 
not  on? 

Mr.  Haley. — ^No,  sir. 

Mr.  Holgate. — ^You  have  already  said  that  if  the  top  plate  were  in  position  that 
the  holes  would  draw  the  chord  sections  together  at  the  top? 

Mr.  Haley. — Yes,  sir, 

Mr.  Holgate. — Now,  if  the  bottom  plate  had  been  placed  on  and  bolted  or  riveted, 
would  the  remaining  portion  of  the  chord  be  brought  into  its  proper  position? 

Mr.  HIaley. — It  would  if  it  met  the  hole,  but  if  they  reamed  away  about  three- 
quarters  of  an  inch  it  would  not. 

Mr.  Holgate. — Then  all  the  holes  would  have  to  be  reamed  so  as  to  fit  the  position 
correctly  ? 

Mr.  Haley. — ^Yes,  sir, 

Mr.  Holgate. — Do  you  know  whether  that  was  done  or  not? 

Mr.  Haley. — I  am  not  prepared  to  swear  whether  that  was  reamed  or  not. 

Mr.  Holgate. — Did  you  hear  anything  about  it? 

Mr.  Haley. — I  know  the  reamers  were  working  all  the  time  around  there. 
•  Mr.  Holgate. — Then  the  plate  must  have  been  on? 

Mr.  Haley. — I  could  not  tell  you  whether  the  plate  was  on  or  not,  the  bottom 
plate  on  the  28th. 

Mr.  Holgate. — If  the  reamers  were  working  on  it 

Mr.  Haley. — Because  my  attention  was  called  so  forcibly  to  this. 

Mr.  Holgate. — If  you  believed  the  reamers  were  working  on  itj  you  must  have 
believed  the  plate  was  on? 

Mr.  Haley. — I  thoroughly  belie\^e  the  plate  was  on,  because  the  point  was  all 
riveted  up. 

Prof.  Kerry. — You  mean  there  was  a  force  of  riveters  working  on  the  bridge,  but 
not  at  this  particular  point? 

Mr.  Haley. — Not  at  this  particular  point.  I  never  saw  anyone  working  with  a 
reamer  at  this  point,  but  I  know  there  were  reamers  working  at  different  points  where 
they  were  needed. 

Mr.  Holgate. — ^You  cannot  say  who  put  that  plate  on? 

Mr.  Haley. — ^No,  sir,  I  cannot  tell  you  only  what  I  know. 

Prof.  Galbraith. — Referring  now  to  the  corresponding  panel  point  on  the  other 
side  of  the  bridge,  you  saw  that  when? 

164— vol.  ii— 8i  . 
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Mr.  Haley. — On  August  28. 

Prof.  Galbraith. — At  jwhat  hour? 

Mr.  Haley. — ^At  a  quarter  of  six,  the  same  hour. 

Prof.  Galbraith. — ^Who  were  with  you? 

Mr.  Haley. — Mr.  George  Cook,  Tom  Callihan  and  Harry  Briggs. 

Prof.  Galbraith. — ^Did  you  visit  that  after  you  had  ^mpleted  your  ohservation 
of  the  joint  you  have  spoken  of? 

Mr.  Haley.— Yes,  sir,  right  after. 

Prof.  Galbraith.— Right  after? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — How  many  splices  or  cover  plates  were  attached  to  the  chord 
at  that  time? 

Mr.  Haley. — I  simply  looked  at  the  two  outside  plates  of  the  chords,  and  they  were 
both  attached,  but  they  were  not  full  of  bolts. 

Prof.  Galbraith. — ^Was  the  top  cover  plate  in  position? 

Mr.  Haley. — Yes,  sir. 

Prof.  Galbraith. — ^Was  it  riveted? 

Mr.  Haley. — ^No,  sir. 

Prof.  Galbraith. — ^It  was  bolted? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — ^Did  you  see  the  bottom  cover  plate? 

Mr.  Haley. — ^No. 

Prof.  Galbraith. — ^Not  even  from  the  side  of  the  bridge  first  examined? 

Mr.  Haley. — No,  sir. 

Prof.  Galbraith. — ^Where  were  you  standing  iwhen  you  made  the  examination  of 
this  joint? 

Mr.  Haley. — On  the  top  of  the  bottom  chord. 

Prof.  Galbraith. — ^Was  there  anything  to  interfere  with  your  view  in  looking 
across  to  the  corpesjwnding  joint  on  the  other  side  of  the  bridge?  In  other  words, 
iCould  you  see  underneath -in  any  degree  or  did  you  try? 

Mr.  Haley. — ^I  did  not  try. 

Mr.  HoLGATE. — ^Where  you  saw  the  bulge  in  the  two  outside  ribs  of  the  lower 
chord  in  panel  9  in  the  Quebec  side  of  the  bridge,  did  you-  notice  the  effect  that  that 
bulging  might  have  had  on  the  lacing? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — ^You  might  describe  what  you  saw? 

Mr.  Haley. — I  have  already  described  that.  In  some  places  it  was  down,  and  in 
other  places  it  was  bent  up. 

Mr.  HoLOATE. — ^Was  the  bulge,  as  you  have  shown  it  on  sketch  27-A,  exactly  in 
the  two  outside  ribs? 

Mr.  Haley.— Well  as  I  icould  come  to  it 

Mr.  Holgate. — The  bulge  was  in  the  opposite  direction  in  the  two  ribs? 

Mr.  Haley.— Yes,  sir. 

Mr.  Holgate. — So  that  the  space  between  the  centres  of  those  t^o  ribs  would  be 
the  original  distance  apart,  plus  the  total  bulge  on  each  side. 

Mr.  Haley. — ^Yes. 

Mr.  Holgate. — Then  were     the  lacing  angles  still  attached  to  the  chord? 

Mr.  Haley. — ^Yee,  sir. 

Mr.  Holgate. — ^Were  any  of  the  connections  broken? 

Mr.  Haley. — ^No,  sir. 

Mr.  Holgate. — ^Now,  you  have  said  that  some  of  the  lacing  angles  were  bent  up 
and  some  down.    How  do  you  deacribe  that? 

The  witness  described  the  lacing  by  means  of  the  plan. 

Mr.  Holgate. — ^From  what  you  have  described  here  it  would  appear  that  the  only 
teniiency  wouldl  be  to  pull  on  iheae  bars.     I  do  not  understand  how  any  of  them 
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could  have  been  bent  up;  I  speak  now  of  the  lacing  angles.  How  do  you  account  for 
any  of  them  being  bent  up. 

Mr.  Haley. — ^I  will  tell  you,  it  is  very  simple  to  me.  I  did  not  describe  any 
below  here  at  all  (indicating).  I  spoke  of  compresssion  and  when  it  shoves  together, 
thiese  things  have  naturally  got  to  go  some  way  or  other. 

Mr.  HoLQATE. — ^Which,  the  lacing  angles? 

Mr.  Haley. — The  laicing  angles,  yes. 

Mr.  HoLGATE. — ^Let  us  first  of  all  confine  ourselves  to  the  bulge.  Was  there  any 
change  observable  in  the  lacing  bars  at  the  bulge? 

Mr.  Haley.^ — ^None  that  I  could  notice,  but  just  behind  the  bulge. 

Mr.  HoLQATE. — Was  there  any  observable  distortion  or  bulge  iwhere  you  did  notice, 
the  change  in  the  shape  of  the  angle  lacing?  } 

Mr.  Haley. — There  was  down  in  the  centre  of  the  chord.  That  is,  I  mean  the 
centre  of  the  outside  web,  the  top  and  bottom  edges  of  the  outside  web  were  separated 
b3  a  very  heavy  angle,  and  this  did  not  show  so  much  as  it  did  down  in  the  centre;  this 
bulge  is  down  along  in  the  centre. 

Prof.  Galbraith. — ^You  are  speaking  now  just  of  the  outside  rib? 

Mr.  Haley. — ^Yes. 

Prof.  Galbraith. — And  there  are  angles  on  both  top  and  bottom  of  the  outside  rib? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — ^You  put  your  eye  along  the  outside  line  of  these  angles,  did 
you? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith.— This  is  the  joint  between  10  and  9  on  Exhibit  27-A? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — The  bulge  outwards  on  each  side  you  said  was  IJ  inches  ap- 
parently out  of  line  ? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holoate  suggested  an  adjournment  in  order  that  a  sketch  might  be  made  by 
Mr.  McLure  for  the  use  of  the  Commissioners  in  examining  Mr.  Haley,  in  order  to 
avoid  confusion  in  his  evidence  between  the  two  sketches  which  had  been  used  in  his 
examination. 

The  Commission  took  recess. 


APTEENOON  SESSION— FIFTH  BAY. 

Edward  .A-  Hoare,  Chief  Engineer,  Quebec  Bridge  Company,  recalled. 

Mr.  Holgate. — ^Mr.  Hoare,  we  asked  you  for  some  further  papers  to  be  put  in? 

Mr.  Hoare. — One  was  in  answer  to  that  question,  as  to  the  number  of  times  I 
visited  the  bridge  during  erection.  I  have  written  out  my  answer,  thought  over  it  and 
written  it  out.    It  was  an  incomplete  answer.     (Reading) : 

In  answer  to  question  as  to  number  of  times  I  visited  the  bridge  during  erection, 
I  find  that  I  have  not  noted  each  trip,  as  at  times  when  work  was  active  my  trips  were 
often  daily.  I  can  also  positively  state  that  with  the  exception  of  the  time  required 
for  visits  to  Phoenix  Bridge  Company's  works  at  Phoenixville,  and  for  other  official 
purposes,  connected  with  the  Bridge  Company's  business,  my  visits  were  at  least  three 
times  a  week.  Having  telephone  communication  from  the  Quebec  office  and  my 
residence  it  was  my  daily  custom,  with  few  exceptions,  to  call  the  bridge  office  to 
know  what  kind  of  work  was  in  progress  or  going  to  be  done  that  day,  and  if  it  was 
preparation  work  or  moving  the  traveller,  I  generally  remained  in  the  office. 

I  can  also  positively  state  that  since  the  conunencement  of  any  kind  of  work 
for  the  Quebec  Bridge  Company  I  have  never  taken  any  vacation  and  have  always 
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been  within  call  and  never  off  dutj  more  than  forty-eight  hours  at  a  time  and  then 
only  once  or  twice  a  year. 

Ton  alflo  asked  me  to  file  my  professional  record,  to  be  more  exact  than  the 
general  information  I  gave  you.  This  will  take  the  place  of  my  incomplete  eyidence; 
it  is  supplementary  to  my  former  evidence.  I  could  not  remember  dates,  I  had  to 
refer  to  some  back  records  to  get  that  statement.    I  submit  this  document: 

PROFESSIONAL  RECORD  OF  E.  A.  HOARE. 

1866  to  1868  inclusive,  in  engineer's  ofBce,  London,  England,  and  on  marine  works 
connected  with  same. 

1869  to  end  1870,  assistant  engineer  on  Toronto,  Grey  and  Bruce  Hallway. 

1870  to  1872,  resident  engineer  Great  Northern  Bailway  construction  of  Glencoe 
and  Fort  Erie  loop  line. 

1873,  after  completion  of  loop  line,  appointed  resident  engineer  on  WeUington, 
Grey  and  Bruce  branch  lines  between  main  line  Great  Western  Bailway  and  Lake 
Huron. 

1873  to  end  of  1883.  Appointed  resident  engineer  by  North  Shore  Bailway  Com- 
Xmny  on  line  between  Quebec  and  Montreal,  afterwards  assistant  chief  engineer  under 
commissioners  api>ointed  by  provincial  government  of  Quebec,  to  take  over  and  com- 
plete the  North  Shore  Bailway  between  Quebec,  Montreal  and  Ottawa,  now  a  part 
of  the  Canadian  Pacific  Bailway  system. 

1884  to  1889.  Chief  engineer  and  superintendent  for  H.  I.  Beemer,  contractor 
on  railway  construction,  terminals,  work  shops  and  water  works. 

From  July  1889  to  autumn  of  1900.  Chief  engineer,  Quebec  and  Lake  St.  John 
Bailway  and  for  about  half  that  period  at  the  same  time  chief  engineer  of  Great 
Northern  Bailway  between  Bividre  a  Pierre  Junction  on  Quebec  and  Lake  St.  John 
Bailway  and  Hawkesbury,  Ontario,  the  latter  railway  being  controlled  by  the  Quebec 
and  Lake  St.  John  Bailway  Comi)any. 

From  last  date  to  present  time  chief  engineer  Quebec  Bridge  and  Bailway  Com- 
pany. 

Exclusive  of  the  Quebec  Bridge  and  Bailway  Comimny's  works,  the  other  work 
included  about  27,000  feet  of  bridging,  the  majority  being  of  steel  on  masonry  piers 
and  many  deep  water  foundations. 

Mr.  Hou3ATE. — Then  there  were  certain  reports  of  inspectors? 

Mr.  HoARE. — Yes,  I  would  like  to  put  on  evidence  a  package  of  inspectors'  reports 
that  were  sent  to  me  by  Mr.  Edwards  from  Phoenixville,  the  chief  in8i)ector  at  Phoenix- 
ville. 

(Three  packages  of  papers  produced,  filed  and  marked  as  Exhibit  No.  28.) 

Mr.  HoLGATE. — Then,  Mr.  Hoare,  we  want  the  diary  of  works. 

Mr.  HoARE. — The  book  I  was  showing  you  this  morning,  do  you  want  that  put  on 
file? 

Mr.  HoiXJATE. — ^I  think  we  had  better  have  that,  yes.    That  dairy  is  what? 

Mr.  HoARE. — ^It  is  simply  a  daily  record  of  erection.  I  might  want  to  refer  to 
that  from  time  to  time,  could  I  get  it? 

Mr.  HoLGATE.— Oh,  it  will  always  be  available. 

Mr.  IIoARE.-=-I  have  not  a  copy  of  it. 

Mr.  HoLOATE. — That  was  kept  by 

Mr.  HoARE. — ^It  is  the  Quel)ec  office  record,  I  used  to  keep  it  in  the  office  at 
Quebec. 

Mr.  lIoLGATE. — And  by  whom  was  it  written  up? 

Mr.  Hoare. — ^Mr.  McLure  used  to  write  it  up  for  me. 

Mr.  TIoLGATE. — So  that  the  diary  is  Mr.  McLure's  diary! 

Mr.  HoARE. — Taken  from  his  field  notes  so  that  I  could  refer  to  anything  we  weie 
discussing.    I  could  turn  that  diary  up  in  the  office  in  Quebec  and  we  could  under- 
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Stand  each  other.  We  used  to  talk  a  good  deal  over  the  'phone  about  these  matters. 
1  had  one  record  in  the  office  and  he  had  his  field  record  and  in  discussing  any  parti- 
cular matter  we  had  identically  the  same  records.  That  is  a  list  of  the  tests  which  I 
will  deposit  (producing  document).    They  are  as  follows  : — 

Reports  of: — 

1.  Full  sized  eye-bar  tests. 

2.  !MJaterial  tested  at  Phoenixville. 

3.  Material  tested  at  Carnegie's  milL 

4.  Physical  and  chemical  tests,  Camegie*s  milL 

5.  Reports  on  condition  of  work  at  shops. 

6.  Physical  and  chemical  tests  at  Central  works,  Harrisburg. 

7.  Physical  and  chemical  tests  at  Central  works,  Harrisburg. 

8.  Physical  and  chemical  tests  at  Phoenixville. 

The  witness  retired. 


D.  B.  Haley  re-called. 

Prof.  Galbbaith. — You  recognize  that  sketch  as  No.  9  chord  and  this  as  No.  8 
chord  ? 

Mr.  Haley. — This  is  the  pier  this  way,  is  it? 

Prof.  Galbraith. — Now  with  reference  to  the  bulging  of  the  lattice  bars  which 
you  spoke  of  this  morning,  will  you  kindly  point  it  out  on  that  dia^jram? 

(Diagram  filed  and  marked  as  Exhibit  27-B.) 

Prof.  Galbraith. — ^Now  be  very  careful,  this  is  the  next. 

The  witness  pointed  to  spots  on  the  diagram  which  were  marked  by  Prof.  Gal- 
braith. 

Prof.  Galbraith. — Those  are  the  only  three  places  you  noticed  a  bulge?  A,  B  and 
C.  You  noticed  the  bulges  in  the  parts  of  the  lacing  marked  by  A,  B  and  C  on 
27B? 

Mr.  Halet. — These  I  paid  particular  attention  to.  There  were  other  bulges  there, 
but  not  so  big  as  these. 

Prof.  Galbraith. — Did  you  observe  any  other  bulging  of  the  lacing?  For 
instance,  did  you  see  anything  on  the  bottom  side  of  the  chord? 

Mr.  Haley. — ^No,  I  did  not  notice  anything  there;  I  did  not  look. 

Prof.  Galbraith. — Did  you  make  any  measurements  of  this  bulging? 

Mr.  Haley. — ^No,  sir. 

Prof.  Galbraith. — Was  the  lacing  curved  horizontally,  sideways,  as  well  as  up 
and  down,  either  or  both? 

Mr.  Haley. — ^In  some  cases  both  and  in  some  cases  it  was  just  sideways  and  not 
up  at  all 

Prof.  Galbraith. — Each  of  these  points  was  bulged  down? 

Mr.  Haley.— I  could  not  tell  you  that. 

Prof.  Galbraith. — Which  was  bulged  up? 

Mr.  BDkLEY. — It  would  take  a  very  close  inspection  to  remember  all  those  little 
things.    I  distinctly  saw  that  they  were  kinked  and  bulged  out  of  shape. 

Prof.  Galbraith. — ^But  you  cannot  specify  each  particular  portion  where  any 
special  bulging  took  place? 

Mr.  Haley. — ^No,  sir. 

Prof.  Galbraith. — Where  were  the  bulges  that  you  testified  to  this  morning  of  the 
chord  ribs  in  relation  to  this  ?  Would  you  kindly  mark  them  on  the  drawing? 
(Referring  to  Exhibit  No.  27B.) 

Prof.  Kerry. — ^You  show  the  bulge  on  the  8th  chord?  Was  the  bulge  on  the  8th 
chord? 

Mr.  Haley. — ^It  was  on  both  of  them. 
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Prof.  Kerry. — Where  were  you  standing? 

Mr.  Haley. — ^I  was  standing  at  the  panel  point  between  8  and  9. 

Prof.  Kerry. — ^Then  the  bulge  that  you  saw  was  on  panel  8  or  panel  9?  Was  it 
the  fbr&t  piece  from  the  pier? 

Mr.  Haley. — ^It  was  the  second  piece. 

Prof.  Kerry. — That  is  panel  9  then?    The  sketch  you  showed  was  of  panel  8. 

Prof.  Galbraith. — Were  you  standing  on  chord  8  or  9? 

Mr.  Haley. — On  chord  8. 

Prof.  Kerry. — You  were  on  the  third  panel  from  the  pier? 

Mr.  Haley. — Yes,  sir. 

Prof.  Kerry. — And  the  failure  was  under  your  feet? 

Mr.  Haley. — Just  ahead  of  me,  two  or  three  feet  ahead  of  me  locking  towards 
the  pier. 

Prof.  Galbraith. — You  have  already  said  you  could  not  particularize  as  to  the 
bulges,  that  you  could  not  state  which  was  up  and  which  was  down.  Were  there  any 
side  bends  in  the  lacing? 

Mr.  Haley. — ^Yes,  sir. 

Proi.  Galbraith. — Can  you  specify  the  side  bends? 

Mr.  Haley. — I  could  not  point  out  definitely  as  to  each  one.  I  could  see  they 
were  on  a  line. 

Prof.  Galbraith. — ^Did  you  notice  whether  there  was  any  disturbance  in  the  next 
panel  of  lacing  behind  you? 

Mr.  Haley. — ^No,  sir,  I  did  not  notice  that. 

Prof.  Galbraith. — This-  was  the  only  place  where  you  noticed  a  disturbance  in 
the  lacing  in  chord  8? 

^r.  Haley. — In  chord  8 — ^yes,  sir. 

x'rof.  Galbraith. — Going  past  the  post,  looking  along  chord  9  to  the  centre  pier, 
did  you  observe  any  disturbance  in  the  lacing. 

Mr.  Haley. — ^No,  sir,  I  did  not  look  at  the  lacing  at  all. 

Prof.  Galbraith. — ^Did  you  look  at  the  ribs? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — ^Did  you  notice  any  disturbance  in  the  ribs? 

Mr.  ELaley. — ^Yes,  sir. 

Prof.  Galbraith. — ^Would  you  kindly  mark  on  the  plan  (Exhibit  No.  27B)  what 
you  saw? 

Mr.  Haley. — (Witness  marked  on  plan  and  added) :  I  saw  both  outside  ribs 
warped  in  and  out  in  approximately  the  two  southern  lacing  panels  in  chord  9  which 
I  have  indicated  on  Exhibit  No.  27B. 

Prof.  Galbraith. — You  are  speaking  in  the  common  way,  you  can  call  it  either 
south  or  east? 

Mr.  Haley. — You  can  call  it  either  south  or  east. 

Prof.  Galbraith. — ^But  we  will  call  it  for  this  purpose  the  south  side. 

Mr.  Haley. — All  right. 

Prof.  Galbraith. — Can  you  particularize  the  shapes  of  the  bulges  on  these  two 
panels  of  lacing? 

Mr.  Haley. — ^No,  sir.    All  I  can  say  is  that  they  were  somthing  like  an  S. 

Prof.  Galbraith. — I  am  speaking  of  the  lacings? 

Mr.  BLaley. — ^I  did  not  notice  these  lacings. 

Proi.  Galbraith. — Can  you  particularize  the  deformation,  bending,  warping,  or 
whatever  you  may  call  it,  of  the  two  ribs  ? 

Mr.  Haley. — It  was  about  an  inch  deviation  in  each.  I  stood  upon  chord  8  near 
this  piece. 

Prof.  Galbraith. — ^You  do  not  remember  the  number  of  bends  in  the  length  you 
have  shown  here? 

Mr.  Haley. — No. 
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Prof.  Galbraith. — Would  there  be  two  bends? 

Mr.  Haley. — ^Yee,  two  or  three. 

Prof.  Qalbraith. — ^We  are  now  discussing  the  joint  between  9  and  10  and  you 
have  stated  what  you  know  about  the  bends  in  the  outside  ribs  of  chord  9  at  that  joint  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — The  splice  marked  X  on  Exhibit  No.  27A  is  the  splice  marked 
in  the  same  manner  on  Exhibit  27B? 

Mr.  Haley. — Y€b. 

Prof.  Galbraith. — Are  the  two  bulges  marked  on  Exhibit  27A  in  the  neighbour- 
hood of  the  said  splice  the  same  bulges  marked  on  Exhibit  No.  27B,  in  the  corres- 
ix>nding  place?     Do  they  represent  the  same  bulges? 

Mr.  Haley. — ^Yes. 

Prof.  Galbraith  marks  the  joint  referred  to  on  Exhibit  No.  27  as  Y  and  also  the 
corresponding  joint  on  Exhibit  No.  27B  and  continues:  You  say  that  the  joint 
mark^  Y  on  Exhibit  Nos.  27  and  27B  represent  the  same  joint? 

Mr.  Haley. — Yes,  sir. 
Prof.  Galbraith. — On  Exhibit  27B  I  see  no  reference  to  any  bulging  of  the  ribs. 
Did  these  ribs  bulge? 

Mr.  Haley. — ^Yes. 

Prof.  Galbraith. — How  did  they  bulge? 

Mr.  Haley. — They  bulged  out  sideways. 

Prof.  Galbraith. — To  what  extent? 

Mr.  Haley. — To  the  extent  I  have  marked  here. 

Prof.  Galbraith. — ^What  is  the  length  of  the  bulges? 

Mr.  Haley. — I  never  measured. 

Prof.  Galbraith. — ^Estimate? 

Mr.  Haley. — Two  or  three  feet — a  little  bit  longer  on  the  Quebec  side. 

Prof.  Galbraith. — That  is  on  this  side? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — About  the  deflection — the  springing? 

Mr.  Haley. — I  should  say  two  inches. 

Prof.  Galbraith. — Did  you  measure  it? 

Mr.  Haley.— No,  sir. 

Prof.  Galbraith. — ^You  estimate  the  springing  to  be  about  two  inches  on  the 
Quebec  side? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — How  much  was  the  deflection  on  the  Montreal  side? 

Mr.  Haley. — About  an  inch. 

Prof.  Galbraith. — Now  we  refer  to  splice  X.  Can  you  give,  approximately,  the 
length  of  the  bended  portion  on  each  side  of  the  chord? 

Mr.  Haley. — ^No,  sir. 

Prof.  Galbraith. — Can  you  give  an  estimate  of  the  bended  portion  on  each  side 
of  the  chord? 

Mr.  Haley. — I  think  it  was  about  an  inch.     I  estimated  it. 

Prof.  Galbraith. — Was  the  length  of  the  bended  portions  of  the  ribs  on  this 
splice  about  the  length  of  two  panels  of  lacing? 

Mr.  Haley. — Yes,  sir,  to  the  best  of  my  judgment. 

Prof.  Galbraith. — And  there  were  bends  on  each  side,  how  deep? 

Mr.  Haley. — About  an  inch. 

Prof.  Galbraith.— On  both  sides  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — More  than  one  on  each  side? 

Mr.  Haley. — ^Yes,  two  or  three  of  them. 

Prof.  Galbraith. — Shall  I  put  down  two  or  three? 

Mr.  BDkLEY. — Well,  it  is  not  definite,  you  know. 

Prof.  Galbraith. — That  diagram  is  now  correct,  is  it? 
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Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — At  what  time  did  you  observe  the  bent  ribs  at  splice  X  on 
Exhibit  27  B2 

Mr.  Haley.^ — August  28. 

Prof.  Galbraith. — ^At  what  time  did  you  observe  the  corresponding  appearances 
at  splice  Y  on  the  same  exhibit? 

Mr.  Haley. — August  28. 

Mr.  HoLGATE. — ^In  what  condition  did  you  find  the  corresponding  points  on  the 
Montreal  side  of  the  bridge? 

Mr.  Haley. — ^I  just  noticed  one  point  on  the  Montreal  side  on  No.  8  chord. 

Mr.  Holgate. — Was  that  corresponding  in  position  to  point  Y  on  27  B  t 

Mr;  Haley. — ^Yes,  sir. 

Mr.  Holgate. — Directly  opposite  to  it? 

Mr.  Haley. — ^Yes. 

Mr.  Holgate. — On  the  western  chord? 

Mr.  Haley. — On  the  Montreal  side  chord. 

Mr.  Holgate. — ^Did  it  differ  in  any  particular  from  what  you  noticed  at  point  Y? 

Mr.  Haley. — ^It  was  just  about  the  same,  but  not  so  much. 

Mr.  Holgate. — How  did  you  get  at  it?    Were  you  on  the  chord? 

Mr.  Haley. — ^I  simply  walked  across  on  the  bottom  laterals. 

Mr.  Holgate. — Would  you  find  out  from  very  close  inspection  on  the  spot  where 
the  trouble  was? 

Mr.  BUley.-— Yes. 

Mr.  Holgate. — You  may  describe  what  that  was  as  you  found  it? 

Mr.  Haley. — ^It  was  very  much  the  same  as  on  this  side. 

Mr.  Holgate. — ^It  was  very  much  the  same  as  on  the  Quebec  side? 

Mr.  Haley. — ^Yes,  I  noticed  some  lacings  were  out  of  place  and  I  could  notice 
the  side  waving. 

Mr.  Holgate. — The  side  of  the  chord? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — One  side  or  two  sides? 

Mr.  Haley. — Both  sides. 

Mr.  Holgate. — ^Was  there  very  much  bulging  there? 

Mr.  Haley. — ^Bulging  signifies  one  bulge  in  one  place,  but  at  this  place  it  was 
waving  just  like  a  snake,  two  or  three  deviations  from  the  straight  line  that  it 
should  be. 

Mr.  Davidson.— In  and  out? 

Mr.  Haley. — Yes. 

Mr.  Holgate. — Did  you  make  any  measurements  of  that? 

Mr.  Haley. — ^No. 

Mr.  Holgate. — ^Did  you  notice  any  defect  that  the  change  of  shape  had  upon  the 
lacing? 

Mr.  Haley. — ^I  noticed  that  the  lacing  was  out  of  place. 

Mr.  Holgate. — In  what  way? 

Mr.  Haley. — ^Kicked  sideways  and  bent. 

Mr.  Holgate. — ^Was  that  visible  both  on  the  top  chord  and  bottom  chord  ? 

Mr.  Haley. — ^I  did  not  notice  on  the  bottom  of  the  chord;  just  on  the  top  of  the 
chord. 

Mr.  Holgate. — ^Were  the  lacing  angles  bent! 

Mr.  Haley.— Yes. 

Mr.  Holgate. — ^Were  the  angles  that  passed  across  at  right  angles  to  the  chord 
distorted  or  broken  in  any  way! 

Mr.  Haley. — ^No,  they  were  not  broken,  but  they  showed  that  they  had  too  much 
strain. 

Mr.  Holgate. — ^How  would  they  show  that? 

Mr.  Haley. — ^By  being  warped  a  little  bit.      I  walked  just  across  one  on  the 


MINUTES  OF  PROCEEDINGS  123 

SESSIONAL  PAPER  No.  154 

diagonals  but  I  just  noticed  these  cross  ones.  They  were  a  little  bit  warped  at  the 
top  of  the  perpendicular  angles. 

Mr.  HoLQATE. — ^Were  any  ribs  connecting  them  to  the  chords  broken? 

Mr.  Haley. — ^No,  sir,  I  did  not  notice  any. 

Mr.  HoLGATE. — Is  there  anything  else  there  that  you  notice  ?    Is  it  fully  described  ? 

Mr.  Haley. — I  have  pretty  fully  described  all  I  saw. 

Mr.  HoLQATE. — I  mean  about  that  particular  point? 

Mr.  Haley. — It  is  pretty  fully  described.    It  was  not  full  of  bolts. 

Mr.  Holgate. — That  splice  was  not. 

Mr.  Haley. — ^Yes.  It  was  about  two-thirds  full  of  bolts  and  some  of  them  were 
i  bolts. 

Mr.  HoLQATE. — That  is  the  joint  on  the  Montreal  side? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — Between  8  and  9? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — What  proportion  of  it  was  bolted? 

Mr.  Haley. — About  two-thirds. 

Mr.  Holgate. — Was  it  riveted  at  all? 

Mr.  Haley. — No,  sir. 

Mr.  Holgate. — ^What  proportion  of  these  bolts  would  be  i  and  what  proportion  §  ? 

Mr.  Haley. — I  could  not  say — a  very  small  proportion,  but  I  noticed  some. 

Mr.  Holgate. — ^How  could  you  tell  a  |  from  a  i  bolt? 

Mr.  Haley. — ^It  is  very  easy  for  me;  I  have  been  in  the  business  nine  years.     . 

Mr.  Holgate. — After  nine  years  of  experience  you  might  have  an  idea  of  the  pro- 
portion one  to  the  other? 

Mr.  Haley. — ^If  I  had  noticed  it  closely  enough.  I  could  just  see  the  bolts  there 
and  I  noticed  that. 

Mr.  Holgate. — I  suppose  that  to  some  extent  g  bolts  were  necessary  on  that  work  ? 

Mr.  Haley. — I  expect  they  were  when  you  could  not  get  holes  for  big  bolts. 

Mr.  Holgate. — Could  you  say  that  there  were  more  g  bolts  there  than  were  neces- 
sary at  that  point? 

Mr.  Haley. — I  am  not  prepared  to  say  that.  It  did  not  look  to  me  as  if  f  bolts 
should  have  been  used  there  at  all. 

Prof.  Galbraith. — Was  there  any  side  displacement  at  that  splice  and  the  ends 
of  the  adjoining  chords? 

Mr.  Haley. — ^I  did  not  look  at  that  closely. 

Prof.  Kerry. — When  you  were  talking  about  that  splice  this  morning,  Mr.  Haley, 
you  said  that  the  web  was  out  of  line  about,  g  of  an  inch  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — Did  they  bring  these  webs  back  into  line  with  a  jack  before  they 
riveted  them? 

Mr.  Haley. — ^I  could  not  swear  to  that. 

Prof.  Kerry. — You  do  not  know  whether  they  jacked  them  back  into  line? 

Mr.  Haley. — They  evidently  helped  them  some,  because  I  could  see  on  August 
28  on  the  splices  the  cover  plate  was  drawn  in  for  rivets  and  there  was  a  bend  in  it 
right  at  this  splice. 

Prof.  Kerry. — The  cover  plate  was  not  flat? 

Mr.  Haley. — No,  showing  that  the  splice  had  never  been  pulled  into  shax>e.  That 
was  on  the  bottom  and  I  got  down  there  and  insx>ected  it  closely. 

Prof.  Kerry. — ^Was  it  like  a  regular  crimp  or  a  long  bend? 

Mr.  BUley. — It  was  a  bend  that  was  put  in  there  with  an  8-pound  maul. 

Prof.  Galbraith. — Are  you  speaking  now  of  a  joint  on  the  Quebec  side  of  the 
bridge  or  a  joint  on  the  Montreal  side  of  the  bridge? 

Mr.  Haley. — A  joint  on  the  Quebec  side  of  the  bridge. 
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Mr.  HoLGATE. — ^Were  there  any  other  points  that  you  wanted  to  draw  our  atten- 
tion to,  Mr.  Haley,  that  you  observed? 

Mr.  Haley. — Not  about  this  steel  work.  I  have  explained  about  all  I  know  about 
it. 

Mr.  Stuart. — ^Before  you  leave  that  would  you  mind  getting  exactly  who  accom- 
panied him  on  the  occasion  of  each  of  these  visits? 

Mir.  HoLGATE. — Who  accompanied  you  on  the  occasion  of  each  of  these  visits  ? 

Mr.  Haley. — On  August  8th  there  was  Mr.  Joe  Ward  and  Mr.  George  Cook. 

Prof.  Galbraith. — Are  they  alive  now  ? 

Mr.  Haley. — ^No  sir,  and  on  August  28th  there  were  Mr.  George  Cook,  Mr.  Tom 
Callahan  and  Mr.  Harry  Briggs. 

Prof.  Galbraith. — Are  the  last  two  alive  ? 

Mr.  Haley. — ^AU  three  dead. 

Prof.  Kerry. — ^You  noticed  no  other  defect  on  the  bridge  ? 

Mr.  Haley. — ^No,  sir. 

Prof.  Kerry. — That  is  all  the  defective  work  you  know  of  ? 

Mr.  Haley. — All  the  defective  work  on  the  bridge;    yes,  sir. 

Mr.  Holgate. — And  you  paid  no  other  visit  but  these  two  to  these  points  ? 

Mr.  Haley. — ^No,  sir. 

Prof.  Galbraith. — Do  you  identify  this  drawing  as  representing  the  west  or 
Montreal  chord  that  is  referred  to  in  your  previous  evidence  ? 

Mr.  Haley. — Yes,  sir.     (Drawing  put  in,  filed  and  marked  Exhibit  No.  27C.) 

Prof.  Kerry. — I  did  not  follow  you  this  morning.  You  said  that  you  made  a 
mark  on  the  chord  on  the  28th  and  you  were  going  to  go  back  to  see  it  on  the  29th. 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — Tell  me  again  how  that  mark  was  made  and  what  the  mark  was. 

Mr.  Haley. — I  sighted  the  rivets  right  along  the  chord  and  I  had  Mr.  Cook  go 
down  with  a  piece  of  soapstone  and  mark  the  first  rivet  I  noticed  that  was  out  of 
line  sticking  up  higher  than  the  rest  in  the  row. 

Prof.  Kerry. — What  was  the  row  of  rivets  holding  together  ? 

Mr.  Haley. — ^The  outside  web  on  the  Quebec  side  of  chord  No.  8. 

Prof.  Kerry. — That  is  the  outside  vertical  web  ? 

Mr.  Haley. — ^Yee,  sir. 

Prof.  Kerry. — One  side  of  the  chord? 

Mr.  Haley. — ^Yes. 

Prof.  Kerry. — And  you  sighted  along  one  of  these? 

Mr.  Haley. — ^Yes,  and 

Prof.  Kerry. — And  he  marked  the  first  one  that  was  out  of  line. 

Mr.  Haley. — Out  of  line. 

Prof.  Kerry. — And  then? 

Mr.  Haley. — He  went  a  little  ways  further  and  marked  another.  He  went  far 
enough  to  get  one  that  was  half  way  out.  One  was  out  half  way — ^half  of  the  head 
higher  than  the  rest  of  the  rivets — and  he  made  a  mark  around  this  rivet,  and  we  figured 
on  coming  around  again  on  Thursday  night  to  investigate  after  quitting  time  to  see 
if  any  of  these  rivets  had  been  shoved  any  further  out.  I  was  afraid  of  it  myself. 
That  is  the  reason  I  marked  it. 

Prof.  Kerry. — What  was  shoving  out? 

Mr.  Haley. — The  sides  of  chord  No.  8. 

Prof.  Kerry. — They  were  shoving  out  and  the  tops  of  these  rivets  were  along  the 
top  of  the  chord? 

Mr.  ELaley. — The  chord  was  bulged.  That  portion  (exhibiting  a  diagram)  repre- 
sents the  whole  depth  of  the  chord  and  this  is  the  row  of  rivets.  As  I  looked  along 
that  I  came  to  the  first  rivet  I  noticed  that  was  out  of  line  and  I  had  him  mark  it. 

Prof.  Kerry. — It  is  riveted  on  the  side? 

Mr.  Haley. — Yes,  sir;  and  a  little  way  farther  he  got  a  rivet  that  was  half  way 
up  and  he  marked  it  all  around  the  rivet. 
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Prof.  Kerry. — ^I  do  not  follow  yet  which  line  of  rivets  that  was. 

Mr.  Haley. — The  second  row  of  rivets;  a  little  below  the  angle. 

Prof.  Kerry.— So  that  it  was  bent  up  or  out  ? 

Mr.  Haley. — ^Bent  out.  Part  of  it  was  straight  and  then  you  would  come  to 
a  bend  and  as  you  looked  along  the  row  you  would  see  this  sticking  out.  I  was  look- 
ing along  horizontally. 

Prof.  Galbraith. — Could  you  see  the  neck  of  the  rivet  unffer  the  head  ? 

Mr.  Haley. — No,  I  mean  that  this  sheet  (demonstrating  with  sheet  of  paper) 
was  projected  out  and  that  this  rivet  (indicating)  showed  up  more  than  the  rest. 

Mr.  Holoate. — ^You  would  be  standing  on  the  bottom  lateral  ? 

Mr.  Haley. — No,  sir,  on  my  knees  on  the  top  of  the  bottom  chord  looking  over 
the  edge. 

Mr.  HoLGATE. — ^When  you  got  this  information  what  use  did  you  make  of  it? 

Mr.  Haley. — This  information? 

Mr.  HoLGATE. — ^Yes,  about  these  matters? 

Mr.  Haley. — Why  I  simply  made  the  remark  that  if  I  noticed  any  more  to-morrow 
night,  I  was  going,  I  was  going  from  the  job. 

Mr.  Holoate. — What  I  meant  is,  did  you  consider  it  important  enough  to  state  it 
to  your  foreman? 

Mr.  Hale. — Oh,  yes,  I  told  it  to  several  of  them. 

Mr.  Holoate. — ^I  mean  your  own  foreman? 

Mr.  Haley. — Yes,  I  rode  from  work  in  a  carriage  with  Tom  Aderholdt,  Worley, 
and  Arthur  Meredith. 

Mr.  Holoate. — Didn't  you  see  Mr.  Yenser  between  this  time  and  the  time  of  the 
'  accident? 

Mr.  Haley. — No,  sir,  I  saw  him  down  on  the  deck  under  me  the  next  day  when 
I  was  working  but  I  didn't  see  him  to  talk  to. 

Mr.  Holoate. — ^You  did  not  mention  it  to  Mr.  Yenser? 

Mr.  Haley. — Oh,  no,  those  people  only  laughed  at  me.  Yenser  was  scared  to 
death,  anyhow. 

Prof.  Kerry. — ^Was  that  positive  knowledge  Mr.  Haley  or  just  hearsay  ? 

Mr.  Haley.— What! 

Prof.  Kerry. — The  statement  that  you  made  about  Mr.  Yenser? 

Mr.  Haley. — ^It  is  positive,  I  do  not  suppose  he  was  scared  to  death,  it  did  not 
kill  him. 

Prof.  Kerry. — What  groimd  have  you  for  making  that  statement? 

Mr.  Haley. — I  have  these  grounds.  I  slid  down  from  the  traveller  on  a  line  in 
the  morning  to  go  to  the  toilet  which  was  down  on  the  lower  chord  very  close  to  this 
defective  chord  and  I  saw  the  red  stringers,  that  is  the  temporary  floor  stringers  used  to 
get  the  load  out  all  standing  in  front  of  the  office  and  I  noticed  after  a  while  again 
that  they  went  back  to  the  yard  again  and  I  heard  the  report  that  Mr.  Yenser  would 
not  place  them,  that  his  life  was  in  danger  as  much  as  anybody  else's.  I  did  not  hear 
that  myself,  that  is  second  hand. 

Mr.  HoLGATE.— Who  told  you  that? 

Mr.  Haley. — Mr.  Brittain,  over  there. 

Mr.  Holoate. — But  you  see  it  would  look  to  me  thi^  way:  that  whereas  you  might 
place  great  importance  on  these  matters  now,  that  at  that  time  you  might  not  have 
placed  the  same  importance  on  these  things  that  you  observed,  and  the  fact  of  your 
going  out  to  work  and  the  other  men  going  out  to  work  rather  shows  that  you  did 
not  consider  these  things  of  as  great  importance  then  as  you  might  now.  I  thought 
that  would  be  probable,  a  natural  way  of  looking  at  it. 

Mr.  Haley. — ^Well  it  fooled  us,  we  did  not  think  it  would  go  so  quick,  that  is  alL 

Mr.  Holoate. — Your  own  idea  was  that  you  did  not  think  them  so  serious  as  to 
keep  you  from  working  on  the  bridge? 

Mr.  Haley. — ^I  thought  them  very  serious,  but  I  thought  surely  I  would  have  a 
chance  to  look  at  them  the  next  night. 
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Mr.  HoLGATE. — You  are  a  man  of  experience  in  bridge  building  I  take  it.  Now 
in  the  methods  used  there  with  regard  to  erection  was  ordinary  care  used  ? 

Mr.  ELaley. — Yes,  sir. 

Mr.  HoLGATE. — And  the  appliances  that  were  used 

Mr.  Haley. — Were  very  good. 

Mr.  HoLOATE. — Were  they  very  good? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  HoLGATE. — When  you  consider  the  exceptional  character  of  the  work  you 
consider  them  very  good? 

Mr.  Haley. — With  one  or  two  exceptions.  One  exception  in  particular  where  they 
landed  the  bottom  chord  section  with  a  channel  that  had  I  think  six  bolts,  and  I  was 
always  afraid  of  that.  Of  course  I  was  not  under  it,  I  was  on  top  of  everything. 
That  is  the  only  thing  that  I  did  not  like. 

Mr.  HoLOATE. — Did  you  see  any  of  these  operations? 

Mr.  Haley. — Oh,  yes. 

Mr.  HoLGATE. — And  were  they  carried  out  successfully  ? 

Mr.  Haley. — Oh,  yes,  there  was  never  anything  happened  from  it. 

Mr.  HoLGATE. — And  had  you  confidence  in  Mr.  Yenser  ? 

Mr.  Haley. — Well,  while  I  hadn't  known  him  very  long — but  Mr.  Yenser  did  not 
have  much  to  say  there. 

Mr.  Holgate. — Still  I  understand  that  he  was  the  foreman  in  charge  of  that  work  ? 

Mr.  Haley. — ^Yes,  sir. 

Mr.  Holgate. — I  mean  as  foreman  in  charge  of  the  work,  did  you  think  that  he 
understood  his  work? 

Mr.  HIaley. — ^Yes,  he  knew  his  business.  It  was  very  evident  he  did  when  he 
didn't  want  to  move  that  traveller. 

Mr.  Holgate. — As  you  understand  it,  was  Mr.  Yenser  in  supreme  charge  of  that 
work? 

Mr.  Haley. — Well  he  was  not  in  supreme  charge  of  the  work.  He  had  charge  of 
hiring  men  and  discharging  them,  but  otherwise  he  was  dictated  to  by  three  or  four 
around  there.  His  principal  part  of  the  work  as  I  could  understand  it  was  to  keep 
the  men  busy  and  use  them  to  the  best  advantage,  in  the  best  places,  &c. 

Mr.  Holgate. — Who  were  these  then  that  you  say  could  dictate  to  Mr.  Yenser? 

Mr.  Haley. — Mr.  Birks,  Mr.  McLure  and  Mr.  Kinloch,  they  all  had  their  say  ; 
60  had  Mr.  Milliken. 

Mr.  Holgate. — But  it  all  came  down  then,  did  it  not,  to  this,  that  Mr.  Yenser  did 
the  work? 

Mr.  Haley. — Oh,  yes,  he  was  in  charge  of  the  men. 

Mr.  Holgate. — The  actual  carrying  out  of  the  work  that  was  done  was  by  Mr. 
Yenser? 

Afr.  Haley. — Issuing  the  orders;    yes,  sir. 

Prof.  Galbratth. — In  saying  what  you  have  said  are  you  giving  simply  your 
impression  of  the  official  organization  of  the  work  or  are  you  simply  giving  an  opinion 
that  has  no  reference  to  the  organization  but  simply  to  what  you  saw  and  felt  and 
knew  and  heard? 

Mr.  Haley. — ^I  am  giving  my  opinion  as  a  man  who  has  been  on  the  job  every 
day  and  saw  how  things  went  one  day  with  another. 

Mr.  Holgate. — Should  we  understand  from  what  you  say  that  there  was  conflict 
of  authority? 

Mr.  Haley. — No,  I  do  not  believe  that. 

Mr.  Holgate. — Or  was  it  all  in  the  way  of  discussion  between  Yenser  and  Birks 
and  McLure    from  time  to  time? 

Mr.  Haley. — Yes,  there  were  discussions  from  time  to  time. 

Mr.  Holgate. — ^Well,  is  that  not  what  you  might  expect  on  a  work  like  that, 
that  they  would  discuss  these  matters  together? 
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Mr.  Haley. — Yes,  of  course. 

Mr.  HoLGATE. — Well,  then,  there  was  nothing  out  of  the  ordinary  ? 

Mr.  Haley. — ^You  asked  me  if  Mr.  Yenser  was  not  in  full  charge?  Yes,  I  simply 
said  that  he  was  after  these  people  had  their  gay  so.    Well,  now,  thift  is  what  I  mean. 

Mr.  Holgate. — With  regard  to  these  matters  that  you  noticed  and  which  you 
have  fully  described  to  us,  did    you  mention  them  to  Mr.  Kinloch  or  to  Mr.  McLure? 

Mr.  Haley. — ^About  this  splice? 

Mr.  Holgate. — ^Yes,  any  of  this? 

Mr.  Haley. — They  know  more  about  it  than  I  did. 

.Mr.  Holgate. — Did  you  mention  it  to  them? 

Mr.  Haley. — No,  I  did  not  see  them  from  the  first  time  I  noticed  the  defect  until 
it  was  wrecked,  I  never  saw  them. 

Prof.  Kerry. — Turning  again  to  the  question  of  Mr.  Yenser,  I  did  not  understand 
your  statement  very  clearly,  Mr.  Haley,  and  to  illustrate  it  could  you  tell  us  from 
your  ovm  observation  any  instances  in  which  Mr.  Yenser  did  anything  against  his 
own  judgment  on  the  advice  of  the  gentlemen  you  have  been  referring  to? 

Mr.  Haley. — ^Well  he  moved  out  this  traveller  against  his  own  judgment  the  last 
time. 

Prof.  Kerry. — Now,  do  you  know  that,  or  is  that  just  hearsay  ? 

Mr.  Haley. — I  know  that. 

Prof.  Kerry. — On  what  evidence? 

Mr.  Haley. — Well,  I  heard  him  talking  to  Birks. 

Prof.  Kerry. — ^You  overheard  the  conversation? 

Mr.  Haley.— Yes,  sir,  Mr.  Birks  that  is  killed. 

Prof.  Kerry. — Can  you  relate  that  conversation  with  any  distinctness. 

Mr.  E[aley. — Yes,  sir,  I  can  relate  it  just  as  it  happened. 

Prof.  Kerry. — ^Well,  go  ahead. 

Mr.  Haley. — I  heard  him  say:  *Why  in  hell  don't  they  let  me  take  down  this 
traveller  ? ' 

Prof.  Qalbraith. — That  was  Mr.  Yenser? 

Mr.  Haley. — This  big  traveller  and  get  that  God  damn  load  off  of  there  before 
they  put  up  more  steel  on  the  end  of  it. 

Prof.  Galbraith. — He  said  this  to  Mr.  Birks? 

Mr.  Haley. — ^Yes. 

Prof.  Galbraith. — Did  others  besides  you  hear  him? 

Mr.  Haley. — Well,  Mr.  Cook  must  have  heard,  we  were  right  together,  we  were 
on  top  of  the  traveller  and  they  were  on  the  top  chord,  only  a  distance  of  about  15  or 
20  feet. 

Prof.  Kerry. — Was  that  the  whole  of  the  conversation? 

Mr.  E[aley. — That  is  about  all  I  heard,  they  were  talking  away,  the  wind  was 
blowing  quite  hard. 

Mr.  Kerry. — ^You  did  not  hear  Mr.  Birks'  reply? 

Mr.  Haley. — Mr.  Birks  replied,  but  I  did  not  hear  what  he  said. 

Mr.  Holgate. — Whom  do  you  suppose  Mr.  Yenser  referred  to  by  '  they  ? ' 

Mr.  Haley. — Well,  I  expect  he  referred  to  the  Phoenix  Bridge  Company  and  the 
Quebec  Bridge  Company,  his  overseers,  whoever  they  might  be. 

Prof.  Galbraith. — Which  traveller  are  you  speaking  of?  ^ 

Mr.  Haley. — The  big  traveller,  the  600  ton  traveller. 

Prof.  Galbraith. — When  did  they  begin  taking  down  the  big  traveller? 

Mr.  Haley. — Well,  I  could  not  give  you  the  exact  date,  but  I  should  think  it  was 
a  month  ago,  anyhow. 

Prof.  Galbraith. — And  was  the  progress  apparently  unnecessarily  slow  ? 

Mr.  Haley. — Well,  it  was  very  slow,  but  they  had  a  small  force  of  men  and  bad 
weather  ;  they  were  very  short  of  men. 

Prof.  Galbraith. — Was  there  any  reason  for  that  that  you  know  of? 

Mr.  H^LEY. — Yes,  indeed,  there  is  lots  of  reasons  for  that. 
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Prof.  Galbraith. — Would  you  kindly  describe  what  you  thought  were  the  reasons? 

Mr.  Haley. — The  principal  reason  for  being  short  of  men  was  that  when  they  would 
go  to  the  United  States  and  ship  men  up  here,  if  the  men  got  dissatisfied  wi^  their 
job  and  quit,  theywould  deduct  the  transportation  out  of  their  wages,  which  the  men 
regarded  as  a  plain  public  steal,  and,  of  course,  when  they  went  back  to  the  United 
States — ^they  had  to  stand  for  it  here,  or  else  fight  out  all  the  money  they  had  in  law 
— and  when  they  went  back  to  the  States  the  consequence  was  they  told  their  brothers. 
That  is  why  they  were  short  of  men. 

Prof.  Galbraith. — When  was  that  first  apparent  on  the  work  that  they  were  short 
of  men  ? 

Mr.  Haley. — All  this  summer. 

Prof.  Galbraith. — Were  there  any  strikes  on  the  work  ? 

Mr.  Haley. — There  was  one. 

Prof.  Galbraith. — At  what  time  ? 

Mr.  Haley. — August  the  8th.  • 

Prof.  Galbraith. — ^How  long  did  it  last  ? 

Mr.  Haley. — Three  days. 

Prof.  Galbraith. — Did  all  the  men  go  back  who  were  on  strike  ? 

Mr.  Haley. — ^No,  sir,  some  of  them  had  the  good  sense  to  go  away  and  save  their 
lives. 

Prof.  Galbraith. — ^Did  any  go  back  ? 

Mr.  Haley. — Oh,  yes,  quite  a  number  went  back. 

Prof.  Kerry. — ^What  was  the  cause  of  the  strike  ? 

Mr.  Haley. — This  same  argument  I  have  been  telling  you  about  deducting  this 
fare,  and  they  had  a  signed  up  agreement  to  pay  the  men  at  the  rate  of  50  cents  par 
hour  for  every  hour  worked,  signed  by  Mr.  MilUken,  the  superintendent. 

Prof.  Kerry. — The  question  of  the  safety  of  the  structure  did  not  come  up  in  any 
connection  there? 

Mr.  Haley. — ^No. 

Prof.  Kerry. — ^Now,  what  time  in  the  morning  did  you  hear  that  conversation 
between  Mr.  Yenser  and  Mr.  Birks  ? 

Mr.  Haley. — ^When  they  were  moving  out  the  traveller. 

Prof.  Kerry. — That  was  Wednesday  morning  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Kerry. — About  what  hour  ? 

Mr.  Haley. — I  guess  about  nine  o'clock. 

Prof.  Kerry. — It  would  be  the  28th  of  August  about  9  in  the  morning  ? 

Mr.  Haley. — Yes. 

Prof.  Galbraith. — ^You  say  when  moving  out  the  traveller  ;  I  understood  from 
the  previous  evidence  that  they  were  taking  down  the  traveller  ? 

Mr.  Haley. — There  are  two  travellers. 

Prof.  Galbraith. — ^You  are  now  speaking  of  the  small  traveller? 

Mr.  Haley. — ^Yes. 

Prof.  Galbraith. — ^Moving  forward  to  the  next  span  ? 

Mr.  Haley. — ^Yes,  sir. 

Prof.  Galbraith. — And  did  you  ever  discuss  with  Mr.  Birks  the  defects  in  the 
structure,  Mr.  Haley  ? 

Mr.  Haley. — Yes,  sir. 

Prof.  Kerry. — ^What  time  was  this  ? 

Mr.  Haley. — Just  about  15  minutes  before  Mr.  Yenser  came  along. 

Prof.  Kerry. — That  is  on  the  Wednesday  morning  ? 

Mr.  Haley. — ^Yes. 

Prof.  Kerry. — Could  you  relate  what  occurred  ? 

Mr.  Haley. — ^He  was  talking  to  another  man,  Mr.  Durand,  a  man  who  is  dead 
now.  He  says,  it  is  all  foolishness  those  fellows  talking  that  way,  if  Haley  hadn't 
gone  down  to  look  at  that  nobody  would  be  a  bit  alarmed. 
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Prof.  Kebby.— Who  said  this,  Birks  ? 

Mr.  Halet. — ^We  were  sitting  above  his  head  and  heard  it  and  listened  to  what  he 
said,  and  I  said,  it  is  perfectly  safe,  isn't  it  Biiks?  and  he  looked  up  and  smiled  and 
answered,  why,  certainly  it  is  ;  you  fellows  are  getting  alarmed  prematurely  ;  there 
is  nothing  to  cause  any  alarm.  We  told  him  we  did  not  think  so;  we  did  not  agree 
with  him. 

Prof.  Kerry. — That  was  the  end  bi  the  discussion  ? 

Mr.  HoLGATE. — ^In  the  conversation  that  you  overheard  between  Mr.  Yenser  and 
Mr.  Birks,  you  could  not  say  just  now  who  you  think  Mr.  Yenser  referred  to  by  using 
the  word  '  they  V  What  I  want  to  get  at  is  who  were  Mr.  Yenser's  overseers,  who 
would  give  him  orders  ? 

Mr.  Haley. — Well,  in  this  case  Mr.  Milliken  was  not  here  and  Mr.  Hoare  had 
been  on  the  job  and  I  think  they  were  orders  from  him.  Of  course  I  do  not  know 
who  gave  him  his  orders. 

Prof.  Galbraith. — When  had  Mr.  Hoare  been  on  the  job  ? 

Mr.  Haley.^ — ^Mr.  Hoare  had  been  on  the  job  I  understood,  he  was  on  the  job  on 
Tuesday.  I  never  saw  him  on  the  job,  but  there  was  a  great  deal  of  talk  among  the 
men. 

Prof.  Kerry.— Talk  to  what  effect,  Mr.  Haley  ? 

Mr.  Haley. — About  the  bridge  being  unsafe  and  the  fact  that  they  sent  those 
stringers  back  to  the  yard  made  a  good  deal  of  talk.  Mr.  Yenser  refused  to  put  them 
in  place,  saying  his  life  was  in  danger  as  well  as  others. 

Prof.  Kerry. — Did  you  hear  him  say  that  ? 

Mr.  Haley.— No. 

Prof.  Kerry^ — ^Did  you  ever  hear  him  say  anything  of  that  nature  ? 

Mr.  Haley.— No. 

Mr.  HoLGATE. — The  whole  object  of  this  inquiry  is  to  get  as  much  real  informa- 
tion as  we  can  get. 

Mr.  Haley. — All  I  have  told  you  is  true  and  I  have  not  told  anything  I  do  not 
know. 

Mr.  Holgate. — Quite  so.  Is  there  anything  else  that  you  know  in  connection 
with  the  matter  ? 

Mr.  Haley. — ^No,  I  cannot  say  there  is  anything  else  I  can  tell  you. 

Prof.  Kerry. — We  want  to  get  at  information  little  or  big,  Mr.  Haley,  we  want 
to  get  everything  that  was  observed  about  the  bridge.  It  might  be  that  some  things 
would  be  observed  that  would  not  be  considered  to  have  any  bearing  on  the  question, 
and  yet  on  investigation  may  prove  to  have  had  something  to  do  with  it. 

Mr.  Haley. — I  could  not  give  any  light  on  anything  like  that,  because  I  did  not 
notice  any. 

Mr.  Holgate. — ^From  your  intercourse  with  the  various  men  on  the  work,  whom 
do  you  know  who  can  give  us  any  information  outside  of  the  names  that  ybu  have 
mentioned  ? 

Mr.  Haley. — I  know  Mr.  Splicer  can.  I  see  you  have  J.  J.  Nance.  Thofee  who 
knew  the  most  about  it  are  killed.  Mr.  Britton  and  Mr.  McCumber  there — that  is 
about  all  I  recollect  just  now. 

Mr.  Holgate. — Are  you  aware  of  any  discussions  having  taken  place  with  regard 
to  the  delay  in  moving  forward  the  little  traveller?  Were  you  present  at  this  con- 
versation 9 

Mr.  Haley. — ^No,  I  have  already  stated  all  the  conversations  I  have  heard,  but 
as  to  being  aware,  I  was  well  aware  it  was  a  well  known  fact  among  the  men. 

Mr.  Holgate. — You  have  the  same  general  knowledge  as  the  other  men  in  connec- 
tion with  that  matter. 

Mr.  Haley. — I  had  a  little  more  knowledge  than  some  of  them,  that  is,  not  the 
discussions,  but  I  had  a  little  more  knowledge  of  what  the  discussions  were  about  on 
account  of  inspecting  this  the  night  before;  some  had  not  gone  to  that  trouble. 

154^vol.  ii— 9 
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Mr.  HoLOATE. — ^What  discussions  ? 

Mr.  Haley. — Just  what  I  stated  about  Mr.  Birks  and  Mr.  Yenser.  My  position 
was  up  there,  I  wasn't  around  the  part  where  the  discussions  were,  the  office. 

Mr.  HoLQATE. — ^Is  that  the  only  discussion  you  know  of? 

Mr.  ELaley. — ^Yes,  sir,  presently. 

Mr.  HoLGATE. — ^You  do  not  know  of  any  other  discussions  ? 

Mr.  Haley. — I  did  not  hear  any.  The  discussions  we  had  going  home  in  the 
carriage  with  these  other  foremen  and  that  I  suppose  does  not  count  ;  that  is  not 
on  the  subject. 

Witness  discharged. 

Dominique  McCumber  sworn. 

Prof.  Kerry. — What  was  your  job  on  the  bridge  ? 

Mr.  McCumber. — ^Erecting. 

Prof.  Kerry. — Were  you  working  the  day  of  the  accident  ? 

Mr.  McCumber. — Yes,  sir. 

Prof.  Kerry.— -What  part  ? 

Mr.  McCumber. — ^I  worked  till  two  o'clock  in  the  afternoon. 

Prof.  Kerry. — ^You  quit  at  two  o'clock  ? 

Mr.  McCumber. — Yes. 

Prof.  Kerry. — ^You  did  not  see  the  accident  ? 

Mr.  McCumber. — ^No. 

Prof.  Ke^y. — ^Had  you  been  over  the  bridge  pretty  much  ? 

Mr.  McCumber. — ^Yes,  every  day  I  worked  I  was  over  there. 

Prof.  Kerry. — Did  you  see  any  parts  of  it  that  were  in  bad  shape? 

Mr.  McCumber. — Yes,  one  part. 

Prof.  Kerry.— Which  was  that  ? 

Mr.  McCumber. — That  is  the  sixth  joint  from  the  pier. 

Prof.  Kerry. — That  is  on  the  overhang  ? 

Mr.  McCumber. — That  is  on  the  anchor  arm,  yes. 

Prof.  Kerry. — The  sixth  joint  from  which  pier? 

Mr.  McCumber. — ^From  the  main  pier. 

Prof.  Kerry. — From  the  main  pier  ? 

Mr.  McCumber. — ^Yes. 

Prof.  Kerry. — What  was  the  trouble  with  it  ? 

Mr.  McCumber. — ^Well^  of  course,  I  did  not  know  but  those  fellows  that  worketl 
there  told  me  that  the  joint  was  giving  out,  that  is,  a  fellow  by  the  name  of  Joe  Mit- 
chell, an  Indian,  who  is  dead,  he  is  the  one  who  told  me.  I  looked  around  where  the 
joint  was  and  I  could  not  see  it.  I  did  not  pay  much  attention  to  it  until  they  sent 
me  down  there  to  work  reaming  out  some  holes  in  the  side  webs. 

PAf.  Kerry. — That  was  which  day  ? 

Mr.  McCumber. — Tuesday,  Tuesday  morning. 

Prof.  Kerry. — To  ream  out  some  holes  ? 

Mr.  McCumber. — Inside  holes,  inside  the  web  ;  yes. 

Prof.  Kerry. — ^Was  that  on  the  part  that  ran  out  over  the  water  or  the  part  run- 
ning back  on  to  the  shore  ? 

Mr.  McCumber. — Over  the  water. 

Prof.  Kerry. — ^The  part  running  back  over  the  water,  the  sixth  joint  on  the  pier? 

Mr.  McCumber. — ^Yes,  on  the  down  stream  side. 

Prof.  Kerry. — On  the  Quebec  side  ;  you  were  reaming  out  some  holes  in  the 
inside  web  ? 

Mr.  McCumber. — ^Yes,  in  the  bottom  chord. 

Prof.  Galbraith. — That  is  on  the  cantilever  arm,  the  sixth  point  joint  out  ? 

Mr.  McCumber. — ^Yes.  sir. 
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Prof.  Galbraith. — Watch  me  count  on  the  chart,  centre  post,  1,  2,  3,  4,  5,  6  ;  is 
that  the  place  f 

Mr.  McCuMBER. — That  is  the  place. 

Prof.  Galbraith. — ^Which  side  of  the  pin  is  the  joint  there  I 

Mr.  McCuMBER. — On  the  north  side,  on  the  river  side,  towards  the  traveller: 

Prof.  Kerry. — ^You  were  right  by  the  floor  beam,  by  the  closet.? 

Mr.  MoCuMBER. — ^Right  by  the  floor  beam,  yes. 

Prof.  Kerry. — ^What  did  you  see  that  was  wrong  ? 

Mr.  MoCuiiBER. — ^Well,  the  jacks  was  in  there,  they  had  some  jacks  in  there,  and 
I  asked  Tommy,  Tommy  was  with  me,  I  asked  him  what  the  jacks  was  in  for  ;  he 
said  the  inside  webs  was  turning. 

Prof.  Kerry. — And  the  jacks  were  put  in  to 

Mr.  McCuMBER. — The  jacks  was  in  there,  I  do  not  know  what  they  were  put  in 
for,  but  that  is  what  he  told  me. 

Prof.  Ejsrry. — ^Put  in  there  to  push  them  back  straight  in  ? 

Mr.  McCuMBER. — ^Yes. 

Prof.  Kerry. — Is  that  all  you  saw  there  ? 

Mr.  McCuMBER. — ^Yes,  and  the  holes  was  supposed  to  be  all  inch  holes  and  there 
was  some  |  bolts  and  }  to  fi  in  that  joint.  The  reason  the  riveters  gave  is  that  they 
said  they  had  bad  hose. 

Prof.  E[erry. — ^Was  the  joint  bulged  ;  were  all  the  bolts  in  ?  .i; 

Mr.  McCumber. — ^All  the  bolts  were  in,  yes,  except  small  bolts,  g  bolts. 

Prof.  Kerry. — ^What  made  you  quit  at  2  o'clock  ? 

Mr.  McCumber. — :Well,  I  bad  a  few  words  with  the  foreman  and  I  quit. 

Prof.  Kerry. — ^You  did  not  see  any  other  bad  points  in  the  bridge  ? 

Mr.  McCumber. — ^No,  that  is  all  I  did  see. 

Prof.  Kerry. — ^You  did  not  see  these  other  points  that  the  men  were  talking  about  ? 

Mr.  McCumber. — No,  I  heard  of  them,  but  that  is  all.  I  paid  no  attention  to  look 
at  that 

Prof.  Galbraith. — Were  all  the  splice  plates  in  position  ?  I  mean,  were  they  all 
in  position  in  the  place  where  they  ought  to  be,  the  side  plates,  the  splice  plates,  you 
understand,  were  they  all  in  the  joint? 

Mr.  McCumber. — ^Yes. 

Prof.  Galbraith. — ^Every  one  of  them  ? 

Mr.  McCumber. — All  except  the  bottom  plate. 

Prof.  Galbraith. — ^Where  was  the  bottom  plate  lying  ? 

Mr.  McCumber. — On  the  scaffold. 

Prof.  Galbraith. — ^How  many  plates  were  there,  do  you  know,  that  were  on? 

Mr.  McCumber. — ^I  do  not  know  ;  there  was  just  that  joint. 

Prof.  Galbraith. — I  mean  how  many  were  there  at  that  joint  that  were  placed, 
that  were  ready  to  be  bolted  or  riveted? 

Mr.  McCumber. — ^How  many  ? 

Prof.  Galbraith. — Yes,  how  many  plates? 

Mr.  McCumber. — There  was  not  any  ready  until  we  got  the  holes  reamed. 

Prof.  Galbraith. — ^No,  I  do  not  mean  that.  I  mean  that  were  up  there,  put  in 
position  on  the  chord  ;  how  many  were  on  the  chord,  attached  to  it  ?  You  say  one 
was  off  ? 

Mr.  McCumber. — ^Yes,  the  bottom  plate  was  off. 

Prof.  Galbraith. — ^How  many  were  on? 

Mr.  McCumber. — There  was  not  any  on  the  bottom  side. 

Prof.  Galbraith. — No,  but  how  many  plates  were  on? 

Mr.  McCumber. — On  the  side? 

Prof.  Galbraith. — On  the  side  plates,  yes? 

Mr.  McCumber. — ^Well  there  is  on  the  outside  and  the  inside  too,  on  the  outside 
the  pillar  and  plate  and  on  the  inside  there  is  the  pillar  and  plate. 

164— vol.  ii— 9} 
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Prof.  Galbbaith. — On  tlie  outside  there  is  a  pillar  and  plate? 

Mr.  MeCuMBER. — ^Yes. 

Prof.  Galbbatth. — There  were  two  plates  and  two  pillars. 

Mr.  McCuMBEB.^Yes. 

Prof.  Galbratth. — That  is  two  plates? 

Mr.  MeCuHBER.— Tes. 

Prof.  Galbratfh.— Then,  how  ahout  the  inside  pillars? 

Mr.  MeCuHBEs.— They  were  all  on. 

Prof.  Galbbaith. — And  the  top  cover  plate  was  on? 

Mr.  McOuMBEE. — Oh  yes,  that  was  on. 

Prof.  Galbbaith. — So  that  there  was  one  off,  lying  on  the  scaffold? 

Mr.  McCuhbeb. — Yes. 

Prof.  Galbratth. — The  hottom  cover  plate? 

Mr.  McCuMBER. — ^Yes. 

Prof.  Galbratth. — ^Were  there  any  rivets  at  all  in  those  that  were  on? 

Mr.  McCuhber. — ^Yes,  the  rest  was  all  riveted  except  the  joint,  the  inside  and 
the  outside  and  this  hottom  plate. 

Prof.  Galbratth. — The  spliced  plates  were  not  riveted? 

Mr.  McCumbeb. — ^No,  sir. 

Prof.  Galbbaith. — ^Was  the  top  cover  plate  riveted? 

Mr.  McCuMBER.— No,  sir. 

Prof.  Galbbaith. — How  was  it  held? 

Mr.  McCuMBER. — The  centre  two  rows  were  not  riveted  hut  the  outside  was. 

Prof.  Galbratth. — ^The  two  centre  rihe  were  not  riveted. 

Mr.  McCumbeb. — That  is  it 

Prof.  Galbbaith. — ^But  the  outside  rihe,  the  spliced  plates  were  riveted? 

Mr.  McCumbeb. — There  are  four  holes  in  each  plate;  tne  outside  were  riveted, 
but  these  two  centre  rows  were  not. 

Prof.  KebrT. — ^Is  there  anything  else  you  can  think  of  that  will  help  us  to  find  out 
where  the  trouble  was? 

Mr.  McCumbeb. — No,  that  is  all  I  know. 

Witness  discharged. 

Ed.  Britton,  sworn. 

Mr.  Holoate. — Are  you  an  employee  of  the  Phoenix  Bridge  Company? 

Mr.  Britto*. — ^Yes,  electrician? 

Mr.  Holoate. — ^You  are  an  electrician? 

Mr.  Brttton. — ^Yes,  sir. 

Mr.  Holoate. — Where  are  you  employed? 

Mr.  Brttton. — All  over  the  bridge,  in  all  parts  of  the  storage  yards,  and  both 
sides  of  the  river,  and  all  around  the  Phoenix  work  at  all. 

Mr.  Holoate. — On  the  29th  of  August  were  you  working? 

Mr.  Britton. — ^No,  sir,  I  had  left  the  29th  of  August  for  Belair  sub-station,  the 
storage  yard,  that  morning. 

Mr.  Holgate. — Then  you  were  not  near  the  bridge  at  the  time  of  the  accident? 

Mr.  Brttton. — ^No,  sir,  I  was  not  there. 

Mr.  Holgate. — What  information  by  way  of  particulars  connected  with  the 
structure  have  you  got? 

Mr.  Britton. — ^Tbe  structure  itself  I  have  none,  only  from  hearsay.  I  heard  them 
talking  and  I  mentioned  to  the  boys  on  Wednesday  morning  they  were  going  to 
move  out  the  traveller.  I  told  some  of  the  boys  about  it,  and  they  called  me  and  I 
told  of  this  private  talk  I  heard. 

Mr.  HoixiATE. — ^What  private  talk? 

Mr.  Britton. — ^I  heard  them  talking  in  the  office,  Yenser  and  Birks  and  McLurc, 
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and  that  is  the  first  time  I  heard  of  it,  Tuesday  morning  the  27th,  Yenser  came  out 
and  told  me  they  would  not  move  the  traveller;  I  am  always  there  at  the  time  they 
move  the  traveller,  right  behind  the  traveller,  and  when  they  told  me  they  would  not 
move  I  left  the  office.  I  heard  them  talking  about  the  bottom  chords  being  bad,  and 
Yenser  said  he  did  not  care  to  do  it  because  his  life  was  in  danger. 

Mr.  HoLGATE. — ^What  did  he  say  about  the  bottom  chord? 

Mr.  Britton. — He  said  there  seemed  to  be  a  buckle,  a  start  to  buckle,  or  something 
like  that. 

Mr.  HoLGATE. — ^You  may  have  a  general  idea  in  your  mind  about  what  took  place 
but  I  want  to  know  what  you  heard  ? 

Mr.  Brittgn. — I  heard  him  say  about  this  chord. 

Mr.  HoLGATE.— What  chord? 

Mr.  Britton. — The  second  and  third  chord,  I  think  over  the  pier,  on  the  down 
stream  side,  the  Quebec  side,  the  second  and  third  chords  from  the  pier. 

Mr.  HoLGATE. — ^You  overheard  a  conversation  bearing  on  this?  You  say  that 
Mr.  McLure  was  there  at  the  time? 

Mr.  Britton. — ^Yes. 

Mr.  HoLGATE. — ^Mr.  McLure  would  be  able  to  tell  us  what  actually  took  place? 

Mr.  Britton. — ^Yes,  sir. 

Mr.  HoLGATE. — ^If  you  can  give  us  the  definite  points  that  this  conversation 
referred  to  it  would  be  useful. 

Mr.  Britton. — ^I  can  show  you,  of  course,  what  chords  I  heard  them  referring  to. 

Mr.  HoLGATE. — ^How  did  they  refer  to  them? 

Mr.  Britton. — The  second  and  third  chord  on  the  Quebec  side  over  the  pier  on 
the  cantilever  arm. 

Mr.  HoLGATE. — That  is  on  the  cantilever  arm? 

Mr.  Britton. — ^Yes,  of  course  I  did  not  look  at  it,  or  anything  like  that,  I  only 
heard  what  they  said 

Mr.  HoLGATE. — ^Did  you  hear  the  whole  conversation? 

Mr.  Britton. — Not  all  of  it.    I  went  out  after  I  heard  a  certain  amount  of  it. 

Mr.  HoLGATE. — You  did  not  hear  the  conclusion  of  it? 

Mr.  Britton. — I  heard  Mr.  Birks  refer  to  Yenser  about  a  chord  being  bent  inr 
the  yard. 

Prof.  Galbraith. — ^Bent?  * 

Mr.  Britton. — ^Bent  while  in  the  storage  yard.  •  ,    ?.; 

Prof.  Galbraith. — Lying  bent  in  the  storage  yard  that  day? 

Mr.  Britton. — The  way  I  understood  it,  yes,  sir. 

Prof.  Galbraith. — ^He  was  not  saying  that  one  of  the  chords  whi^h  had  been 
placed  in  the  bridge  had  been  bent  in  the  yard? 

Mr.  Britton. — He  said  there  was  one  chord  had  been  bent,  probably  it  was  that 
one. 

Prof.  Galbraith. — ^Is  that  what  he  said,  then  you  misunderstood  my  previous 
question. 

Mr.  Britton. — That  is  what  he  said ;  he  said  it  might  have  been  this  one  they  had 
in  the  storage  yard  that  was  bent.  Then  they  went  on  to  talk  about  it,  and  he  told 
them  he  would  go  up  on  the  chord,  and  if  it  did  not  look  straight 

Mr.  HoLGATE — Are  you  recollecting  this  conversation  as  it  took  place? 

Mr.  Britton. — As  it  took  place. 

Mr.  HoLGATE. — ^What  was  the  upshot  of  this  conversation? 

Mr.  Britton. — I  cannot  say  what  started  it.  , 

Mr.  Holgate. — ^What  was  the  end  of  it? 

Mr.  Britton. — ^Well,  the  last  that  I  heard  of  it  was  that  they  were  trying  to  tell 
Yenser  that  the  chord  might  have  been  bent  some  before  it  was  put  in  place.  Yenser 
could  not  think  that  that  would  be  possible  because  he  said  he  had  went  over  these 
chords  different  times.  They  went  on  talking  and  he  said  he  did  not  care  about  moving 
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out  the  traveller  again  until  they  fully  investigated.  They  kept  on  talking  and  I  went 
outside.  The  next  morning  he  told  me  th^  were  not  going  to  move  the  traveller, 
Wednesday  morning.  I  went  out  on  the  traveller  and  told  Oook  and  a  couple  of  men 
asking  them  about  it,  if  they  heard  it.  I  b^gan  to  think  it  quite  serious  myself,  after 
hearing  them  talk  it  over.  I  told  these  gentlemen  and  they  seemed  to  go  down  that 
night  and  look  at  the  chord  I  was  alluding  to. 

Mr.  HoLGATE. — This  was  what  night? 

Mr.  Brittgn. — Wednesday  night,  it  was  Tuesday  morning  I  heard  the  conversa- 
tion. 

Mr.  HoLGATE. — Were  you  with  them? 

Mr.  Britton. — ^No,  sir,  I  did  not  go  to  see  it  at  all. 

Mr.  HoLGATE. — ^How  do  you  know  they  went  down  there? 

Mr.  Britton. — ^I  just  say  they  told  me  so — Mr.  Haley — ^I  could  not  say  they  went 
down  for  sure,  only  he  told  me.  They  told  me  they  were  going  to  go  and  look  at  it 
that  day. 

Mr.  HoLGATE. — Of  your  own  knowledge,  have  you  information  of  or  any  knowl- 
edge of  anything  out  of  order? 

Mr.  Britton. — ^No,  only  what  I  heard  them  say. 

Mr.  HoLGATE. — And  that  arose  first  of  all  at  this  conversation  you  heard? 

Mr.  Britton. — Tuesday  morning. 

Mr.  HoLGATE. — ^And  you  heard  nothing  before  that? 

Mr.  Britton. — ^Nothing  before  that  whatever. 

Witness  discharged. 


Theodore  Lachapelle  sworn. 

Mr.  HoLGATE. — ^Are  you  in  the  employ  of  the  Phoenix  Bridge  Company? 

Mr.  Lachapellbw — ^Yes. 

Mr.  HoLGATE. — ^In  what  capacity,  what  do  you  do? 

Mr.  Lachapelle. — I  am  a  bridge  worker,  I  do  everything. 

Mr.  HoLGATE. — What  are  you,  an  erector? 

Mr.  Lachapelle. — Yes,  an  erector. 

Mr.  HoLGATE. — How  long  have  you  been  there  on  this  Quebec  bridge? 

Mr.  Lachapelle. — ^Well,  that  is  this  summer  I  have  been  there  for  six  or  seven 
weeks;  I  worked  there  before. 

Mr.  HoLGATE. — Were  you  working  on  the  29th  day  of  August? 

Mr.  La^^hapelle. — The  29th  day  of  August? 

Mr.  HoLGATE. — The  day  the  accident  happened  to  the  bridge? 

Mr.  Lachapelle. — ^No,  I  worked  there  until  nine  o'clock  in  the  morning  and  then 
came  over  here  to  Quebec 

Mr.  Holgate. — ^Why  did  you  leave? 

Mr  .Lachapelle. — ^Well,  I  left  on  account  of  wind  and  I  did  not  feel  like  working 
ihsit  day  and  I  left. 

Mr.  Hoi/sate. — Was  it  on  account  of  wind  or 

Mr.  Lachapelle. — ^I  did  not  feel  like  working  so  I  thought  I  would  come  over  here. 

Mr.  Holgate. — So  it  was  not  on  account  of  wind  f 

Mr.  Lachapelle. — Oh,  yes,  I  was  working  on  the  top  traveller. 

Mr.  Holgate. — How  fast  was  the  wind  going  that  day? 

Mr.  Lachapelle. — I  did  not  run  against  it  and  see  how  fast  it  was  going. 

Mr.  Hotxjate. — ^Was  it  faster  than  other  days? 

Mr.  Lachapelle. — No,  but  a  man  feels  like  work  one  day  and  he  does  not  another 
day. 

Mr.  Holgate. — Then  you  did  not  see  the  accident  t 

Mr.  Lachapelle. — ^No,  I  was  not  there  when  the  accident  happened. 
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Mr.  HoLQATE. — ^Previously  to  the  accident  where  were  you  working  on  the  bridge? 

Mr.  Lachapelle. — ^Well,  I  was  working  on  the  big  traveller. 

Mr.  HoLGATE.— And  that  was  the  last  job  you  had? 

Mr.  Laohapelle. — Yes,  taking  down  the  big  traveller. 

Mr.  HoLGATE. — ^Do  you  know  from  your  own  knowledge  of  anything  defective 
or  wrong  existing  in  the  structi^e? 

Mr.  Laohapelle. — "No. 

Mr.  Holgate. — That  you  considered  so? 

Mr.  Laohapelle. — Not  that  I  know  of.  That  bottom  chord  they  talked  about  but 
I  never  went  over  to  see,  I  never  went  over  and  looked  at  it,  never  anywheres  near  it. 
I  worked  on  the  bottom  chord  on  this  side  between  the  two  piers,  but  I  did  not  work 
on  the  bottom  chord  on  the  outside  pier. 

2i£r.  Holgate. — ^Which  bottom  chord  did  you  work  on  ? 

Mr.  Laohapelle. — ^I  worked  on  both  of  them,  in  the  inside  pier,  between  the  two 
piers.  Nothing  I  see  was  wrong  and  I  worked  around  the  pier,  around  the  shoe  there 
I  worked  there  for  about  five  or  six  days  or  more. 

Mr.  Holgate. — Could  you  say  that  as  far  as  you  saw  the  work  was  properly  done? 

Mr.  Laohapelle. — ^Yes,  as  far  as  I  could  see,  but  of  course  you  could  not  do  it 
all  in  one  day.  If  a  little  work  was  bad  and  you  had  some  of  them  raising  the  iron 
and  some  others  finishing  up  back  of  it  fitting  up  and  riveting  and  all  that,  the  work 
was  all  right  as  far  as  I  could  find  out,  the  part  I  seen. 

Mr.  Holgate. — And  you  traversed  that  bridge  back -and  forward  to  the  travellers 
several  times  a  day? 

Mr.  Laohapelle. — Oh,  yes,  several  times  a  day. 

Mr.  Holgate. — ^And  of  your  own  knowledge  do  I  understand  that  you  do  not  know 
of  anything  that  was  wrong? 

Mr.  Laohapelle. — No. 

Mr.  Holgate. — ^Have  you  worked  about  the  shoe? 

Mr.  Laohapelle. — ^Yes. 

Mr.  Holgate. — What  work  were  you  doing  there  ? 

Mr.  Laohapelle. — ^Well,  I  was  reaming  out  holes  and  putting  in  bolts. 

Mr.  Holgate. — How  long  were  you  there? 

Mr.  Laohapelle. — Straightening  up  angles,  where  we  had  the  chain  around  to 
raise  up  the  iron  and  a  flange  would  bend  or  anything,  we  would  straighten  that  up  to 
look  better,  that  is  all. 

Mr.  Holgate. — ^How  long  were  you  there? 

Mr.  Laohapelle. — About  three  or  four  days  in  that  place. 

Mr.  Holgate. — ^Did  you  observe  anything  wrong  at  that  particular  place? 

Mr.  Laohapelle. — ^Not  that  I  saw.  •» 

Mr.  Holgate. — ^No  broken  plates  or  angles  ? 

Mr.  Laohapelle. — ^I  saw  no  broken  plates  or  angles.  I  saw  some  angles  that 
were  bent  but  we  go  to  work  and  straighten  them  and  get  them  back  with  a  couple 
of  mauls. 

Mr.  Holgate. — ^How  long  have  you  been  a  bridgeman  ? 

Mr.  Laohapelle. — ^For  the  last  five  years. 

Mr.  Holgate. — Constantly  on  bridge  work  ? 

Mr.  Laohapelle. — ^Yes. 

Mr.  Holgate. — ^If  you  had  been  in  that  vicinity  for  three  or  four  days  is  it  prob- 
able that  you  would  have  seen  if  there  was  anything  wrong  there  from  ypur  general 
observation  ? 

Mr.  Laohapelle. — I  did  not  run  around  the  shoe  on  purpose  to  look  and  see  if 
anything  was  wrong.  I  was  sent  to  a  certain  point  at  that  time  to  clean  up,  cleaning 
out  the  holes  and  putting  bolts  in.  Of  course,  I  walked  around  there  but  I  never 
took  a  special  day  to  go  and  see  if  there  was  anything  wrong.  I  never  saw  anything 
wrong  there. 
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Mr.  HoLGATE. — Have  you  heard  it  stated  that  there  was  a  plate  cracked  there  ? 

Mr.  Lachapelle. — ^I  heard  that  there  was  a  plate  cracked  there  only  after  the 
bridge  was  down.    I  never  heard  it  before. 

Mr.  HoLGATE. — ^Your  opinion  is,  from  your  inspection,  that  probably  someone 
has  made  a  mistake  about  that  9 

Mr.  Lachapelle. — ^I  don't  know. 

Prof.  Kerry. — You  saw  that  plate  pretty  often  ?* 

Mr.  Lachapelle. — Yes,  I  went  over  this  plate  pretty  often.  I  was  there  when 
we  put  the  shoe  on  two  years  ago  and  I  was  there  last  year  and  this  year  but  I  never 
saw  any  plate  cracked  there.  I  have  been  on  this  job  three  seasons  and  I  never  saw 
a  plate  cracked. 

Mr.  HoLGATE. — Are  you  quite  clear  about  the  plate  I  mean  and  to  which  I 
referred  just  now  ? 

Mr.  Lachapelle. — No,  I  am  not, — ^whether  it  was  the  plate  around  the  shoe.  I 
was  around  that  shoe  and  I  saw  no  plate  cracked.  If  there  was  a  plate  cracked  there 
I  never  saw  it.  It  is  probably  another  plate  I  have  seen.  There  are  a  good  many 
plates  around  there. 

Mr.  HoLOATE. — Were  any  of  the  plates  shaped  or  crimped  ? 

Mr.  Lachapelle. — ^No,  there  was  a  plate  there  that  was  cracked  but  it  was  made 
to  be  cracked. 

Witness  discharged. 

Commission  adjourned  until  10  a.m.  to-morrow  (Saturday). 


SIXTH  DAY. 

Quebec,  Saturday,  September  14,  1907. 

The  Commission  resumed  at  10  a.m. 

Mr.  Peter  French,  was  sworn  as  interpreter. 

DEsraE  LEFEB^-RE,  sworn.  ^     • 

Mr.  HoLGATE. — Are  you  employed  by  the  Phoenix  Bridge  Company? 
^Mr.  Lefebvre. — ^Yes,  sir. 

Mr.  HoLGATE. — How  long  have  you  been  with  that  company? 

Mr.  Lefebvre. — About  four  years. 

Mr.  Holgate. — What  portion  of  that  time   were   you    working   on   the   Quebec 
bridge  ? 

Mr!  Lefebvre. — ^I  worked  there  during  the  whole  four  years  every  summer  at 
the  bridge. 

Mr.  Holgate. — What  were  your  duties  ? 

Mr.  LEFEB^^lE. — I  worked  for  one  summer  on  the  ground  work  with  the  bull  gang, 
and  for  the  last  three  summers  I  have  been  running  the  crane. 

Mr.  Holgate. — Where  ? 

Mr.  Lefebvre. — ^In  the  storage  yard. 

Mr.  Holgate. — ^Did  your  duties  necessitate  in  any  way  your  going  on  the  bridge 
structure  during  its  erection  ? 

Mr.  Lefebvre. — ^No,  sir. 

Mr.  Holgate. — ^In  connection  with  your  duties  in  the  storage  yard,  what  had  you 
to  do  ? 

Mr.  Lefebvre. — ^In  the  storage  yard  I  unloaded  cars  that  came  from  the  shop. 
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Mr.  HoLGATE. — ^What  do  you  mean  by  the  shop? 

Mr.  Lefebvre. — The  iron  sent  from  Uie  shops  from  the  Phoenix  Bridge  Company. 
I  do  not  know  where  the  shops  were.  I  mean  the  iron  sent  from  the  shop  of  the 
Phcenix  Bridge  Company.  I  mean  iron  brought  by  train  or  out  of  the  Phoenix  Bridge 
Company's  shops. 

Mr.  HoLGATE. — ^Were  you  foreman  of  the  gang? 

Mr.  Lefebvre. — ^No. 

Mr.  HoLGATE. — What  was  the  name  of  the  foreman? 

Mr.  Lefebvre. — ^I  do  not  know  his  first  name.    His  name  is  Clark. 

Mr.  HoLGATE. — ^In  handling  all  that  material  from  the  ears  after  it  arrived  from 
Phoenixville/ could  you  say  that  it  was  all  carefully  handled? 

Mr.  Lefebvre. — ^I  do  not  know  much  about  it,  but  everything  seemed  correct. 

Mr.  HoLQATE. — ^Have  you  knowledge  of  any  accident  hapx>ening  in  the  handling 
of  that  material  in  the  storage  yard? 

Mr.  Lefebvre. — ^No,  if  any  accident  happened  I  did  not  know  it. 

Mr.  HoLGATE. — ^If  any  accident  of  that  nature  did  happen  who  would  be  likely  to 
know  it? 

Mr.  Lefebvre. — I  could  not  say.  Mr.  Clark  would  have  information  because  he 
was  the  foreman  there  the  whole  time. 

Mr.  HoLGATE. — Have  you  heard  from  others  that  any  accident  of  that  nature 
did  take  place,  like  the  breaking  of  a  piece  out  of  the  tackle? 

Mr.  Lefebvre. — ^Yes,  I  did. 

Mr.  Holgate. — ^From  whom  did  you  hear  that? 

Mr.  Lefebvre. — ^From  Mr.  Roberge. 

Mr.  Stuart. — ^What  is  his  Christian  name? 

Mr.  Lefebvre. — ^Malcolm. 

Mr.  Holgate. — ^Were  you  ever  on  the  bridge  structure? 

Mr.  Lefebvre. — ^Yes,  sir,  I  was  there  this  spring  on  the  track.  I  was  there  work- 
ing about  four  days  this  spring. 

Mr.  Holgate. — ^Whereabouts  on  the  bridge  were  you  working? 

Mr.  Lefebmie. — On  the  end,  in  the  middle  and  on  the  ground.  I  was  not  every- 
.  where  around  on  top  but  I  was  on  the  track. 

Mr.  Holgate. — Were  you  below  the  track? 

Mr.  Lefebvre. — ^No. 

Mr.  Holgate. — ^Were  you  there  more  than  four  days? 

Mr.  Lefebvre. — ^I  worked  on  the  beach  the  other  part  of  the  time  outside  of  these 
four  days.  I  worked  for  about  eight  days,  four  days  on  top  and  four  days  below  the 
bridge. 

Mr.  Holgate. — During  that  time  and  any  other  time  that  you  may  have  been  on 
the  bridge  was  anything  particular  drawn  to  your  attention? 

Mr.  Lefebvre. — No. 

Mr.  Holgate. — Then  you  know  nothing  i)ersonally  in  regard  to  the  structure? 

Mr.  Lefebvre. — I  heard  something. 

Mr.  Holgate. — Do  you  of  your  own  knowledge. 

Mr.  Lefebvre. — ^No. 

Mr.  Holgate. — Have  you  any  knowledge  and  what  is  the  nature  of  it  in  regard 
to  anything  of  a  defective  nature? 

Mr.  Lefebvre. — The  only  knowledge  I  have  is  what  I  have  been  told  by  people 
about  it. 

Mr.  Holgate. — ^Who  gave  you  that  information? 

Mr.  Lefebvre. — I  got  it  from  an  Indian  who  is  dead. 

Mr.  Holgate. — ^From  anybody  else? 

Mr.  Lefebvre. — No.         * 

Mr.  Holgate. — ^What  was  the  nature  of  the  information  you  got? 

Mr.  Lefebvre. — ^I  was  told  that  there  was  a  piece  of  iron  that  had  been  forced. 
That  is  the  way  the  Indian  told  me. 


138  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Mr.  HoLGATE. — ^What  was  the  Indiao's  name! 

Mr.  Lefebvre. — ^Angus  Blue.  That  is  the  name  he  went  by;  I  am  not  sure  that 
it  is  his  right  name. 

Mr.  HoLQATE. — ^He  is  one  of  those  who  lost  his  life? 

Mr.  Lefebvre. — ^Yes,  sir,  he  got  killed  in  the  accident. 

Mr.  Holoate. — ^Was  the  information  given  you  by  him  sufficient  to  enable  you 
to  understand  exactly  what  was  meant? 

Mr.  Lefebvre. — ^Yes. 

Mr.  HoLGATE. — Will  you  tell  us  exactly  what  he  told  you? 

Mr.  Lefebvre. — ^He  told  me  that  there  was  a  large  chord  on  the  Quebec  side  which 
was  strained. 

Prof.  Galbraith. — Does  'forced'  mean  that  it  was  a  little  out  of  shape? 

Mr.  Lefebvre. — ^The  Indian  did  not  tell  me  exactly  what  he  meant  by  the  word. 

Mr.  HoLGATE. — ^Was  it  on  the  bridge  he  told  you  this  ? 

Mr.  Lefebvre. — ^No. 

Mr.  Holoate. — ^Did  he  mention  it  more  than  once? 

Mr.  Lefebvre. — No. 

Mr.  Holgate. — ^When  was  it  that  he  told  you  this  ? 

Mr.  Lefebvre. — I  cannot  say  precisely  at  what  date,  but  about  four  weeks  ago. 

Mr.  Holoate. — Anybody  else  mention  this  matter  to  you? 

Mr.  Lefebvre. — ^No. 

Mr.  Holgate. — Is  that  the  only  thing  that  you  heard  from  any  source  ? 

Mr.  Lefebvre. — ^Yes. 

Mr.  Holgate. — ^You  said  that  it  was  a  chord  on  the  Quebec  side.  Was  it  an 
upper  chord  or  a  lower  chord  ? 

Mr.  Lefebvre. — The  lower  chord. 

Mr.  Holoate. — Was  it  in  the  anchor  arm  or  the  cantilever  arm  ? 

Mr.  Lefebvre. — He  did  not  tell  me. 

Witness  discharged. 


E.  L.  Edwards  sworn. 

Mr.  Holgate. — ^What  is  your  official  position  ? 

Mr.  Edwards. — Inspector  of  materials  at  mills  and  shops  for  the  Quebec  Bridge 
and  Railway  Company. 

Mr.  Holoate. — ^Are  your  duties  entirely  connected  with  the  Quebec  Bridge  and 
Railway  Company — confined  to  the  inspection  of  work  and  material  for  the  Quebec 
Bridge  and  Railway  Company  ? 

Mr.  Edwards. — There  was  one  occasion  on  which  I  did  a  little  work  while  there 
was  practically  nothing  being  done  for  the  Quebec  bridge  and  Railway  Company. 

Mr.  Holoate. — When  were  you  appointed? 

Mr.  Edwards. — ^In  May,  1904. 

Mr.  Holoate. — ^By  whom  were  you  appointed  ? 

Mr.  Edwards. — ^By  Theodore  Cooper  with  the  consent  of  Mr.  Hoare. 

Mr.  Holgate. — ^To  whom  were  you  responsible  ? 

Mr.  Edwards. — ^To  both  Mr.  Cooper  and  Mr.  Hoare. 

Mr.  Holgate. — From  whom  did  you  receive  instructions  ? 

Mr.  Edwards. — ^From  both. 

Mr.  Holgate. — ^By  whom  were  you  paid  ? 

Mr.  Edwards. — By  the  Quebec  Bridge  and  Railway  Company. 

Mr.  Holoate. — ^Have  you  written  instructions  relating  to  your  appointment  and 
defining  your  duties? 

Mr.  Edwards. — ^I  have  written  instructions  in  regard  to  my  appointment,  but 
no  written  instructions  in  regard  to  my  duties  that  I  recollect  now.  They  were  given 
verbally. 
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Mr.  HoLOATE. — ^What  is  your  understanding  of  your  instructions? 

Mr.  Edwards. — My  instructions  were  from  Mr.  Cooper,  first  that  we  should  use 
unusual  care,  that  this  was  a  bridge  of  great  magnitude  and  that  we  should  do  every- 
tiling  in  our  power  to  get  the  very  best  materials  and  workmanship,  and  the  under- 
standing was  that  if  my  services  were  not  satisfactory  they  would  be  dispensed  with. 

Mr.  HoLOATE. — Did  Mr.  Cooper  or  Mr.  Hoars  furnish  you  with  a  specification 
of  the  material  aniT  the  workmanship  required  ? 

Mr.  Edwards. — ^No,  sir. 

Mr.  Holqate. — Then,  what  was  the  standard  that  you  adopted  in  your  inspection 
of  the  material  and  the  workmanship  f 

Mr.  Edwards. — The  Quebec  Bridge  Company^s  specifications,  Mr.  Theodcjre 
Cooper's  specincations  of  1904,  and  also  we  made  certain  special  tests  outside  of  these 
that  were  not  covered  by  any  of  these  specifications. 

Mr.  HoLGATE. — Who  furnished  you  with  these  specifications  ?  . 

Mr.  Edwards.— I  secured  them  at  the  office  of  the  Phoenix  Bridge  Company. 

Mr.  Holqate — ^Were  they  approved  by  Mr.  Cooper  or  Mr.  Hoare  ? 

Mr.  Edwards. — ^No,  sir. 

Mr.  HoLOATE. — ^Do  we  imderstand,  Mr.  Edwards,  that  the  specifications  that  you 
worked  under  as  to  the  standard  of  material  and  workmanship  were  those  that  you 
received  from  the  Phoenix  Bridge  Company,  the  contractors  only  ? 

Mr.  Edwards. — Also  in  case  of  doubt  as  to  any  material  it  was  to  be  referred  to 
Mr.  Cooper's  judgment,  which  I  did  on  several  occasions. 

Mr.  HoLGATE. — In  those  cases  what  course  was  followed  ? 

Mr.  Edwards. — ^Mr.  Cooper  told  me  how  to  proceed. 

Mr.  HoLGATE. — ^Did  he  prescribe  special  tests  in  those  cases  ? 

Mjr.  Edwards. — ^He  did  in  some  cases,  but  he  told  me  that  he  would  be  guided  by 
the  circumstances  in  each  case. 

Mr.  Holqate. — ^Were  special  tests  made  ? 

Mr.  Edwards. — Special  tests  were  made;  yes,  sir.  Mr.  Cooper  incorporated  some 
of  them  in  an  article  written  by  Mr.  Cooper  and  read  before  the  American  Society  of 
Civil  Engineers  under  the  title  of  *  Some  new  facts  about  eye-bars.' 

Mr.  Holqate. — These  special  tests  were  made  at  your  immediate  instance? 

Mr.  Edwards. — At  Mr.  Cooper's  instance. 

Mr.  Holqate. — Are  these  the  tests  you  referred  to  just  now  as  being  made  specially 
by  the  Phoenix  Bridge  Company? 

Mr.  Edwards. — There  is  additional  information.  These  tests  were  made  in  part 
but  there  is  also  additional  information  which  is  not  covered  by  my  reports. 

Mr.  Holqate. — ^Where  were  these  tests  made? 

Mr.  Edwards. — Made  at  the  works  of  the  Phoenix  Iron  Company. 

Mr.  Holqate. — ^All  of  them? 

Mr.  Edwards. — ^Yes,  sir. 

Mr.  Holqate. — These  are  the  special  tests?  Were  there  any  tests  anywhere  else 
of  material? 

Mr.  Edwards. — Outside  of  the  usual  tests? 

Mr.  Holqate. — Yes. 

Mr.  Edwards. — No  other  tests  were  made  that  I  recall. 

Mr.  Holqate. — Was  all  the  testing  done  at  the  Phoenix  Iron  Company's  works? 

Mr.  Edwards. — No,  sir,  the  test  of  plates  were  made  at  the  Central  Iron  and  Steel 
Company,  specimen  tests  of  plates  were  made  at  the  Carnegie  Steel  Company,  and 
tests  of  sizes  at  the  Bethlehem  Steel  Company. 

Mr.  Holqate. — ^Were  you  present  at  these  tests? 

Mr.  Edwards. — No,  at  Harrisburg  Mr.  Keenan  performed  all  these  tests  and  the 
tests  were  performed  on  the  Carnegie  material  by  John  N.  Ostrom. 

Mr.  Holqate. — Was  the  result  of  these  tests  recorded? 

Mr.  Edwards. — ^The  result  of  these  tests  was  recorded. 

Mr.  Holqate. — ^Have  yeu  the  records? 
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Mr.  Edwabds. — The  records  are  here.     They  have  been  submitted. 

Mr.  HoLGATE. — ^Are  they  included  in  the  reports  that  Mr.  Hoare  has  put  in  in 
regard  to  the  inspection? 

Mr.  Edwards. — ^Yes,  sir. 

Mr.  HoLGATE. — ^You  had  a  systematic  form  of  rei)orting  all  tests  and  inspections? 

Mr.  Edwards. — ^Yes,  sir,  regular  forms  for  reporting  each  claas  of  test. 

Mr.  HoLGATE. — How  often  did  you  reiwrt  ? 

Mr.  Edwards. — ^I  made  a  monthly  report  on  the  shop  work  and  besides  that  about 
every  month  or  two  I  would  send  in  a  batch  of  tests  to  M!r.  Hoare  covering  the  material 
which  had  been  inspected  in  the  meantime  since  the  last  report. 

Mr.  HoLGATE. — ^I  think  you  said  that  you  sent  these  reports  also  to  Mr.  Cooper? 

Mr.  Edwards. — The  tests  of  full  sized  eye-bars  were  sent  to  both  Mr.  Cooper  and 
Mr.  Hoare  and  the  specimen  tests  of  material  weaje  sent  to  Mr.  Hoare  only.  Mr. 
jDooper  received  these  except  in  such  cases  as  he  asked  for  them.  He  asked  for  them 
on  the  eye-bars. 

Mr.  HoLGATE. — Was  the  inspection  in  regard  to  workmanship  rei)orted  to  Mr. 
Cooper  and  Mr.  Hoare? 

Mr.  Edwards. — It  was  reported  to  Mr.  Hoare  in  monthly  reports  and  verbally  to 
Mr.  Coox>er  on  the  occasion  of  my  visits  to  hiuL    I  saw  him  monthly. 

Mr.  HoLGATE. — ^There  were  no  written  reports  to  Mr.  Cooper? 

Mr.  Edwards. — ^No,  nothing  of  any  account 

Mr.  HoLGATE. — ^Was  there  anything  of  a  very  special  nature  that  arose  in  regard 
to  the  material  that  was  used  ? 

Mr.  Edwards. — ^Nothing  of  account — ^no,  sir. 

Mr.  HoLGATE. — Who  decided  the  form  of  the  report,  Mr.  Edwards,  that  you  sent 
in? 

Mr.  Edwards. — The  form  of  the  report  was  really  gotten  up  by  me,  subject  to  Mr. 
Cooper,  and  I  could  not  say  whether  he  submitted  it  to  Mr.  Hoare  or  not,  but  I 
am  inclined  to  think  he  did  and  it  was  returned  to  me  with  Mr.  Cooper's  approval. 

Mr.  HoLOATE. — ^Was  the  report  form  changed  in  any  way  during  the  progress 
of  the  work  ? 

Mr.  Edwards. — ^No,  sir. 

Mr.  HoLGATE. — So  then  the  reports  will  show  a  continuous  uniform  system  of 
keeping  records  from  the  first  starting  of  the  work  at  the  shop  up  to  the  present  time? 

Mr.  Edwards. — ^Yes,  sir. 

Mr.  HoLGATE. — ^In  connection  with  the  testing  of  materials,  Mr.  Edwards,  what 
experience  have  you  had  ? 

Mr.  Edwards. — I  had,  previous  to  my  connection  with  this  work,  an  experience  of 
seventeen  years. 

Mr.  HoLGATE. — ^You  might  just  give  us  some  details  of  that  ? 

Mr.  Edwards. — ^Well,  for  a  year  or  a  year  and  a  half,  I  have  forgotten  the  exact 
time,  I  was  connected  with  the  Pottsville  Iron  and  Steel  Company  in  their  testing 
department  and  also  in  their  mills  in  another  capacity.  After  that,  I  went  out  with 
William  R.  Webster  as  inspector.  I  remained  for  two  years  there,  after  which  I  was 
connected  with  G.  W.  G.  Ferris  and  Company  for  about  the  same  time,  with  Booth, 
Garrett  &  Blair  for  four  or  five  years  and  was  manager  for  Robert  W.  Hunt  &  Co.,  in 
their  Philadelphia  district  for  mx  years. 

Mr.  HoLGATE. — ^Did  that  work  embrace  a  quantity  of  material  used  in  the  con- 
struction of  bridges  ? 

Mr.  Edwards. — For  the  most  part  bridges  and  building  work. 

Mr.  HoLGATE. — ^Did  that  experience  embrace  the  processes  of  manufacture  of  the 
material  ? 

Mr.  Edwards.^ — ^It  did. 

Mr.  HoLGATE. — And  of  the  testing  of  it  ? 

Mr.  Edwards. — ^Yes,  sir. 
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Mr.  HoLQATE. — ^Did  you  represent  in  these  cases  the  iron  company  ox  the  pur- 
chasers ? 

Mr.  £dwari>s. — The  purchasers  with  that  one  exception,  that  time  I  was  with  the 
Fotteville  Iron  and  Steel  Company. 

Prof.  Galbbaith. — ^You  have  knowledge  of  the  relation  of  the  chemical  analysis 
of  the  materials  and  products,  and  also  of  the  later  microscopical  examination  to  the. 
properties  required  in  material. 

Mr.  Edwards. — ^I  have  a  knowledge  of  the  chemical  properties;  the  microscopical 
we  do  not  deal  so  much  with. 

Mr.  HoLGATE. — In  the  course  of  your  inspection  of  the  material  for  this  parti- 
cular work,  Mr.  Edwards,  what  proportion,  roughly  speaking,  were  you  obliged  to 
reject! 

Mr.  Edwards. — ^Very  little. 

Mr.  HoLGATE. — ^I  am  speaking  now  only  of  the  material? 

Mr.  Edwards. — Of  the  material. 

Mr.  HoLQATE. — ^Not  yet  fabricated? 

Mr.  Edwards. — ^Very  little  indeed,  for  the  reason  that  the  mills  for  the  most  part 
attempted  to  throw  out  the  material  before  it  came  to  us. 

Mr.  HoLGATE. — ^That  is  before  they  submitted  the  material  to  you  for  inspection, 
they  made  themselves  reasonably  sure  that  it  would  pass  your  inspection  ? 

Mr.  Edwards. — ^Yes,  sir,  realizing  the  importance  of  the  work.  For  instance  the 
Central  Iron  and  Steel  Company  showed  me  one  time  I  was  there,  a  huge  pile  of 
eye-bar  material  that  they  had  rejected.  I  had  not  gone  over  it,  it  had  never  been 
submitted  to  our  men  at  all.  Anything  they  thought  he  would  reject  they  did  not  put 
before  him. 

Mr.  HoLGATE. — ^Well,  what  value  do  you  place  upon  that  action? 

Mr.  Edwards. — ^Well,  it  simply  saved  them  the  labour  of  handling  that  material; 
they  turned  it  into  scrap  before  they  handled  it  in  their  different  departments. 

Mr.  HoLGATE. — Then  of  the  material  that  was  actually  submitted  to  you  for 
inspection,  what  percentage  were  you  obliged  to  reject  ? 

Mr.  Edwards. — Oh,  I  should  say  not  over  2J  per  cent  of  the  material  submitted 
was  rejected. 

Mr.  HoLGATE. — ^Well,  will  the  reports  show  the  rejections? 

Mr.  Edwards. — No,  they  will  not;  the  reports  will  not  show  all  the  material 
rejected. 

Mr.  HoLGATE. — Do  the  reports  note  the  rejection  of  material  at  all? 

Mr.  EDWARt)S. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Is  there  any  information  that  you  can  give  us  with  regard  to 
material  that  is  not  contained  in  the  reports? 

Mr.  Edwards. — ^None  whatever. 

Mr.  HoLGATE. — And  the  file  of  reports  is  complete  ? 

Mr.  Edwards. — The  reports  are  complete;  yes,  sir. 

Prof.  Galbraith. — You  knew  the  exact  nature  of  the  material  which  was  fur- 
nished to  the  shop;  you  know  its  history,  where  it  was  made  and  the  process  by  which 
it  was  made  and  the  necessary  composition  of  the  material? 

Mr.  EowARbs. — Yes,  sir,  we  have  complete  records  of  all  the  material  and  by  whom 
every  piece  was  rolled. 

Prof.  Galbraith. — Did  you  ever  examine  in  the  rolling  mill  the  cropping  of  the 
ingots? 

Mr.  Edwards. — ^No,  sir. 

Mr.  HoLGATE. — ^Now,  with  regard  to  the  fabrication  of  the  material,  Mr.  Edwards, 
have  you  a  copy  of  the  specifications  you  worked  under? 

Mr.  Edwards. — ^Have  I  that  with  me? 
.Mr.  HoLGATE. — ^Yes? 

Mr.  Edwards. — ^No,  sir,  I  have  not. 
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Mr.  HoLQATE. — ^You  can  furnish  us  with  tl^it? 

Mr.  Edwards. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Did  you  inspect  the  fabrication? 

Mr.  £dwards. — The  fabrication  was  inspected,  I  had  charge  of  that  with  Mr. 
Meeser  as  my  assistant  and  Mr.  McLure  certain  months  of  the  year  as  assistant  when 
he  was  not  up  here  on  erection. 

Mr.  HoLOATE. — ^Was  that  inspection  a  continuous  one  at  the  shop! 

Mr.  £dwabds — ^Yes,  sir,  it  was. 

Mr.  HoLGATE. — ^And  how  was  your  inspection  noted  on  the  completed  members? 
Was  it  marked  on  the  completed  members,  is  there  a  record  on  the  member  itself? 

Mr.  Edwards. — On  the  member  itself  there  is  a  large  '  Q '  in  yellow  paint,  and 
inside  is  stamped  '  Q-B ',  showing  that  the  material  is  accepted. 

Prof.  Galbraitii. — That  is,  there  were  two  *  Q's ',  a  large  *  Q '  and  inside  a  stamp 
*  Q-B.' 

Mr.  Edwards. — ^Yes. 

Prof.  Galbratth. — One  painted  on,  the  other  stamped? 

Mr.  Edwards. — Yes,  that  is  it.  ,  That  was  not  done  on  the  eye-bars,  we  never 
placed  those  stamps  on  there,  they  had  enough  marks  on  as  it  was. 

Prof.  Galbratth. — And  how  did  you  mark  rejected  members? 

Mr.  Edwards. — They  were  not  marked  at  all. 

Prof.  Galbratth. — Were  there  any  members  rejected? 

Mr.  Edwards. — When  I  said  they  were  not  marked  at  all,  I  had  reference  to  the 
piece  that  was  rejected  and  sent  back.  Yes,  there  was,  well  not  exactly  rejected, 
but  we  refused  to  take  some  pieces  and  then  they  would  be  returned.  In  one  case  I 
remember  a  x)0st  that  was  crooked,  that  was  returned,  the  rivets  were  all  knocked  out, 
the  piece  restraightened,  and  then  brougBt  before  us  again. 

Prof.  Galbratth. — ^Returned  from  where? 

Mr.  Edwards. — ^Returned  from  the  finishing  departn^ent  back  to  the  assembling 
department. 

Prof.  Galbraith. — That  particular  piece  then  was  made  right  and  again  inspected  ? 

Mr.  Edwards. — Yes,  sir,  made  right  and  again  inspected  and  accepted. 

Prof.  Galbratth. — And  shipped? 

Mr.  Edwards. — And  shipped. 

Prof.  Galbraith. — ^Was  any  material  returned  to  you  from  Quebec? 

Mr.  Edwards. — ^None  whatever. 

Prof.  Galbraith. — ^Did  you  hear  at  any  time  any  complaints  from  the  Quebec 
end  of  material  arriving  that  was  not  perfect? 

Air.  Edwards. — The  only  one  I  recall  now  was  with  respect  to  painting,  that  Vas 
the  greatest  trouble  we  had  from  the  field,  they  claimed  there  were  spots  that  were 
not  painted. 

Prof.  Galbratth. — Was  there  an  instance  of  complaint  arising  from  any  struc- 
tural feature? 

Mr.  Edwards. — On  the  anchor  arm  there  was  one  complaint  in  regard  to  a  truss 
floor  beam  that  the  holes  did  not  come  exactly  right,  that  is  the  only  one  I  remember 
on  the  whole  anchor  arm;  and  on  the  cantilever  arm,  when  they  went  to  put  in  the 
end  posts,  there  were  some  plates  there  that  did  not  exactly  gee,  and  they  had  to  chip 
oflF  about  half  an  inch  there,  after  which  they  went  into  place.  These  are  the  only 
two  things  I  recall  now  of  any  complaints  in  regard  to  workmanship. 

Prof.  Kerry. — ^What  method  had  you  to  ensure  that  only  inspected  material  was 
shipped  ? 

Mr.  Edwards. — ^The  material  at  the  mills  was  stamped  as  well  as  the  finished 
material  and  besides  that  the  inspector  reported  to  me  continually.  There  was  nothing 
that  had  gone  on  the  cars  without  he  received  copies  of  the  invoice ;  he  knew  exactly 
what  was  shipped  on  each  car,  and  if  anything  was  put  on  there  which  was  defective, 
which  he  had  not  passed,  he  would  advise  me. 
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Prof.  Kerry. — That  is  to  say  each  shipment  was  systematically  checked? 

Mr.  Edwards. — Each  shipment,  and  copies  of  these  shipments  were  sent  to  me. 

Prof.  Kerry. — ^You  knew  from  the  invoice  that  the  material  had  been  inspected? 

Mr.  Edwards. — I  knew  that  or  I  would  not  accept  it,  and  there  were  the  reports 
I  later  received  from  the  inspector. 

Mr.  HoLQATE. — ^Will  your  reports  show  any  details  as  to  how  the  final  inspection 
was  made  before  putting  your  mark  on  it  ? 

Mr.  Edwards. — ^No,  sir,  the  reiwrts  will  not  show  that;  the  monthly  rejwrts  will 
simply  show  what  progress  is  made  in  the  shop  during  the  month  and  about  what  the 
state  of  affairs  was  in  order  to  keep  Mr.  Hoare  advised  regarding  what  they  were 
doing.    They  do  not  show  anything  in  regard  to  the  quality. 

Prof.  Kerry. — ^Nothing  in  regard  to  quality  ? 

Mr.  Edwards. — I  mean  as  regards  the  shop  inspection,  the  monthly  reports  from 
the  shop  I  teferred  to. 

Mr.  HoLOATE. — Simply  the  fabrication  reports  ? 

Mr.  Edwards. — Simply  the  fabrication  reports. 

Mr.  HoLGATE. — They  referred  more  to  the  progress  of  the  work  and  what  was  being 
done  in  the  way  of  shipping  ? 

Mr.  Edwards. — Yes,  sir. 

Prof.  Kerry. — ^The  monthly  reports  will  show  fully  the  quality  of  the  material? 

Mr.  Edwards. — Fully,  yes,  sir. 

Prof.  Galbraith. — ^Did  you  test  and  report  on  the  plate  of  which  the  bridge 
pieces  were  built  up  as  well  as  the  riveted  up  pieces? 

Mr.  Edwards. — ^Yes,  sir,  the  rpports  of  all  plates  have  been  submitted,  the  reports 
of  tests  on  these  plates. 

Prof.  Galbraith. — ^Did  you  check  the  templets  as  well  as  the  completed  work, 
Mr.  Edwards  ? 

Mr.  Edwards. — No,  sir,  we  did  not  check  templets.  We  checked  tapes  and  we 
rejected  a  number  ;  we  refused  to  allow  them  to  be  used  before  they  were  absolutely 
correct  with  the  standard. 

Prof.  Galbraith. — That  is,  you  rejected  a  number  of  tapes  ? 

Mr.  Edwards. — ^Yes,  sir. 

Prof.  Galbraith. — Were  these  steel  tapes  ? 

Mr.  Edwards. — ^Yes,  sir,  George  Eddy's  steel  tapes. 

Mr.  Holgate. — ^Were  the  members  tested  by  yourself  for  straightness  and  general 
condition  before  they  were  loaded  on  the  cars  ? 

Mr.  Edwards. — Yes,  sir,  they  were  inspected  by  us  for  these  conditions. 

Mr.  Holgate. — And  what  was  the  process  after  they  left  your  hands? 

Mr.  Edwards. — ^After  they  left  our  hands  they  were  put  into  the  hands  of  the 
shipper  and  loaded  on  cars  and  they  were  usually  given  another  inspection  on  the 
cars,  a  general  inspection,  not  in  detail. 

Mr.  Holgate. — A  general  inspection  simply  to  ascertain  that  the  loading  had 
been  done  in  a  proper  way  ? 

Mr.  Edwards. — Well,  we  did  not  inspect  the  loading  probably  as  much  as  we 
did  to  see  that  they  were  properly  painted  and  that  there  was  nothing  that  had  escaped 
us  in  the  shop. 

Mr.  Holgate. — What  can  you  say  about  the  methods  that  were  used  in  loading 
with  reference  to  the  safe  carrying  of  the  members  ? 

Mr.  Edwards. — Unusual  precautions  were  taken  in  that  way.  Drawings  had  been 
furnished  by  the  Phoenix  Bridge  Company  to  their  shipper  and  he  was  supposed  to 
follow  those  implicity,  and  besides  that  the  railway  companies  had  not  only  their  in- 
spectors, but  had  men  in  higher  authority  there  to  watch  the  loading  before  they 
allowed  the  cars  to  leave  the  works. 

Mr.  Holgate. — ^Do  I  understand  that  the  Phoenix  Bridge  Company  had  a  plan 
showing  how  the  members  should  be  loaded  on  the  cars  ? 

Mr.  Edwards. — For  the  larger  and  heavier  members. 
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Prof.  Galbbaith. — ^You  mean  apparently  that  only  pieces  of  a  definite  8i)ecified 
kind  could  be  loaded  on  one  car  ? 

Mr.  Edwards. — Well,  usually  it  would  take  more  than  one  car,  the  pieces  were 
so  heavy. 

Prof.  Galbraith. — On  one  or  more  cars  ? 

Mr.  £dwards. — On  one  or  more  cars,  and  where  they  were  unusually  heavy  or 
long  these  special  instructions  were  issued. 

Mr..  HoLGATE. — ^I  think  you  told  us,  Mr.  Edwards,  that  the  specifications  you 
worked  under  you  received  from  the  Phcenix  Bridge  Company,  but  did  you  not  get 
some  specifications  from  Mr.  Hoare  direct  f 

Mr.  Edwards. — ^I  have  no  recollection  of  any. 

Mr.  HoLOATE. — ^But  from  time  to  time  you  received  instructions  from  both  Mr. 
Cooper  and  Mr.  Hoare  with  regard  to  the  standard  of  the  inspection  9 

Mr.  Edwards. — ^Yes,  sir,  I  did  from  both  Mr.  Cooper  and  Mr.  Hoare. 

Mr.  HoLGATE. — ^And  were  they  written  or  verbal  ? 

Mr.  Edwards. — ^Verbal  for  the  most  part,  I  think. 

Mr.  HoLQATE. — ^And  the  result  of  the  whole  was  carried  out  in  the  final  inspection 
of  the  materials  ? 

Mr.  Edwards. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Were  these  amended  instructions  received  after  the  manufacture 
of  the  material  was  commenced  ? 

Mr.  Edwards. — ^Yes,  sir. 

Mr.  HoLQATE. — ^At  what  period  then  were  any  amended  instructions  given? 

Mr.  Edwards. — ^Well,  about — ^I  do  not  recollect  the  exact  time,  but  about  six  or 
seven  months  after  we  started  on  the  work  there  was  a  change  made  in  the  specifica- 
tions of  the  eye-bars. 

Mr.  HoLGATE. — Did  it  only  affect  eye-bars? 

Mr.  Edwards. — ^I  think  it  did. 

Mr.  HobSATE. — ^Have  you  notes  of  what  these  changes  were? 

Mr.  Edwards. — You  mean  have  I  written  instructions  with  regard  to  them?  I 
know  exactly  what  they  were;  instead  of  having  a  low  limit  of  60,000  pounds  per 
square  inch  the  low  limit  was  changed  to  62,000  pounds. 

Mr.  HoLGATE. — I  understand  these  instructions  were  verbal? 

Mr.  Edwards. — ^I  think  they  were. 

Mr.  HoLGATE. — ^Were  these  reports  all  signed  by  you,  Mr.  Edwards? 

Mr.  Edwards. — ^I  think  Mr.  Meeser's  name  is  on  some  of  them,  although  I  made 
them  all  up. 

Mr.  HoLGATE. — Then  Mr.  Meeser  did  sign  some? 

Mr.  Edwards. — ^He  did  not  sign  the  reports  that  were  sent  to  Mr.  Hoare,  he 
signed  the  reports  that  were  sent  to  me,  and  then  I  would  recopy  them  and  send  them 
on. 

Prof.  Galbraith. — ^With  your  signature? 

Mr.  Edwards. — With  my  signature,  and  in  some  cases  in  the  early  part  of  the 
work,  I  think  I  left  his  signature;  I  put  his  signature  to  them;  his  signature  is  on 
fiome  although  they  were  written  by  me. 

Mr.  HoLGATE. — That  is  to  say,  they  were  actually  signed  by  him  or  did  you  write 
his  name? 

Mr.  Edwards. — I  wrote  his  name. 

Mr.  HoLGATE. — And  wrote  *  signed.' 

Mr.  Edwards. — I  think  my  initials  are  to  them. 

Witness  retired. 
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Irvin  W.  Meeser,  sworn. 

Mr.  HoLQATE. — ^What  are  you? 

Mr.  Mee&er. — ^Inspector  for  the  Quebec  Bridge  and  Railway  Company. 

Mr.  HoLGATE. — At  Phcenixville? 

Mr.   Meeseb. — ^Phcenixville. 

Mr.  HoLQATE. — And  your  duties  comprise? 

Mr.  Meeseb. — Comprise  seeing  that  the  work  is  made  like  the  drawings,  that  the 
workmanship  is  all  right,  that  the  rivets  are  tight,  that  the  whole  thing  is  made  as 
I>er  drawings. 

Mr.  HoLGATE.— Who  appointed  you? 

Mr.  Meeser. — ^Mr.  Edwards. 

Mr.  Holgate. — ^And  to  whom  do  you  report? 

Mr.  Meeser. — ^Mr.  Edwards. 

Mr.  Holgate. — ^Were  your  duties  confined  to  the  fabrication? 

Mr.  Meeser,— Yes,  sir. 

Mr.  Holgate. — ^And  what  generally  were  your  methods  of  checking? 

Mr.  Meeser. — ^Well,  in  using  our  tape  line,  our  long  measurements,  we  had  a  tape 
line  that  had  been  examined  by  the  master  tape  used  by  the  shop,  all  tapes  were  regu- 
lated by  that,  and  we  had  an  appliance  put  on  the  line  at  the  foot  mark,  and  we  used 
a  4-foot  steel  scale  to  set  it  by,  and  that  was  held  on  by  a  man,  one  of  the  assistants 
in  the  bridge  company's  employ,  and  the  chief  inspector  and  myself  would  read  it. 
On  the  other  end  we  had  an  appliance  made  with  a  scales  on  and  wo  always  pulled 
a  certain  number  of  x>ounds,  which  was  carried  out  from  one  end  to  another  in  all 
departments;  we  all  pulled  10  pounds,  and  he  would  read  it  while  I  would  pull  it,  and 
I  would  read  it  while  he  would  pull  it,  and  after  we  both  read  it,  we  would  both  go 
up  and  tell  one  another  what  we  made  it.  We  never  told  each  other  until  we 
both  made  measurements.  If  it  was  necessary  in  measuring,  he  could  call  any  num- 
ber of  men  to  hold  it  in  line,  he  had  that  permission. 

Mr.  Holgate. — ^Were  errors  discovered? 

Mr.  Meeser. — ^Yes,  sir. 

Mr.  Holgate. — ^How  were  they  corrected? 

Mr.  Meeser. — They  were  corrected  in  some  cases  by  the  pieces  that  were  con- 
nected to  them  being  made  to  suit  that  member. 

Mr.  Holgate. — The  member  then  would  not  be  altero.1  itself,  but  the  joining 
members  would  be  corrected? 

Mr.  Meeser. — In  some  cases  it  was,  in  some  cases  not. 

Mr.  Holgate. — The  drawings  that  were  furnished  to  you,  were  tJiey  found  to 
work  out  in  the  fabrication? 

Mr.  Meeser. — Yes,  sir.  ' 

Mr.  Holgate. — Did  matters  arise  in  the  shop  whore  the  drawings  erred? 

Mr.  Meeser. — ^I  cannot  recollect  that  there  was  anv. 

Mr.  Holgate.— What  we  want  to  know  is  whethei  thi^  drawings  that  were  fur- 
'  nished  ta  the  shop,  and)  which  you  inspected  by,  were  correct  drawings  for  the  purpose? 

Mr.  Meeser. — ^Yes,  sir. 

Mr.  Holgate. — Well  considered  ? 

Mr.  Meeser. — Well  considered. 

Mr.  Holgate. — ^During  the  fabrication  of  the  material,  were  the  appliances  of 
the  PhoBnix  Bridge  Company^s  shop  ample  for  the  handling  of  all  the  parts? 

Mr,  Meeser. — ^I  think  the  best. 

Mr.  Holgate. — The  best  that  you  know  of? 

Mr.  Meeser. — That  I  have  ever  seen,  yes,  sir. 

Mr.  Holgate. — ^Are  you  generally  familiar  with  plans  of  that  nature? 

Mr.  Meeser. — ^I  had  been  travelling  from  one  plant  to  the  other  before  I  went 
with  these  people. 
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Mr.  HoLGATE. — Then  in  the  using  of  these  appliances  what  care  was  used? 

Mr.  Meeser. — ^Well,  all  care  was  taken  that  nothing  could  he  hurt  in  any  way, 
shape  or  form.  When  they  put  the  chains  around  they  made  all  kinder  of  supports 
between  the  irons  so  they  could  not  bend  or  buckle,  and  I  think  all  the  way  through 
every  care  was  exercised  so  that  the  pieces  would  not  be  injured  in  any  way. 

Mr.  HoLGATE. — ^Was  there  any  injury  to  any  piece  that  took  place  in  the  shops? 

Mr.  Meeser. — There  was  one. 

Mr.  HoLGATE. — One?    Have  you  any  recollection  of  that? 

Mr.  Meeser. — I  do. 

Mr.  HoLGATE. — Can  you  specify? 

Mr.  Messer. — Well,  they  were  carrying  a  chord  across  the  yard  and  it  fell,  t^e 
lOhain  broke,  or  if  the  dhain  did  not  break  the  teeth  failed  and  it  fell  down. 

Mr.  HoLGATE. — ^Have  you  a  record  to  show  what  part  that  was? 

Mr.  Meeser. — ^It  was  chord  10  of  622  on  the  north  side,  now  in  the  Belair  yard. 

Mr.  HoLGATE. — ^Now  in  the  Belair  yard? 

Mr.  Meeser. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Was  it  damaged  to  any  extent? 

Mr.  Meeser. — It  was  bent,  there  was  nothing  broken  about  it,  it  was  bent. 

Mr.  Holgate. — And  what  did  you  do  when  that  occurred  ? 

Mr.  Meeser. — I  called  Mr.  Edwards;  he  came  up  and  looked  at  it,  and  took  it 
up  I  think  with  his  superior. 

Prof.  Galbraith. — What  does  that  No.  622  mean? 

Mr.  Meeser. — 622,  it  is  the  order.  That  is  the  way  we  have,  all  even  numbers 
are  on  one  side  and  all  the  odd  numbers  on  the  opposite  side.  621  is  in  the  side  now 
that  has  fallen,  the  cantilever  arm;  No.  622  will  be  on  the  opposite  side  of  the  river. 
That  is  the  Bridge  Company's  order,  and  that  is  the  way  we  could  tell. 

Mr.  Galbraith. — ^What  was  done  with  regard  to  that  chord  piece  itself,  Mr. 
Meeser  ? 

Mr.  Meeser. — It  was  straightened. 

Prof.  Galbraith. — And  afterwards  inspected  by  you? 

Mr.  Meeser. — ^Yes,  sir. 

Prof.  Galbraith. — And  found  satisfactory? 

Mr.  Meeser. — ^Yes,  sir. 

Mr.  Galbraith. — ^Did  you  immediately  supervise  the  shipping  or  loading? 

Mr.  Meeser. — Not  until  it  was  thoroughly  inspected  by  all  parties  concerned. 

Prof.  Galbraitit. — ^But  the  actual  loading  on  the  cars,  would  you  see  the  material 
after  it  was  loaded  on  the  cars? 

Mr.  Meeser. — Not  in  all  cases,  but  I  tried  to  make  it  a  i>oint  to  do  so  whenever 
I  possibly  could. 

Prof.  Galbraitii. — ^Mr.  Edwards  has  told  us  about  the  system  used  in  connection 
with  the  loading  of  cars? 

Mr.  Meeser. — ^Yes,  sir. 

Prof.  Galbraith. — Can  you  give  us  any  further  explanation  of  that? 

!Mr.  Meeser. — On  each  piece  of  any  size  there  was  a  drawing  made  giving  full 
instructions  to  the  chief  shipper  how  it  was  to  be  loaded.  With  smaller  members 
he  used  his  own  judgment. 

Prof.  Galbraith. — And  what  can  you  say  as  to  the  carrying  out  of  those  direc- 
tions ? 

Mr.  Meeser. — I  think  they  were  lived  up  to  to  the  letter.  The  railway  companies 
had  their  inspectors  on  the  ground  all  the  time,  the  cars  were  thoroughly  gone  over 
and  if  any  question  came  up  between  the  Bridge  Company's  representatives  or  the 
chief  shipper  and  the  inspectors,  they  sent  for  their  chief  inspectors,  who  were  very 
often  on  the  ground  to  make  matters  satisfactory  to  both  parties  before  a  car  would 
leave  the  plant. 

Prof.  GALBRAfTH. — ^Now  with  regard  to  the  process  of  manufacture  in  the  shop. 
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generally  speaking,  how  was  the  work  done?  Did  you  have  any  difficulty  in  forcing 
your  ideas  of  the  specifications,  in  having  the  matter  carried  out? 

Mr.  Meeser. — ^I  had  not. 

Prof.  Galbraith. — ^With  regard  to  the  assemhling  and  riveting  how  did  you  find 
the  work  complying  with  your  wishes  ? 

Mr.  Meeser. — Good. 

Prof.  Galbraith. — Sufficiently  good  to  warrant  your  accepting  it  when  it  was 
completed  ? 

Mr.  Meeser. — Yes,  sir,  extreme  care  was  taken  on  this. 

Prof.  Galbraith. — In  what  way  ? 

Mr.  Meeser. — ^Every  way,  all  the  way  through,  in  all  parts,  all  departments. 
Tiiey  had  all  received  special  instructions  to  make  this,  I  might  say  a  master  joh. 
Outside  inspectors  had  come  there  and  said  they  had  received  better  results  since 
our  own  job  was  started  on  their  own  work. 

Prof.  Galbraith. — And  these  reports  that  Mr.  Edwards  refers  to,  you  had  know- 
ledge of  so  far  as  the  fabrication  is  concerned  ? 

Mr.  Meeser. — The  reports  I  had  nothing  to  do  with. 

Prof.  Galbraith. — ^Was  there  any  flanging  or  hot  work,  blacksmith  work  neces- 
sary in  any  part  of  the  fabrication  ? 

Mr.  Meeser. — ^In  some,  yes,  sir. 

Prof.  Galbraith. — ^What  care  was  taken  with  respect  to  plates  on  which  that 
work  was  done,  after  the  flanging  or  other  operation,  with  respect  to  cooling  I  mean  ? 

Mr.  Meeser. — They  were  let  lie  right  down  on  ^he  ground  after  they  wero 
finished,  not  on  the  ground  but  on  beams  that  were  there.  They  were  let  lie  there 
until  perfectly  cool;  we  would  not  allow  them  to  make  them  too  hot. 

Prof.  Galbraith. — Care  was  taken  about  the  temperature  to  which  they  were 
heated  ?  .  • 

Mr.  Meeser. — ^Yes,  sir. 

Prof.  Galbraith. — ^What  about  winter  work  ?  Were  any  precautions  taken  to 
prevent  them  from  being  cooled  too  suddenly  in  the  winter  ?  Were  any  pieces 
thrown  down  into  the  snow  ? 

IMlr.  Meeser. — Not  lliat  I  know  of  ;   it  is  all  under  the  roof  where  this  is  done. 

Prof.  Galbraith. — Or  were  they  exposed  to  rain  or  wet  while  cooling. 

Mr.  Meeser. — ^No,  it  is  all  under  roof. 

The  witness  retired. 

Horace  M.  Clark,  sworn. 

Mr.  Holgate. — Mr.  Clark,  are  you  an  employee  of  the  Phoenix  Bridge  company  ? 

Mn  Clark. — Yes,  sir. 

Mr.  Holgate. — Are  you  connected  with  the  work  at  the  Quebec  bridge  ? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  Holgate. — In  what  capacity  ? 

Mr.  Clark. — Foreman  in  charge  of  the  storage  yard. 

Mr.  Holgate. — ^How  long  have  you  been  acting  in  that  capacity  ? 

Mr.  Clark.-— Since  October  26,  1904. 

Mr.  Holgate. — ^Your  duties  confined  you  to  the  storage  yard  ? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  Holgate. — Now,  with  regard  to  your  duties,  what  do  they  cover? 

Mr.  Clark. — They  cover  the  unloading,  the  reception  of  the  metal,  the  unload- 
ing", checking  and  storing  it  away  and  sending  it  to  the  bridge. 

Mr.  Holgate. — That  is  reloading. 

Mr.  Clark. — Yes,  sir,  reloading  and  sending  it  to  the  bridge  as  it  was  required 
for  daily  erection. 
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Mr.  HoLOATE.— And  in  doing  that  you  would  have  to  handle  all  these  parts  twice? . 

Mr.  Clark. — ^Yes,  sir. 

Mr.  HoLGATE. — ^What  (were  your  facilities  for  handling  ? 

Mr.  Clare. — We  had  two  electrijC  cranes  of  76  tons  capacity  each. 

Mr.  HoLGATE. — What  was  the  weight  of  your  heaviest  piece  handled  ? 

Mr.  Clare. — The  heaviest  piece  handled  was  ahout  98  tons.  No.  10  chord  sectiou 
in  the  cantilever  arm. 

Mr.  HoLGATE. — ^When  you  speak  of  checking,  does  that  refer  to  checking  quanti- 
ties or  dimensions. 

Mr.  Clare. — ^It  refers  to  taking  the  amount  of  material  that  comes  in  on  the 
different  cars  to  check  them  to  see  that  they  check  with  the  invoice  from  the  shipper? 

Mr.  HoLGATE. — It  refers  in  no  way  to  checking  the  dimensions  of  the  parts  ? 

Mr.  Clare. — ^No,  sir,  it  just  refers  to  the  marks,  the  shipping  marks  and  marks 
in  connection  with  erection. 

Mr.  HoLGATE. — ^In  handling  the  heavy  parts  were  you  always  able  to  do  it  suc- 
cessfully or  had  you  any  trouble  ? 

Mr.  Clark. — ^Well,  we  never  had  any  trouble,  except  with  one  chord  section  that 
we  had  a  misfortune  with. 

Mr.  HoLGATE. — ^What  happened  ? 

Mr.  Clark. — ^It  was  chord  section  9  L  anchor  arm.  One  of  the  hooks  broke,  a 
connecting  link  on  a  hook  broke  and  the  chord  section  dropx>ed  on  to  the  ground, 
striking  a  plate. 

Prof.  Galbratth. — At  one  end? 

Mr.  Clark. — ^At  one  end,  yes,  sir.  The  splice  plates  were  on  the  chord,  that  is 
the  web  splice  plates  were  on  the  chord,  and  they  struck  a  plate  that  we  used  in  the 
yard,  and  the  leverage  on  the  plates  broke  two  of  the  angles  on  the  bottom  of  that  rib. 

Prof.  GALBRArrH. — Struck  edgfwise  or  sideways? 

Mr.  Clark. — ^Directly  on  the  top  side  of  the  chord. 

Prof.  Galbratth. — Edgewise  of  the  splice  plates. 

Mr.  Clark. — ^Edgewise,  yes. 

Mr.  HoLGATE. — And  was  it  one  end  of  this  piece  that  fell  or  the  whole  piece? 

Mr.  Clark. — Both  ends.  One  end  fell  on  a  pile  of  eye-bars  and  the  other  one 
fell  18  inches  or  2  feet  more. 

Mr.  HoLGATE.— How  far  did  it  fall? 

Mr.  Clark. — ^Possibly  5  feet. 

Prof.  GALBRArrH. — ^How  many  falls  were  on  the  chord  ? 

Mr.  Clark. — There  were  two  cranes. 

Prof.  Galbraith. — And  both  broke? 

Mr.  Clark. — No,  one  broke  and  that  loosened  the  other  one. 

Prof.  Galbratth. — So  you  let  the  whole  chord  fall? 

Mr.  Clark. — ^Yes,  sir,  practically  the  whole  chord. 

Prof.  Galbratth. — It  struck  one  end  first  and  struck  sideways  the  rest 

Mr.  Clark. — ^Yes,  sir. 

Prof.  Galbratth. — The  other  end  did  not  strike  the  ground  directly? 

Mr.  Clark. — ^No,  sir,  the  other  end  did  not  strike  more  than  20  inches. 

Prof.  Galbratth. — In  handling  this  material  had  you  any  specific  instructions? 

Mr.  Clark. — ^Yes,  sir. 

Prof.  Galbratth.— As  to  how  to  handle  it? 

Mr.  Clark.— Yes,  sir. 

Prof.  Galbratth. — ^In  what  form  were  those  instructions  given  to  you? 

Mr.  Clark. — ^For  some  of  the  principal  members,  all  the  chord  sections,  there  are 
60  ton  hooks  designed  for  the  handling  of  them,  and  we  have  the  two  cranes  and  use 
them  to  handle  them,  that  is  a  60  ton  hook  on  each  end  of  the  chord,  thus  giving  us 
all  the  soope  we  needed. 
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Prof.  Galbratth. — That  is  what  you  did? 

Mr.  Clark. — ^Yes,  sir. 

Prof.  Galbraith. — But  were  you  instructed  to  do  that? 

Mr.  Clare. — Oh  yes,  we  had  two  cranes.  The  hooks  could  not  have  been  used  at 
that  time,  only  on  two  cranes. 

Prof.  Galbraith. — ^Were  there  specific  instructions  given  you  with  regard  to  the 
handling  of  that  material  from  the  car? 

Mr.  Clark. — ^Not  all  of  them,  the  lighter  members,  of  course  there  would  not  be 
anything  given  for  that  but  the  heavier  members  there  was. 

Prof.  Galbraith. — ^Where  did  you  get  those  instructions  from? 

Mr.  Clark. — We  got  the  instructions  from  the  blue  prints  and  from  the  general 
plans.  We  have  all  the  blue  prints  at  the  storage  yard  that  we  had  at  the  bridge  so 
far  as  the  erection  and  handling  of  the  metal  is  concerned. 

Prof.  Galbraith. — Then  were  the  instructions  that  you  refer  to  as  blue  prints 
followed  ? 

Mr.  Clark. — ^Yes,  sir. 

Prof.  Galbraith. — And  in  carrying  out  that  work  did  you  find  these  instructions 
ample  for  the  handling  of  these  parts  ? 

Mr.  Clark. — ^Yes,  sir. 

Prof.  Galbraith. — ^Is  it  usual  on  your  work  to-  receive  instructions  of  that  nature? 

Mr.  Clark. — ^Well,  not  on  smaller  work  we  do  not  receive  it,  but  on  a  work  of  this 
kind  it  is  something  unusual,  and  the  instructions  have  been  given  and  we  have  positive 
orders  not  to  do  anything  only  just  what  we  get  instructions  to  do,  especially  on  a 
heavy  member. 

Prof.  Galbraith. — Then  you  handle  those  members  in  the  yard  in  accordance 
with  the  instructions  you  receive  on  blue  prints  that  were  furnished  to  you  by  whom? 

Mr.  Clark. — The  Phoenix  Bridge  Company. 

Prof.  Galbraith. — ^By  whom  at  the  Phoenix  Bridge  Company. 

Mr.  Clark. — All  blue  prints  and  instructions  come  direct  to  the  general  foreman, 
and  are  turned  over  to  the  different  foremen  under  him. 

Prof.  Galbraith. — Who  was  your  immediate  foreman  on  the  work? 

Mr.  Clark. — Mr.  Yenser. 

Prof.  Galbraith. — With  regard  to  this  particular  chord  that  you  refer  to,  was  it 
the  only  case  of  damage  done  to  a  member  in  the  course  of  handling? 

Mr.  Clark. — ^Yes,  sir. 

Prof.  Galbraith. — When  this  happened  what  was  done  in  the  way  of  rectifying 
the  matter  ? 

Mr.  Clark. — ^It  was  repaired  in  the  following  spring,  I  think  about  May  or  June,  I 
could  not  tell  exactly.  I  could  tell  it  was  according  to  the  Phoenix  Bridge  Company's 
tool  order  No.  200. 

Prof.  Galbraith. — Did  you  have  to  do  with  repairs  ? 

Mr.  Clark. — It  was  under  my  supervision,  yes,  sir. 

Prof.  Galbraith. — And  the  repairs  were  done  in  the  yard  ? 

Mr.  Clark. — Yes,  sir. 

Prof.  Galbraith. — Would  you  give  us  the  date  of  that  accident  ? 

Mr.  Clark. — ^I  cannot  give  you  exactly.  There  is  a  record  I  presume  in  the 
Phoenix  Bridge  Company's  office,  bu*  it  was  in  A^ril,  I  am  almost  positive. 

Prof.  Galbraith. — In  what  year  ? 

Mr.  CLARK.—1906. 

Prof.  Galbraith. — ^And  the  repairs  were  made  the  next  spring? 

Mr.  Clark. — Just  a  minute,  1905,  the  repairs  were  made  that  same  spring. 

Prof.  Galbraith. — How  long  after  the  accident  was  the  repair  made,  and  when  ? 

Mr.  Clark. — It  wA  in  the  same  year,  two  months  and  a  half  later.  Of  course, 
these  repairs  covered  quite  a  few  days.  I  could  not  give  the  exact  date  when  the 
Flairs  were  made. 
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Mr.  HoLGATE. — The  repairs  were  made,  though  ? 

Mr.  Clarke. — ^Yes,  sir. 

Mr.  HoLGATE. — Will  you  describe  just  what  you  did,  shortly  ? 

Mr.  Clark. — The  angles  that  were  broken  were  cut  off. 

Mr.  Holgate. — Which  angles — the  flange  angles  ? 

Mr.  Clark. — ^The  main  angles  in  the  chord  section.  I  cannot  give  the  exact 
locality  now.    The  sheets  will  give  that. 

Mr.  Holgate. — On  the  outside  rib  are  the  details  of  the  work  described  on  the 
tool  order  ? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  Holgate. — ^Will  that  describe  it  fully  ? 

Mr.  Clark. — ^Yes. 

Mr.  Holgate. — Can  we  get  a  copy  of  that  ? 

Mr.  Clark. — They  are  at  the  Bridge  Company's  office,  I  think. 

Mr.  Holgate. — You  may,  as  nearly  as  you  can  recollect  it  now,  g^ive  a  descrip- 
tion of  it. 

Mr.  Clark. — As  near  as  I  can  recall  it  there  were  two  angles  broken  and  they 
were  broken  on  the  bottom  of  the  chords.  I  cannot  just  recall  whether  they  were  out- 
side or  inside  angles.  I  know  one  of  them  was  an  inside  angle  but  the  exact  distance 
from  the  chord  splice  I  cannot  give  without  the  tool  order.  But  the  chords  were 
cut  off  and  the  splice  made  with  perfect  joints  clipped  and  filed  to  the  satisfaction 
of  the  engineer. 

Mr.  Holgate. — ^Who  was  the  inspector? 

Mr.  Clark. — ^Mr.  Kinloch.  The  work  was  finished  and  the  chord  sections  sent 
to  the  bridge  at  the  proper  time  when  it  was  required  in  the  structure.  Further,  the 
work  is  there  to  show  for  itself.  That  entire  end  of  the  chord  section  is  intact  and 
can  be  seen  at  this  time. 

Prof.  Galbraith. — That  was  the  end  of  chord  9  joined  to  10? 

Mr.  Clark. — On  the  west  side  of  the  anchor  arm. 

Mr.  Holgate. — What  inspection  was  given  to  your  work  by  the  Quebec  Bridge 
Company  ? 

Mr.  Clark. — ^My  work  was  usually  inspected  before  it  was  erected.  The  inspectors 
usually  got  on  the  cars  at  the  bridge  and  inspected  the  work  that  I  had  done — either 
Mr.  McLure  or  Mr.  Kinloch.  They  would  make  frequent  visits  to  the  yard  and  look 
over  the  work  generally. 

Mr.  Holgate. — Who,  besides  Mr.  Kinloch,  did  inspect  chord  A  9L  after  the 
repairs? 

Mr.  Clark. — ^I  would  not  be  sure  whether  Mr.  Kinloch  had  Mr.  Hoare  with  him 
or  not,  but  it  seems.to  me  that  Mr.  Hoare  came  to  the  yard  one  day  to  look  over  the 
repairs.    I  would  not  be  positive. 

Mr.  Holgate.— But  nobody  else  that  you  recollect  ? 

Mr.  Clark. — ^No,  sir. 

Mr.  Holgate. — ^Do  you  recollect  Mr.  McLure  inspecting  it? 

Mr.  Clark. — ^No,  I  do  not. 

Mr.  Holgate. — Do  you  recollect  Mr.  Hudson  being  there  ? 

Mr.  Clark. — Yes,  sir. 

Mr.  Holgate. — Did  he  see  it  ? 

Mr.  Clark. — Yes,  and  Mr.  Szlapka  was  with  him  at  the  same  time. 

Mr.  Holgate. — ^I  understand  that  that  was  after  it  had  been  repaired? 

Mr.  Clark. — ^No,  sir,  before. 

Mr.  Holgate.— Did  Mr.  Hudson  see  it  afterwards? 

Mr.  Clark.— No,  sir,  I  do  not  think  so.  I  would  not  be  sure  whether  Mr.  Hudson 
saw  it  afterwards  or  not.  ^   # 

Mr.  Stuart. — I  understand  Mr.  Hudson  was  there  during  the  repair. 

Mr.  Holgate.— ^Was  Mr.  Hudson  there  during  the  repair? 
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Mr.  Clark. — I  could  not  say  as  to  that  positively  whether  he  was  or  not.  The 
chord  was  looked  over  very  carefully  by  Mr.  Hudson  and  Mr.  Szlapka  before  the 
repairs  were  made  to  it  and  looked  over  by  different  people  at  different  times.  I 
cannot  recall  who  all  were  there. 

Mr.  Hoix;iAT£. — Was  youi?  method  of  handling  this  chord  different  from  that  of 
handling  similar  chords? 

Mr.  Clark. — ^No,  sir. 

Mr.  HoLGATE. — Was  there  a  chain  used  in  connection  with  the  handling  of  this 
chord? 

Mr.  Clark. — No,  sir. 

Mr.  HoLGATE. — ^in  making  the  repair  of  the  chord  to  what  extent  had  you  to  use 
heat? 

Mr.  Clark. — There  was  a  Wells  light  put  on  the  bend,  on  the  angle  almost  oppo- 
site to  where  the  repairs  were  made  and  that  particular  bend  was  taken  out.  The 
angle  was  bent  in  almost  opposite  the  point  of  repair  and  that  bend  was  taken  out. 
We  put  a  Wells  light  on  it  and  we  tried  to  get  it  warm  enough  to  bend  it  back,  but 
failing  we  did  away  with  the  heat  and  straightened  it  out  with  a  ram. 

Mr.  HoLGATE. — ^By  whose  instructions  were  the  details  of  these  repairs  carried  out  ? 

Mr.  Clark. — I  think  that  the  notes  for  the  repairs  were  taken  by  Mr.  Szlapka 
and  Mr.  Hudson.  The  two  orders  for  the  repairs,  I  think,  you  will  find  were  given 
by  Mr.  Scheidel. 

Mr.  HoLGATE. — Will  that  order  completely  specify  the  method  to  be  used  in 
Tnaking  these  repairs? 

Mr.  Clark. — Yes,  sir;  it  does  not  tell  you  how  to  do  the  work,  but  it  specifies  the 
zepairs. 

Mr.  HoLGATE. — ^Does  it  specify  that  the  parts  had  to  be  heated? 

Mr.  Clark. — ^No,  sir.  The  reason  that  I  abandoned  heating  was  that  we  could 
not  heat  it  with  the  Wells  light.  That  was  my  own  idea,  and  we  could  not  get  heat 
enough  on  it  to  straighten  it  with  the  Wells  light,  and  so  I  abandoned  that  and 
straightened  it  with  a  ram. 

Mr.  HoLGATE. — ^Apart  from  using  the  Wells  light,  heat  was  not  used? 

Mr.  Clark. — ^No,  sir. 

Mr.  HoLGATE. — And  you  found  the  Wells  light  would  not  give  sufficient  heat  to 
be  of  much  use  to  you? 

Mr.  Clark. — It  would  not  give  you  enough  heat. 

Prof.  Galbraith. — It  was  practically  a  cold  bend? 

Mr.  HOLGATE. — ^What  was  the  rule  in  regard  to  forwarding  parts  from  the  storag<} 
yard  to  the  bridge? 

Mr.  Clark. — Entirely  laid  out  on  our  erection  blue  prints. 

Mr.  Holgate. — Upon  whose  instructions  would  you  forward  material  to  the 
bridge? 

Mr.  Clark. — ^We  had  instructions  to  go  by.  I  would  know  daily  what  was  built 
up  at  the  bridge  and  what  would  be  required  in  rotation  from  the  erection  blue  prints. 
We  had  a  diagram  to  go  by  of  the  sections  of  the  whole  bridge  and  as  for  the  minor 
details,  little  connections  and  pieces  like  that  I  would  have  to  get  these  out  myself. 

Mr.  Holgate. — When  these  parts  were  wanted  at  the  bridge,  would  you  be  advised 
by  Mr.  Yenser? 

Mr.  Clark. — If  the  order  of  erection  would  be  changed  from  that  print? 

Mr.  Holgate. — ^I  mean  that  if  he  were  ready  for  these  parts,  would  he  send  you 
word  that  these  parts  were  required? 

Mr.  Clark. — No,  we  had  to  work  a  good  deal  ahead  of  them  sometimes  to  have 
them  ready,  and  they  would  go  out  sometimes  before  they  were  ready. 

Mr.  Holgate. — ^Who  inspected  these  parts  before  they  were  forwarded  to  the 
brid^re? 

Mr.  Clark. — ^Nobody  but  myself. 
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Mr.  HoLQATE. — ^Was  there  no  inspection  made  in  the  storage  yard  by  the  Quebec 
Bridge  Company! 

Mr.  Clark. — Only  in  a  general  way,  not  a  daily  inspection,  but  the  inspectors 
would  look  over  the  various  members  as  they  came  up  to  the  bridge. 

Prof.  Galbraith. — They  inspected  them  at  the  bridge  and  not  at  the  yard? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Did  you  consider  it  necessary  to  have  the  Quebec  Bridge  Com- 
pany's inspection  before  you  forwarded  the  various  parts  to  the  bridge? 

Mr.  Clark. — ^No,  sir. 

Mr.  HoLGATE. — ^How  did  you  keep  track  of  the  members  as  you  shipi)ed  them  to 
the  bridge? 

Mr.  Clark. — I  checked  them  off  from  the  erection  diagram. 

Mr.  Holoate. — On  the  diagram  itself  ? 

Mr.  Clark. — ^Yes.  sir. 

Mr.  HoLGATE. — ^Would  that  give  the  date  when  they  were  forwarded  ? 

Mr.  Clark. — No,  sir. 

Mr.  Holoate. — It  would  merely  state  that  they  had  been  sent  ? 

Mr.  Clark.— -That  is  all. 

Mr.  Holgate. — ^When  you  refer  to  an  occasional  inspection  on  the  part  of  the 
Quebec  Bridge  Company  in  the  yard,  what  individuals  do  you  refer  to  ? 

Mr.  Clark. — ^Mr.  McLure  and  Mr.  Kinloch  and  occasionally  a  visit  from  Mr. 
Hoare,  not  as  an  inspector,  but  as  taking  a  general  observation. 

Mr.  Holgate. — Wero  there  any  occasions  when  they  refused  to  permit  the  material 
to  go  from  the  yard  to  the  bridge  ? 

Mr.  Clark. — ^Not  to  my  knowledge. 

Mr.  Holgate. — ^In  the  usual  course  this  chord  that  you  referred  to  was  forwarded 
to  the  bridge  ? 

Mr.  Clark. — ^The  same  as  any  other  chord. 

Mr.  Holgate. — ^Have  you  any  means  of  ascertaining,  Mr.  Clark,  what  of  the  ma- 
terial that  you  forwarded  to  the  bridge  had  not  been  erected  in  the  bridge  at  the 
time  of  the  accident  on  the  29th  of  August  ? 

Mr.  Clark. — There  were  only  two  members.  There  were  two  members  I  had  just 
sent  up  that  were  not  erected. 

Mr.  Holgate. — ^Which  members  were  they  ? 
.    Mr.  Clark. — Two  sections  of  eye-bars — diagonal  bars  20  in  the  suspended  span. 

Mr.  Holgate. — Then  I  understand  that  all  other  material  that  had  left  the  yard 
at  that  time  had  been  erected  in  the  structure  and  that  only  these  chord  bars  had  been 
forwarded  and  remained  unerected  and  not  yet  placed  in  the  structure  ? 

Mr.  Clark. — ^Yes,  sir.  As  I  undeirstand  it,  one  set  of  bars  had  already  been  run 
to  the  front  and  the  engine  was  going  to  the  front  with  the  last  section. 

Mr.  Holgate. — ^What  material  yet  remains  in  the  yard  ? 

Mr.  Clark. — ^The  balance  of  the  suspended  span  for  the  south  half. 

Mr.  Holgate. — ^Have  you  any  record,  Mr.  Clark,  of  material  having  gone  to  the 
bridge  and  having  been  returned  to  the  storage  yard? 

Mr.  Clark.-^Ycs,  sir. 

Mr.  Holgate. — ^What  have  you  reference  to  ? 

Mir.  Clark. — I  have  reference  to  U.S.,  V.  4.  I  think  that  is  it.  It  was  wrong 
side  up. 

Mr.  Holgate. — In  regard  to  this  piece,  you  sent  it,  you  say,  wrong  end  on? 

Mr.  Clark. — ^No,  it  was  wrong  side  up.  It  was  for  the  right  side  and  I  had  it 
turned  over  to  the  left  side.  I  had  it  turned  wrong  side  up  for  the  inner  chord.  It 
was  just  a  matter  of  bringing  it  back  and  turning  a  five  or  six  ton  piece  over  ;  we 
turned  it  over  on  the  same  car,  and  it  was  not  more  than  five  minutes'  work. 

Mr.  Holgate. — Are  there  any  other  cases  of  material  being  returned  ? 

Mr.  Clark. — Not  to  my  knowledge. 
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Mr.  HoLGATE. — ^What  became  of  the  eye-bare  that  were  run  forward?  They  were 
not  erected  ? 

Mr.  Clare. — ^In  the  river,  I  guess. 

Mr.  HoLQATE. — Then,  as  I  understand  it,  these  eye-bare  would  be  the  only  ma- 
terial on  the  bridge  as  far  as  you  know  that  had  not  been  erected  in  the  structure  ? 

Mr.  Clark. — These  two  sections  of  eye-bare. 

Mr.  HoLQATE. — ^You  have  no  recollection  of  anything  being  run  back  off  the  bridge 
before  the  accident  happened  t 

Mr.  Clark. — ^No,  sir. 

Mr.  HoLGATE. — ^You  would  have  known  if  it  had  taken  place  ? 

Mr.  Clark. — There  would  not  be  anything  to  come  back.  The  two  chord  sec- 
tions were  sent  up  and  were  in  place  and  were  being  connected  and  there  was  nothing 
to  send  up  between  the  chord  sections  and  these  eye-bare. 

Mr.  HoLGATE. — ^Is  there  any  point,  Mr.  Stuart,  you  would  like  to  mention  ? 

Mr.  Stuart. — ^I  have  nothing. 

Mr.  Davidsok. — ^I  underetand  that  Mr.  Clark  is  now  speaking  of  the  29th,  but 
Mr.  Haley  stated  that  these  stringer  pieces  were  sent  back  on  the  28th« 

Mr.  HoLOATE. — Mr.  Clark  has  stated  that  to  his  knowledge  no  material  was  sent 
back  except  this  one  piece  of  the  post  that  was  returned. 

Mr.  Davidson. — Mr.  Haley  did  not  say  they  were  sent  back  to  the  storage  yard. 
They  were  sent  back  off  the  bridge — ^I  do  not  know  where  to.  Mr.  Clark  probably 
would  not  know  this. 

Mr.  HoLQATE. — ^Have  you  any  knowledge  in  regard  to  the  return  from  the  bridge 
of  material  that  was  intended  for  this  erection  or  material  which  was  connected  with 
the  apparatus  for  erection  on  the  28th  of  August  i 

Mr.  Clark. — ^Yes,  there  was  one  of  the  erection  spans,  that  is  the  working  span, 
sent  back  and  put  in  on  the  side  track  until  next  day.  I  frequently  would  load  these 
spans  a  day  ahead.  I  frequently  loaded  various  membere  a  day  ahead  and  sent  them 
up;  they  would  not  be  ready  for  them,  and  they  would  return  them  and  put  them  on 
the  side  track  until  they  were  ready  for  them.  I  think  it  was  the  day  before  that  I 
had  loaded  the  erection  span  and  sent  it  up,  and  Mr.  Yenser  had  the  crew  return  it 
and  it  was  thrown  on  the  sid«  track  until  next  day. 

Mr.  Holqate. — ^Had  that  been  done  before? 

Mr.  Clark. — Possibly  it  had;  I  could  not  say  positively.  We  used  to  have  a  side 
track  there  up  in  the  cut,  but  not  this  year,  that  they  probably  would  throw  things  in 
to  hold  them  temporarily  until  they  could  take  care  of  them  on  the  bridge.  In  my 
work  I  worked  as  much  as  a  month  ahead  on  some  of  the  members  to  prepare  them 
and  frequently  a  member  would  be  run  up  before  they  were  ready  for  it  and  it  would 
be  thrown  in  on  the  side  track  until  such  time  as  they  could  take  care  of  it. 

Mr.  HoLOATE. — When  these*  erection  girdere  were  returned  from  the  bridge  would 
they  then  be  under  your  care? 

Mr.  Clark. — ^Well,  no;  they  just  lie  on  the  side  track  subject  to  the  ordere  at 
the  front. 

Mr.  HoLGATE. — ^Have  you  any  knowledge  as  to  why  they  were  returned  ? 

Mr.  Clark. — ^No,  sir;  no  more  than  that  they  were  not  ready  for  them. 

Prof.  Galbraith. — ^Have  you  a  record  of  everything  returned  to  the  side  track? 

Mr.  Clark. — ^No,  sir. 

Prof.  Galbraith. — ^Have  you  any  means  of  knowing  what  is  in  the  side  track 
officially  without  simply  paying  a  chance  visit? 

Mr.  Clark.— Not  from  day  to  day.    I  do  not  keep  any  record. 

Mr.  HoLGATE. — ^How  far  is  the  storage  yard  from  the  side  track? 

Mr.  Clark. — About  half  a  mile. 

Mr.  HoLGATE. — ^Your  duties  keep  you  at  the  storage  yard  constantly? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  HoLGATE.— Have  you  any  duties  which  would  take  you  to  the  siding  where 
these  care  are  thrown  in? 
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Mr.  Clark. — ^No,  they  are  opposite  the  storage  yard,  possibly  300  or  400  feet  away. 

Mr.  HoLGATE. — So  that  you  would  see  the  cars  when  they  were  returned? 

Prof»  Qalbratth. — ^Do  I  understand  that  this  side  track  that  you  speak  of  is  one 
track  and  the  siding  is  another  track  near  the  storage  yard? 

Mr.  HoLQATE. — I  think  that  what  Mr.  Clark  means  is  that  the  siding  where 
these  cars  were  thrown  in  is  300  or  400  feet  from  the  storage  yard. 

Mr.  Clark. — ^Probably  300  or  400  feet.  It  used  to  be  the  main  line  and  it  was 
used  for  storage  purposes. 

Mr.  HoLQATE. — ^What  do  you  mean  by  half  a  mile? 

Mr.  Clark. — The  storage  yard  is  half  a  mile  from  the  bridge. 

Prof.  Galbraith. — And  this  siding  is  somewhat  less? 

Mr.  Clark. — ^Yes,  about  300  feet. 

Mr.  Holqate. — ^Did  you  see  Mr.  Yenser  on  the  28th? 

Mr.  Clark. — ^Yes,  I  saw  Mr.  Yenser  every  day. 

Mr.  Holgate. — Did  Mr.  Yenser  refer  in  any  way  to  the  return  of  these  cars? 

Mr.  Clark. — No,  sir. 

Mr.  Holgate. — ^Have  you  any  knowledge  as  to  why  he  returned  them? 

Mr.  Clark. — ^I  asked  the  brakeman  why  he  brought  them  back  and  he  said  they 
were  not  ready  for  them. 

Mr.  Holgate. — Who  is  the  brakeman? 

Mr.  Clark. — ^Homer  Fontaine. 

Mr.  Davidson. — ^Before  you  pass  to*  another  point,  I  would  like  you  to  ask  this 
witness  if  it  is  not  within  his  knowledge  that  there  was  a  good  deal  of  commotion 
amongst  the  men  about  these  cars  being  sent  back  and  a  good  deal  of  unrest — a  good 
deal  of  feeling  about  them? 

Mr.  Holgate. — ^Did  you  hear  comments  made  by  any  one  in  regard  to  the  return- 
ing of  the  cars  with  the  erection  span  on  them? 

Mr.  Clark. — ^Not  until  this  time. 

Mr.  Holgate. — ^Until  when? 

Mr.  Clark. — Until  the  gentleman  speaks  of  it  now. 

Mr.  Holgate. — ^I  would  not  refer  to  Mr.  Davidson's  conversation.  You  did  not 
hear  it.  • 

Mr.  Clark. — ^All  right. 

Mr.  Holgate. — ^Did  you  hear  any  comments  ? 

Mr.  Clark. — ^No,  sir,  I  never  heard  until  this  day  why  these  girders  came  back. 

Mr.  Holgate. — None  of  the  men  commented  on  the  matter  to  you? 

Mr.  Clark. — ^No,  sir;  in  my  position  I  do  not  come  into  contact  with  them  but 
very  little;  for  this  reason,  that  the  men  who  boarded  with  me  were,  two  of  them, 
engineers,  and  one  of  them  an  apprentice,  and  I  know  that  they  did  not  mention  any- 
thing in  the  house  in  relation  to  these  girders  going  back.  Most  of  the  men  lived  in 
Liverpool,  and  I  did  not  come  into  contact  with  any  of  them,  and  I  never  have,  up 
to  this  time,  heard  anything  as  to  why  these  girders  went  back.  I  never  knew  they 
were  in  question. 

Mr.  Holgate. — The  only  thing  you  can  tell  us  is  that  the  brakeman  told  you  the 
reason  they  were  sent  back  was  that  they  were  not  ready  for  them  at  the  front? 

Mr.  Clark. — ^Yes,  Mr.  Yenser  told  him  to  take  them  back,  they  were  not  ready 
for  them. 

Mr.  Davidson. — Is  that  brakeman  alive? 

Mr.  Clark. — ^No,  sir. 

Mr.  Holgate. — ^Had  you  heard  anything  up  to  the  29th  of  August  in  regard  to 
defects  which  were  supposed  to  have  existed  in  that  structure? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  Holgate. — ^What  was  the  nature  of  the  information  you  had? 

Mr.  Clark. — The  information  I  got  in  a^neral  way  was  that  No.  9  chords  were 
buckling. 
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Mr.  HoLGATE.— A-9? 

Mr.  Clark. — ^A-9,  yes. 

Mr.  HoLGATE. — ^When  did  you.  hear  that? 

Mr.  Clark. — ^I  could  not  say  exactly.  It  might  have  been  a  day  or  two  before 
the  accident. 

Prof.  Galbraith. — ^Anything  about  the  cantilever  arm? 

Mr.  Clark. — ^No,  sir. 

Mr.  HoLGATE.— Who  told  you  that,  Mr.  Clark? 

Mr.  Clark. — ^I  cannot  recall  who  told  me,  but  I  questioned  Mr.  Birks  on  the  day 
of  the  accident,  possibly  15  or  20  minutes  before  the  accident,  and  I  asked  him  if 
there  was  any  truth  in  what  I  heard.  He  said  there  was  a  bend  in  chord  9-L  and  to 
my  recollection  I  think  he  said  about  an  inch  and  five-eighths.  And  he  also  said: 
In  spite  of  the  fact  that  you  and  Mr.  Kinloch  may  think  that  chord  was  entirely 
straight  before  it  left  the  yard,  it  is  my  belief  that  the  chord  was  in  its  present 
condition  or  nearly  so  when  it  went  into  the  bridge. 

Prof.  Galbraith. — ^How  long  is  it  since  that  chord  went  into  the  bridge? 

Mr.  Clark. — ^I  could  not  give  the  exact  date. 

Prof.  Galbraith. — ^Approximately? 

Mr.  Clark. — ^It  was  1905. 

Mr.  HoLQATE. — ^When  Mr.  Birks  made  that  statement  that  it  was  in  the  same 
condition  when  it  left  the  yard,  what  did  you  say? 

Mr.  Clark. — ^I  told  him  that  he  had  a  right  to  his  own  opinion  and  I  had  a 
right  to  mine,  that  from  what  I  saw  and  from  what  others  had  seen  I  would  retain 
my  own  opinion  about  the  case.    After  that  he  got  on  the  car  and  went  to  the  bridge. 

Mr.  Holgate. — ^You  checked  that  chord  before  it  left  the  yard? 

Mr.  Clark. — In  a  general  way,  yes. 

Mr.  Holgate. — ^Who  else  inspected  it? 

Mr.  Clark. — Mr.  Kinloch. 

Mr.  Holgate. — Then,  according  to  Mr.  Birks'  asertion  at  the  time,  there  would 
have  been  a  bend  visible  in  the  chord  at  the  yard  of  an  inbh  and  five-eighths,  you  state? 

Mr.  Clark. — That  is  what  he  told  me  about  what  the  bend  was,  as  nearly  as  I 
can  recall.      I  could  not  recall  the  exact  distance  he  did  give. 

Mr.  Holgate. — ^Were  there  any  other  points  that  you  ever  heard  reference  made 
to,  Mr.  Clark? 

Mr.  Clark. — ^No,  sir. 

Prof.  Galbraith. — Did  you  see  the  fall  of  the  bridge? 

Mr.  Clark. — Nor,  sir,  I  was  at  the  yard  at  the  time. 

Prof.  Galbraith. — ^Mr.  Birks  had  just  left  you  for  the  bridge? 

Mr.  Clark. — ^Yes,  about  15  minutes. 

Prof.  Galbraith. — Before  the  accident? 

Mr.  Clark. — ^Yes. 

Mr.  Holgate. — In  what  condition  did  that  chord  leave  the  yard  ? 

Mr.  Clark. — I  have  already  answered  that  in  a  general  way;  from  the  observa- 
tions I  made  of  it,  the  chord  was  practically  quite  as  good  a  chord  as  any  other  chord 
that  ever  left  the  yard. 

Prof.  Galbraith. — You  had  reason  to  make  special  observations  in  regard  to 
that  chord  as  it  was  the  chord,  I  understand,  which  you  were  repairing  in  the  yard? 

Mr.  Clark. — ^Yes,  sir. 

Mr.  Holgate. — Did  you  put  a  line  ©n  the  chord? 

Mr.  Clark. — No,  sir.  I  do  not  think  Mr.  Birks  saw  the  chord  in  the  yard,  r  I 
am  not  positive.      I  am  not  sure  as  to  what  time  Mr.  Birks  came  on  the  work. 

Mr.  Holgate. — ^Mr.  Birks  would  see  it  going  out  on  the  bridge  ? 

Mr.  Clark. — If  he  were  here  at  that  time.  I  cannot  recall  whether  Mr.  Birks 
was  the  engineer  in  charge  at  that  time  or  not. 

Mr.  Holgate. — ^Would  Mr.  Birks  have  been  there  at  that  time,  Mr.  Deans? 

Mr.  Deans. — When  he  first  mentioned  it  I  thought  he  was  but  it  is  possible  that 
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our  Mr.  Hudson,  our  first  assistant  engineer,  who  was  in  the  place  occupied  by  Mr. 
Birks,  may  have  seen  the  chord.  He  may  have  seen  the  chord  and  he  superintended 
all  the  repairs  of  the  chord.    He  was  Mr.  Szlapka's  principal  assistant 

Prof.  Qalbraith. — Do  you  remember  whether  he  was  here  when  the  chord  was 
placed  in  position? 

Mr.  Deans. — ^It  was  either  Mr.  Hudson  or  Mr.  Birks,  because  we  always  had  an 
engineer  on  the  ground.    I  think  possibly  it  was  Mr.  Hudson. 

Mr.  Clark. — I  think  Mr.  Hudson  was  here  when  that  chord  was  placed.  I  do 
not  say  exactly,  but  I  think  Mr.  Hudson  was  here  when  that  chord  was  placed. 

Mr.  HoLQATE. — Then  Mr.  Birks  would  have  no  personal  knowledge? 

Mr.  Stuart. — ^Except  such  as  he  would  get  from  subsequent  inspections  after  it 
was  placed  and  what  he  said  would  be  quite  compatible  with  that,  that  there  had 
been  no  change  after  it  had  been  erected  or  since  it  had  been  in  the  bridge. 

Prof.  Galbraith. — If  you  had  seen  a  deflection  of  an  inch  and  five-eighths  in  the 
chord  do  you  think  you  would  have  noticed  it  and  been  sure  of  it? 

Mr.  Clark. — ^I  think  I  would.    An  inch  and  five-eighths  is  quite  a  bit. 

Witnessed  discharged. 

Commission  adjourned  to  meet  at  ten  a.m.  Monday,  September  16. 


SEVENTH  DAT. 

Quebec^  Monday,  September  16,  1907. 
The  Commission  resumed  at  ten  a.m. 

J.  J.  Nance,  sworn. 

Mr.  HoLQATE. — ^Were  you  an  employee  of  the  Phoenix  Bridge  Company  on  August 
29th? 

Mr.  Nance. — ^Yes,  sir. 

Mr.  HoLQATE. — ^When  did  you  comimence  woric  with  the  Phoenix  Bridge  Company 
in  connection  with  the  Quebec  bridge  work  ? 

Mr.  Nance. — Two  years  ago  last  July  past. 

Mr.  HoLGATE. — ^What  was  your  position  ? 

Mr.  Nance. — I  was  running  the  engine. 

Mr.  HoLGATE. — ^Were  you  running  the  engine  all  the  time  from  the  time  you 
entered  the  service? 

Mr.  Nance. — ^Yes.    This  simuner,  for  a  while,  I  was  running  lines. 

Mr.  HoLGATE. — ^What  kind  of  lines  ? 

Mr.  Nance. — Lines  we  were  doing  work  with,  hoisting  and  the  like  of  that. 

Mr.  HoLHATE. — ^Working  the  tackle? 

Mr.  Nance.— Yes. 

Mr.  HoLGATE. — ^You  say  you  were  running  the  engine.    What  engine? 

Mr.  Nance. — One  of  the  electric  hoisting  engines  on  the  top  of  the  little  traveller. 

Mr.  Holgate. — ^You  were  engaged  in  doing  that  work  on  August  29? 

Mr.  Nance. — ^Yes. 

Mr.  Holgate. — ^Were  you  there  when  the  accident  happened  to  the  bridge? 

Mr.  Nance. — ^Yes,  sir. 

Mr.  Holgate. — You  might  tell  us  just  what  you  observed  at  that  time? 

Mr.  Nance. — The  only  thing  I  knew  was  she  went  down  so  quick  you  did  not 
have  time  to  think  of  but  very  little.    I  went  down  from  the  top. 
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Prof.  Oalbraith.— You  were  near  Mr.  Haley? 

Mr.  Nance. — ^Yes,  sir. 

Mr.  HoLQATE.— Where  was  Mr.  Haley? 

Mr.  Nance. — ^Mr.  Haley  was  out  just  on  the  fore  jib  giving  signals  to  us  on  the 
engines  we  were  on. 

Prof.  Galbraith. — Which  way  were  you  looking — straight  to  the  north  shore? 

Mr.  Nance.— We  faced  that  way. 

Prof.  Galbraith. — ^When  the  bridge  began  to  go  down  ? 

Mr.  Nance. — ^Yes,  sir. 

Mr.  HoLGATE. — ^You  can  really  give  no  information  as  to  what  happened  because 
you  were  in  no  position  perhai>s  to  observe  at  the  time? 

Mr.  Nance. — ^No,  sir,  I  did  not  know  anything  about  it.  I  know  very  little  after 
she' started  and  the  next  second  she  was  in  the  water  and  I  was  down  in  the  water 
with  it.    I  went  to  the  bottom  with  the  engine. 

Prof.  Galbraith. — Holding  on? 

Mr.  Nance. — ^Yes,  to  the  controller  handle. 

Prof.  Galbratth. — ^Were  you  struck  by  the  wreck? 

Mr.  Nance. — ^Yes,  I  have  different  injuries  on  me,  in  fact  a  muscle  has  pulled 
loose  and  a  couple  of  ribs  in  the  side — that  is  the  worst,  so  the  doctor  told  me. 

Mr.  HoLQATE. — ^Were  you  generally  familiar  with  the  whole  bridge  ? 

Mr.  Nance. — ^No  sir.  I  have  worked  at  ansrthing  I  was  put  at,  but  I  was  never 
put  at  anything  only  the  engines  and  on  the  lines.  That  is  about  all  the  work  I  ever 
did  on  the  bridge.  Probably  half  a  day,  or  something  like  that,  it  would  be  raining, 
or  something,  and  the  engines  were  not  running  and  I  would  be  fitting  up  or  working 
in  the  gang  or  anything  that  might  be  ready  to  do. 

Mr.  HoLGATE. — ^In  your  passing  to  and  from  the  work,  did  you  ever  make  any, 
what  you  would  call,  inspection,  or  was  your  attention  called  to  anything  in  parti- 
cular ? 

Mr.  Nance. — ^Yee,  sir;  on  the  day  before  we  were  going  off  the  bridge  after  we 
came  down  from  the  work,  from  the  top.  We  were  walking  off  the  bridge  and  many 
of  our  men  on  top  there  that  day  had  been  discussing  quite  a  little  in  r^rd  to  a  bent 
chord. 

Mr.  HoLGATE. — ^Who  called  your  attention  to  it  ? 

Mr.  Nance. — ^Mr.  Cook  was  the  first  man.  After  we  came  down  they  went  down 
on  the  chord. 

Mr.  HoLQATE.— They  did  ? 

Mr.  Nance. — Yes. 

Mr.  HoLGATE. — ^Who  ? 

Mr.  Nance. — ^Mr.  Cook  and  Mr.  Haley,  and  I  went  on  over  the  top  of  it.  I  did 
not  go  down  on  the  chord,  but  they  did. 

Mr.  Holgate.— What  day  was  that  ? 

Mr.  Nance. — On  the  27th  of  August. 

Prof.  Galbraith. — That  was  two  days  before,  then? 

Mr.  Nance. — ^Yes. 

Mr.  Stuart. — ^Did  he  say  in  the  morning  or  the  evening  ? 

Mr.  Nance. — ^It  was  in  the  evening. 

Mr.  Holgate. — From  your  own  knowledge  you  can  tell  us  nothing  about  that 
detail  ? 

Mr.  Nance. — ^No,  sir,  I  do  not  remember  very  much  of  it,  and  I  went  down  so 
quick. 

Mr.  Holgate. — I  do  not  mean  that;  I  mean  in  reference  to  this  particular  thing 
that  Mr.  Cook  spoke  to  you  about. 

Mr.  Nance. — ^No,  sir,  I  did  not  go  down  on  that  chord.  All  I  heard  them  say 
was  that  they  had  heard  the  engineers  say  that  it  was  bent 

Mr.  Holgate. — ^Do  you  know  which  chord  they  referred  to  ? 
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Mr.  Nance. — I  think  it  was  in  around  the  third  or  fourth  section  from  the  big 
pier.     That  would  make  it  about  No.  9. 

3itr.  HoLGATE. — Outwards  towards  the  river  ? 

Mr.  Nance. — Out  near  the  water. 

Mr.  HoLGATE. — Was  that  in  the  anchor  arm. 

Mr.  Nance. — ^In  the  cantilever  arm. 

Mr.  HoLGATE. — What  impression  did  that  information  have  on  you  at  the  time? 

Mr.  Nance. — ^I  do  not  know;  I  was  not  in  a  position  to  know  very  much  about 
it,  but  there  were  some  of  them  who  seemed  to  be  interested.  I  was  a  little  scared 
but  I  did  not  want  to  bef  the  first  man  to  walk  off.  I  wanted  to  stay  as  long  as  the 
rest  of  them  stayed. 

Mr.  HoLGATE. — Were  you  ever  on  the  lower  chord  yourself  ? 

Mr.  Nance. — ^Yes,  sir. 

Mr.  Holgate. — In  any  part  of  the  bridge  ? 

Mr.  Nance. — ^Yes,  sir. 

Mr.  Holgate.— What  particular  part? 

Mr.  Nance. — It  was  down  on  the  pier  in  the  first  section,  straight  out  over  the 
water  from  the  anchor. 

Mr.  Holgate. — At  the  anchor  arm  ? 

Mr.  Nance. — ^Yes. 

Mr.  Holgate. — Which  particular  section  have  you  reference  to  ? 

Mr.  Nance. — I  remember  being  on  the  upstream  one.  I  went  down  to  get  a 
plank  we  wanted  on  the  deck. 

Mr.  Holgate. — When  was  that  ? 

Mr.  Nance. — ^Last  summer. 

Mr.  Holgate. — The  summer  of  1906  ? 

Mr.  Nance. — ^Yes. 

Mr.  Holgate. — Why  do  you  recall  that  particular  incident  ? 

Mr.  Nance. — ^I  was  running  the  engine  on  the  upstream  side  and  we  lost  a  couple 
of  planks.  One  went  overboard  and  one  landed  on  the  chord  below  and  I  went  down 
to  pull  it  up. 

Mr.  Holgate. — You  did  not  go  there  for  the  purpose  of  looking  at  anything 
in  particular  in  connection  with  the  bridge  ? 

Mr.  Nance. — No,  sir;  I  went  there  to  put  the  hook  on  the  plank  and  draw  it  up. 

Mr.  Holgate. — Did  you  observe  anything  peculiar  with  the  bridge  ? 

Mr.  Nance. — No,  sir. 

Prof.  Galbraith. — ^You  are  speaking  now  of  a  chord  between  the  diain  pier  and 
the  shore  ? 

Mr.  Nance. — No,  sir. 

Mr.  Holgate. — That  is  what  I  understand. 

Mr.  Nance. — ^This  was  on  the  anchor  arm,  the  first  piece. 

Prof.  Galbraith. — ^Between  the  main  pier  and  the  shore  ? 

Mr.  Nance. — ^No,  it  is  out  over  the  water  past  the  pier. 

Prof.  Galbraith. — It  is  past  tho  pier  towards  the  north  shore  ? 

Mr.  Nance. — ^Yes. 

Prof.  Galbraith. — Then  it  is  on  the  cantilever  arm  ? 

Mr.  Nance. — ^Yes.    Did  you  understand  me  to  say  that  it  was  on  the  anchor  ? 

Mr.  Holgate. — ^Yes. 

Mr.  Na'nce. — ^It  is  just  past  the  pier  on  the  cantilever  arm. 

Mr.  Holgate. — ^But,  nt  any  rate,  you  observed  nothing  at  that  time  out  of  order  ? 

Mr.  Nance. — No,  sir. 

Mr.  Holgate. — Did  you  observe  anything  at  any  other  time  out  of  order  ? 

Mr.  Nance. — No,  sir. 

Mr.  Holgate. — Were  you  in  a  position  to  have  noted  these  things  if  they  had 
been  there  ? 

Mr.  Nance. — ^Well,  really,  no  sir,  I  was  not,  because  where  we  were  working  you 
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"were  supposed  to  be  at  your  work  at  seven  o'clock,  and  it  generally  took  about  ten 
minutes  to  climb  up  there  and  the  gang  that  worked  up  there  never  stopped  any  place 
down  below  to  be  sitting  around. 

Mr.  HoLOATE. — ^In  regard  to  the  apparatus  for  hoisting,  was  it  what  you  would 
call  good  reliable  tackle  ? 

Mr.  Nance. — ^Yes,  sir,  the  one  I  was  running  was  as  good  as  I  ever  saw. 

Mr.  HoLGATE. — ^You  iwould  say  that  it  was  suitable  for  the  work  that  was  being 
done  ? 

Mr.  Nance. — ^Yes,  sir,  it  was. 

Mr.  HoLOATE. — ^And  that  it  satisfactorily  performed  the  work  you  wanted  it  to  do? 

Mr.  Nance. — ^Yes,  easy. 

Mr.  Holgate. — ^Who  were  your  foremen? 

Mr.  Nance. — Our  general  foreman  was  Mr.  Yenser.  There  was  a  foreman  under 
him,  Mr.  Worley.    Mr.  Worley  was  generally  on  the  work  at  all  times  with  us. 

Mr.  Holgate. — ^Did  you  consider  your  foremen  understood  their  work  ? 

Mr.  Nance. — ^Yes,  sir,  I  believe  they  did. 

Mr.  Holgate. — ^You  refer  now  to  Mr.  Worley  and  also  to  Mr.  Yenser  ? 

Mr.  Nance. — ^Yes,  I  think  both  of  them  understood  it  and  especially  that  work 
that  they  had  been  on  two  or  three  years ;  I  think  it  could  not  have  been  better. 

Mr.  Holgate. — ^Although  the  work  was,  to  a  xiertain  extent  a  hazardous  work, 
you  had  confidence  in  your  foremen  ? 

Mr.  Nance. — ^Yee,  sir. 

Mr.  Holgate. — And  in  the  tackle  ? 

Mr.  Nance. — ^Yes. 

Mr.  Holgate. — And  in  their  methods  of  doing  the  work  ? 

Mr.  Nance. — ^Yes.  I  never  saw  as  good  methods  of  doing  everything  as  I  saw  there. 

Mr.  Holgate. — I  dare  say,  Mr.  Nanco,  that  you  heard  a  good  many  statements 
since  this  aqcident  happened  in  regard  to  certain  defects  that  are  said  to  have  been 
observed  ? 

Mr.  Nance. — Oh,  yes,  lots  of  them. 

Mr.  Holgate. — Have  any  of  the  men  that  have  observed  these  things  spoken  to 
you  about  them  ? 

Mr.  Nance. — ^Nobody  but  Mr.  Cook,  the  time  I  told  you  about. 

Mr.  Holgate. — Since  the  accident  has  anybody  ? 

Mr.  Nance. — ^No,  I  do  not  think  they  have. 

Mr.  Holgate. — ^Do  you  know  of  any  man  who,  you  think,  would  be  able  to  give 
us  any  information  from  his  own  knowledge  ? 

Mr.  Nance. — ^No,  sir,  I  do  not  know  of  a  man  that  could  help  you  in  that  respect, 
because  I  guess  it  was  a  surprise  to  them  as  well  as  it  was  to  me. 

Mr.  Holgate. — I  do  not  refer  so  much  to  the  aqcident  itself  but  to  the  condition 
of  the  bridge  prior  to  the  accident. 

Mr.  Nance. — I  do  not  know  of  any  man. 

Mr.  Holgate. — On  the  day  of  this  accident  you  were  on  the  forward  traveller. 
Did  you  notice  anything  peculiar  at  all  ? 

Mr.  Nance. — No,  sir,  I  did  not. 

Mr.  Holgate. — Nothing  i)eculiar  in  the  action  of  the  bridge  different  from  any 
other  day  ? 

Mr.  Nance. — ^No,  sir,  I  tcould  not  see  any  difference  at  all. 

Mr.  H)LCate. — No  umirual  vibration  or  springing  action  ? 

Mr.  Nance. — No,  sir. 

Mr.  Holgate. — It  was  just  the  same  as  it  had  been? 

Mr.  Nance. — It  was  just  the  same  right  up  to  the  moment  she  went  down. 

Mr.  Holgate. — Was  there  at  any  time  any  such  motion  felt  by  you? 

Mr.  Nance. — ^No,  sir. 

Witness  discharged. 
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John  E.  Spuoer,  sworn. 

Mr.  HoLQATE. — ^Are  yon  an  employee  of  the  Phoenix  Bridge  Co.,  Mr.  Splicer? 

Mr.  Spucer. — ^Yes,  sir. 

Mr.  HoLQATE. — ^When  did  you  begin  working  at  the  Quebec  Bridge  with  the 
Phoenix  Bridge  Company? 

Mr.  Spucer. — I  started  last  September,  working. 

Mr.  HoLQATE. — September,  1907? 

Mr.  Spucer. — ^1906. 

Mr.  HoLGATE. — Then  you  have  been  working  there  nearly  a  year? 

Mr.  Spucer. — ^Yes,  sir. 

Mr.  Holgate. — ^What  part  of  the  work  were  you  on? 

Mr.  Spucer. — ^Most  of  it,  I  guess. 

Mr.  HoLQATE. — ^You  might  tell  us  what  you  were  doing  from  September,  1906? 

Mr.  Spucer. — ^Well,  I  worked  on  the  false  work  when  I  first  went  there,  and 
afterwards  I  went  into  a  riveting  gang^  and  then  I  went  on  a  raising  gang,  and  then 
I  went  up  on  the  traveller. 

Mr.  Holgate.— Which  traveller? 

Mr.  Spucer. — The  big  traveller. 

Mr.  Holgate. — On  August  29,  where  were  you  working? 

Mr.  Spucer. — I  was  not  working  at  all. 

Mr.  Holgate. — ^What  is  the  nearest  date  to  August  29  you  were  working? 

Mr.  Spucer. — The  day  before. 

Mr.  Holgate. — Then  you  worked  on  the  28th? 

Mr.  Splicer.— The  28th. 

Mr.  Holgate. — On  the  28th  were  you  working  on  the  big  traveller? 

Mr.  Splicer. — ^Yes,  sir. 

Mr.  Holgate. — ^What  were  they  doing  with  the  big  traveller?. 

Mr.  Splicer. — ^I  was  taking  pins  out  of  them  sheaves  up  there,  that  is  alongside 
the  traveller  there,  taking  the  pins  out,  and  one  thing  and  another,  taking  the  girders 
down,  we  were  taking  it  down. 

Mr.  Holgate. — That  is  what  has  been  described  as  taking  down  the  big  traveller? 

Mr.  Spucer. — Taking  down  the  big  traveller. 

Mr.  HoixJATE. — ^What  was  the  cause  of  your  absence  on  the  29th?  % 

Mr.  Spucer. — ^I  do  not  know,  I  felt  nervous,  I  guess. 

Mr.  Holgate. — ^Had  you  been  constantly  at  work  prior  to  that  time? 

Mr.  Spucer.— Yes,  sir. 

Mr.  Holgate. — ^Had  you  felt  nervous  before? 

Mr.  Spucer. — No,  not  till  about  a  week  before. 

Mr.  Holgate. — ^What  was  the  cause  of  your  nervousness  ? 

Mr.  Spucer. — ^Well,  I  do  not  know,  I  do  not  know  the  cause  of  it  at  all,  it  just 
came  into  me  that  way. 

Mr.  Holgate. — ^And  was  that  the  cause  of  your  taking  a  holiday  on  the  29th. 

Mr.  Spucer. — ^Yes,  sir. 

Mr.  Holgate. — Did  you  intend  to  go  back  to  work? 

Mr.  Spucer. — ^Yes,  I  intended  to  go  back  to  work  noon;  I  was  lying  off  in  the 
morning  and  intended  to  go  back  noon,  but  it  got  later. 

Mr.  Holgate. — ^You  just  laid  off  in  the  morning? 

Mr.  Spucer. — ^Just  laid  off  in  the  morning;  I  was  goin^  to  Quebec,  but  I  didn't 
go  to  work  in  the  afternoon,  it  was  too  windy,  and  I  went  to  Quebec  in  the  afternoon. 

Mr.  Holgate. — ^What  was  the  cause  of  your  uneasiness  or  nervousness? 

Mr.  Spucer. — ^It  was  the  chord. 

Mr.  Holgate. — ^No,  with  regard  to  your  lying  off  that  morning? 

Mr.  Spucer. — ^In  the  morning?  I  was  talking  about  the  chord  the  night  before, 
the  whole  bunch  of  us. 

Mr.  Holgate. — ^Then  you  decided,  though,  to  go  to  work  in  the  afternoon? 
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Mr.  Spicer. — ^Yes,  sir,  I  decided. 

Mr.  HoLOATE. — ^And  you  did  not  go  to  work  because  the  wind  was  blowing  too 
hard? 

Mr.  Splicer. — The  wind  was  blowing  too  hard. 

Mr.  HoLGATE. — Was  it  an  unusual  wind? 

Mr.  Splicer. — No,  we  generally  get  that  every  now  and  then.  Of  course  I  had 
been  working  up  on  the  traveller  on  windy  days,  it  is  not  very  comfortable. 

Mr.  HoLGATE. — The  real  reason  then  j  for  your  not  returning  to  work  was  the 
wind? 

Mr.  Spicer. — The  wind,  yes,  sir. 

Mr.  HoLGATE. — And  not  anything  else? 

Mr.  Splicer. — No,  sir. 

Mr.  HoLGATE. — And  your  cause  for  the  nervousness  in  lying  off  for  wind  that 
morning  was  the  chord,  you  say?  , 

Mr.  Splicer. — ^Yes,  sir. 

Mr.  HoLGATE. — ^You  might  explain  just  what  you  mean? 

Mr.  Splicer. — The  bent  chord  th«re;  we  were  talking  about  it  the  night  before. 

Mr.  HoLGATE. — Who? 

Mr.  Splicer. — ^About  seven  or  eight  of  us,  they  were  all  Indians  working  down 
there. 

Mr.  HoLGATE. — ^Who  are  these  men,  do  you  remember? 

Mr.  Splicer. — There  was  Solomon  Angus,  Joe  Mitchell,  Mitchell  Adams,  and 
four  of  them,  there  is  John  Jocko,  and  they  all  boarded  in  the  same  place,  Joseph 
Dion,  Lewis  Bibeau. 

Mr.  HoLGATE. — Are  any  of  these  men  living? 

Mr.  Splicer. — ^No,  sir,  none  of  them. 

Mr.  HoLGATE. — What  list  is  that  you  are  referring  to? 

Mr.  Splicer. — Only  the  names  of  the  Indian  boys,  that  is  all. 

Mr.  HoLOATE. — ^When  was  that  made? 

Mr.  Splicer. — I  made  that  out  myself,  just  the  boys  that  were  killed,  all  the 
Indian  boys. 

Mr.  Hou;ate. — And  none  of  these  men  are  available?  Do  you  know  if  any  of 
these  men  saw  what  they  spoke  to  you  about? 

Mr.  Splicer. — The  way  they  talked  that  night,  they  said  they  did.  They  said 
there  was  a  place  in  that  chord,  I  do  not  know  whereabouts,  where  it  was  bent,  and 
they  were  trying  to  jack  it  together,  and  they  could  not  jack  the  plates  together  and 
riveted  it  up  the  way  it  was,  that  is  the  way  they  were  saying  the  night  before.  My 
mother  heard  them,  too. 

Mr.  HoLGATE. — ^When  did  this  conversation  take  place? 

Mr.  Splicer. — The  28th,  the  night  before  the  accident. 

Mr.  HoLGATE. — ^Did  you  see  this  chord  yourself? 

Mr.  Splicer. — No,  I  did  not  go  down  at  the  chord,  I  worked  out  on  the  side,  and 
just  had  a  glance  at  it,  that  is  all. 

Mr.  HoLGATE. — ^Was  that  on  the  evening  of  the  28th  ? 

Mr.  Spucer. — ^No,  it  was  on  Tuesday  I  had  a  glance  at  it. 

Mr.  HoLGATE. — That  is  ];)efore  you  had  this  conversation? 

Mr.  Splicer. — Oh,  yes,  that  is  before  we  had  this  conversation. 

Mr.  HoLGATE. — What  took  you  there? 

Mr.  Splicer. — ^Well,  they  were  talking  about  it. 

Mr.  HoLGATE. — They  talked  about  it  before  the  28th;  who  was  with  you  at  that 
time? 

Mr.  Spucer. — Who  was  with  me,  I  do  not  know  his  name;  he  showed  me  it.  Do 
you  know  him,  Haley,  that  Nova  Scotia  fellow,  the  fellow  from  Nova  Scotia? 

Mr.  Haley. — Jim  Bowen. 
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Mr.  Spuoeb. — Jim  Bowen. 

Mr.  HoLQATE. — Is  he  living! 

Mr.  Spucer. — ^Yes,  sir. 

Mr.  HoLQATE. — ^Do  you  know  where  he  is  now? 

Mr«  Splicer. — ^He  has  gone  home,  I  understand,  back  to  New  Brunswick. 

Mr.  HoLGATE. — ^What  did  you  see? 

Mr.  Spuoer. — ^I  just  saw  the  bond,  that  is  all,  just  a  glance  at  it. 

Mr.  HoLQATE. — Just  the 

Mr.  Spucer. — Chord  bent,  that  is  all. 

Mr.  HoLOATE. — ^Do  you  remember  what  chord  it  was? 

Mr.  Splicer. — ^No,  sir,  it  was  on  this  side  of  the  pier,  that  is  all  I  know. 

Mr.  HoLGATE. — That  is  on  the  river  side  of  the  pier? 

Mr.  Spucer. — On  this  side,  towards  the  north  side  there. 

Mr.  Holgate. — ^It  was  north  of  the  cantilever  pier? 

Mr.  Spucer. — The  cantilever  arm. 

Mr.  Holgate. — ^It  was  in  the  cantilever  arm? 

Mr.  Spucer. — ^Yes. 

Mr.  Holgate. — On  the  Quebec  or  Montreal  side? 

Mr.  Spucer. — The  Quebec  side. 

Mr.  Holgate. — ^How  many  panels  was  it  out  from  the  pier? 

Mr.  Splicer. — ^I  could  not  say,  three  or  four,  I  think. 

Mr.  Holgate. — What  do  you  remember  about  the  chord  itself? 

Mr.  Splicer. — ^Nothing  at  all,  that  is  all  I  know,  I  just  had  a  glance  at  it  and 
went  by.    I  was  talking  about  it  on  my  way  to 

Mr.  Holgate. — ^Did  you  caU  the  attention  of  any  other  person  to  that? 

Mr.  Spucer. — ^No,  sir. 

Mr.  Holgate. — ^If  you  had  considered  it  of  sufficient  importance,  you  would  have 
called  the  attention  of  your  foreman  to  it,  or  some  person. 

Mr.  Splicer. — ^Well,  I  thought  it  was  safe  myself.  I  do  not  know  much  about 
that  iron.    I  thought  it  was  safe,  it  never  bothered  me  any. 

Mr.  Holgate. — So  far  as  your  judgment  went  then  there  was  nothing  that  you 
saw  that  caused  you  alarm? 

Mr.  Spucer. — ^No,  sir. 

Mr.  Holgate. — Had  you  a  feeling  of  confidence  or  otherwise  in  the  foremen  who 
were  over  you  in  this  bridge  erection;  did  you  think  that  they  were  competent  men? 

Mr.  Spucer. — ^Yes,  sir,  good  men. 

Mr.  Holgate. — To  whom  do  you  refer  noW? 

Mr.  Spucer. — ^All  of  them,  I  should  think ;  I  f oimd  them  all  good  men. 

Mr.  Holgate. — Alid  with  regard  to  the  appliances  that  were  used  in  the  handling 
were  they  safe? 

Mr.  Splicer. — ^Yee,  sir. 

Mr.  Holgate. — Do  you  recollect  any  occasion  where  failure  took  place  in  the 
tackle  in  the  handling  of  the  material  ? 

Mr.  Splicer. — 'So  sir. 

Mr.  Holgate. — ^Not  any  occasion  during  the  year  that  you  were  there  ? 

Mr.  Spucer. — No,  sir. 

Mr.  Holgate. — ^Did  you  observe  at  any  time  any  unusual  vibration,  either  side- 
ways or  up  and  down? 

Mr.  Spucer. — ^No,  sir. 

Mr.  Holgate. — And  you  say  that  on  several  occasions  you  have  had  high  winds  ? 

Mr.  Spucer. — ^Yes,  sir. 

Mr.  Holgate. — ^Had  you  any  feeling  of  insecurity? 

Mr.  Spucer. — ^No,  sir. 
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Mr.  HoLQATE. — ^And   even    after   you    learned    all    of   the    conditions  that  were 
descrihed  with  r^grard  to  the  chord,  you  thought  it  was  safe? 
Mr.  Splicer. — I  thought  it  was  safe,  yes,  sir. 

Witness  discharged. 


Percy  Wilson,  sworn. 

Mr.  HoLQATE. — Are  you  an  employee  of  the  Phoenix  Bridge  Company? 

Mr.  Wilson. — Yes,  sir. 

Mr.  HoLGATE. — How  long  have  you  been  with  them. 

Mr.  Wilson. — This  is  the  second  summer. 

Mr.  HoLGATE. — ^Where  were  you  engaged  at  work? 

Mr.  Wilson. — ^In  the  storage  yard.    This  last  four  weeks  I  was  on  the  bridge. 

Mr.  HoLGATE. — In  the  storage  yard  up  to  four  weeks  ago? 

Mr.  Wilson. — Three  or  four  weeks,  I  am  not  sure. 

Mr.  HoLGATE. — That  is  you  were  working  on  the  bridge  three  or  four  weeks  ? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  HoLGATE. — In  what  capacity  were  you  working  in  the  storage  yard? 

Mr.  Wilson. — Oh,  just  as  a  common  labourer. 

Mr.  HoLGATE. — ^Who  was  your  foreman? 

Mr.  Wilson. — A  man  by  the  name  of  Clark. 

Mr.  HoLGATE. — Then  when  you  went  on  the  bridge  what  were  your  duties  ? 

Mr.  Wilson. — ^I  was  just  serving  the  riveters. 

Mr.  HoLGATE. — ^AU  the  time? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Who  was  your  foreman  there? 

Mr.  Wilson. — ^It  was  a  tall  man  by  the  name  of  Slim.  I  guess  his  name  was 
Meredith,  I  am  not  sure. 

Mr.  HoLGATE. — Did  Meredith  survive  the  accident  of  the  29th? 

Mr.  Wilson. — ^Yes,  sir,  he  was  ^working  on  the  29th. 

Mr.  HoLGATE. — ^Did  he  survive  that  accident? 

Mr.  Wilson. — ^No,  sir,  he  is  gone. 

Mr.  HoLGATE. — Where  were  you  working  on  the  29th  August? 

Mr.  Wilson. — On  the  bridge,  sir. 

Mr.  HoLGATE. — At  what  i>oint  ? 

Mr.  Wilson. — When  the  bridge  went  I  was  just  going  ashore  for  rivets,  and  I 
turned  around,  I  saw  the  bridge  going. 

Mr.  HoLGATE. — What  part  of  the  bridge  were  you  on  ? 

Mr.  Wilson. — On  the  span  that  is  left,  the  shore  span. 

Mr.  HoLGATE. — You  were  on  the  bridge  ? 

Mr.  Wilson. — No,  sir,  I  was  not  on  the  part  that  went. 

Mr.  HoLGATE. — ^Did  you  see  Huot? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  HoLGATE. — Where  was  he? 

Mr.  Wilson. — We  ran  away,  the  three  of  us,  Ouimet 

Mr.  HoLGATE. — ^Huot  and  yourself  and  Ouimet  ran  off  together? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  HoLGATE. — Just  prior  to  that  where  had  you  come  from  on  the  bridge? 

Mr.  Wilson. — I  was  just  coming  from  outside  the  anchor  pier. 

Mr.  HoLGATE. — Where  was  the  riveting  gang  working  at  this  time? 

Mr.  Wilson. — Oh,  there  were  about  eight  gangs  of  riveters  then ;  they  were  work- 
ing all  along. 

Mr.  HoLGATE. — Were  you  serving  one  gang  or  more? 

Mr.  Wilson. — One. 
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Mr.  HoLGATE. — Where  was  it  working  at  the  time  of  the  accident? 

Mr.  Wilson. — About  300  feet  outside  the  pier. 

Prof.  Galbraith. — ^The  anchor  pier? 

Mr.  Wilson. — Yes,  sir. 

Mr.  HoLGATE. — Which  side  of  the  bridge,  the  Quebec  or  Montreal  side. 

Mr.  Wilson. — The  Montreal  side. 

Mr.  HoLGATE. — ^Do  you  remember  what  part  of  the  structure  they  were  working  on  ? 

Mr.  Wilson. — All  on  the  bottom  chord. 

Prof.  Galbraith. — Was  that  the  fifth  or  sixth  span  ? 

Mr.  Wilson. — I  could  not  say  exactly,  but  it  was  about  300  feet  outside  the  pier. 

Prof.  Galbraith. — How  do  you  count  the  300  feet,  how  do  you  estimate  it,  by  the 
number  of  chords  or  how  ? 

Mr.  Wilson. — ^No  sir,  I  could  not  say  what  number  of  chords  they  were  out. 

Prof.  Galbraith. — ^You  do  not  know  whether  it  was  the  fifth  or  sixth  chord  or 
the  ninth. 

Mr.  Wilson. — ^No,  sir,  I  do  not*  it  was  the  distance  outside  the  pier. 

Prof.  Galbraith. — It  was  not  the  ninth  chord  ? 

Mr.  Wilson. — No,  sir. 

Prof.  Galbraith. — Are  you  sure  it  was  not  ? 

Mr.  Wilson. — ^Well,  the  ninth  chord  they  were  talking  about  was  inside  the  pier,, 
I  guess. 

Prof.  Galbraith.— Inside  the  centre  pier  ? 

Mr.  Wilson. — ^Yes,  sir. 

Prof.  Galbraith. — ^You  were  on  the  anchor  arm  inside  the  eeiitwr  pier  ? 

Mr.  Wilson.— No.  it  is  about  300  feet  outside  the  pier. 

Prof.  Galbraith.— Outside  the  main  pier? 

Mr.  Wilson.— Yes,  sir. 

Mr.  Hoix3ATE. — On  the  cantilever  arm? 

Mr.  Wilson. — Outside. 

Mr.   HoLGATE. — ^You  were  serving  the  men  with  rivets;  were  you!  serving  the 
riveters  with  the  hot  rivets? 

Mr.  Wilson.— No,  sir. 

Mr.  Holgate.— Then  were  you  distributing  the  cold  rivets  amongst  the  various 
riveting  gangs,  is  that  it?  »  ' 

Mr.  Wilson.— That  is  it.  \ 

Mr.  Holgate. — ^Who  were  in  the  gang  that  Meredith  was  handling  ?    . 

Mr.  Wilson. — Well,  he  handled  the  whole  of  them,  ( 

Mr.  Holgate, — He  handled  all  the  gangs  1       ,^ 
r"     Mr  Wilson.— Yes,  sir,  "  •^'•' 

Mr.  HoLOATE.-Where  wer^  ^'^^  ^^^^  riveting  gangs  located  that  day? 

:^£r.  Wilson.— The^  ^^^  ^  ^^^  ^^  the  pier. 

"^  tr-  Hou,ATE.-Two  gangs  inside  the  pier^  towards  the— 
Sr.  WiLSON.-The  shore,  one  on  each  «^^.^      , 
Mr.  Hou3ATE.-One  on  each  side  of  the  Dri  ge 

Mr  WiLSOS--There  were  some  meting  tn 
or  eighi.  there  were  generally  nine  ^^  ^^  ^^  ^  ^^^  ^.^  „f  ^^  pier  and 


X;Hou»ATE.-One  was  on  the  pier. 
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Mr.  HoLGATE. — ^Now,  we  will  bogin  with  those  working  on  the  anchor  arm;  you 
say  there  two  gangs  there,  one  on  each  side? 

Mr.  Wilson. — One  on  each  side. 

Mr.  HoLGATE. — Do  you  know  at  what  joint  they  were  working  ? 

Mr.  Wilson. — 'So,  sir. 

Mr.  HoLQATE. — Can  you  locate  them  in  any  way  ? 

Mr.  Wilson.— I  do  not  think  so. 

Mr.  Hoi/}AT£. — Were  they  working  on  floor  beams  or  chords  ? 

Mr.  Wilson. — On  chords,  both  of  them  on  chords. 

Mr.  HoLGATE. — They  were  both  working  on  chords  but  you  do  not  know  which 
chord? 

Mr.  Wilson. — ^I  could  not  say,  sir. 

Mr.  HoLQATE. — Then  the  gang  that  was  working  on  the  pier,  what  were  they 
doing  ? 

Mr.  Wilson. — ^Well,  they  seemed  to  me  to  be  riveting  the  shoe  on  the  pier. 

Mr.  HoLQATE. — On  which  side  of  the  bridge,  the  Montreal  or  Quebec  side  ? 

Mr.  Wilson. — The  Quebec  side. 

Mr.  HoLQATE. — Can  you  locate  the  gangs  on  the  cantilever  arm  ? 

Mr.  Wilson. — ^No,  sir,  I  could  not. 

Mr.  HoLGATE. — ^Were  there  others  doing  the  same  kind  of  work  as  you  ? 

Mr.  Wilson. — ^There  were  two  that  afternoon. 

Mr.  HoLGATE. — Two  distributing  rivets  to  all  these  gangs  ? 

Mr.  Wilson.— Yes,  sir. 

Mr.  HoLGATE. — Who  was  the  other  ? 

Mr.  Wilson. — He  worked  only  the  day  before,  three  days  he  was  there,  I  do  not 
know  who  he  was;  he  said  he  came  from  Montreal,  two  of  them  came  together. 

Mr.  HoLGATE. — Where  is  he  now? 

Mr.  Wilson. — He  is  down,  he  is  dead,  I  did  not  see  him;  he  was  a  Canadian. 

Mr.  HoLGATE. — ^You  say  there  were  three,  was  there  another  one? 

Mr.  Wilson. — Well,  he  was  serving  the  rivets  in  the  forenoon  and  he  put  him 
painting  in  the  afternoon. 

Mr.  HoLGATE. — ^Where  is  he  now? 

Mr.  Wilson. — ^He  is  dead,  too. 

Mr.  HoLGATE. — Now,  these  riveting  gangs  working  on  the  cantilever  arm,  were 
they  working  on  the  floor  beams,  riveting^ 

Mr.  Wilson. — They  were  working  on  the  bottom  chords. 

Mr.  HoLGATE. — Were  they  all  working  on  bottom  chord  work? 

Mr.  Wilson. — Only  those  two  inside  the  piers,  and  then  there  was  a  gang  on  the 
pier. 

Mr.  HoLGATE. — I  was  referring  to  those  on  the  cantilever  arm? 

Mr.  Wilson. — Yes,  sir. 

Mr.  HoLGATE. — They  were  working  where? 

Mr.  Wilson. — On  the  bottom  chord. 

Mr.  HoLGATE. — ^All  on  bottom  chord  work? 

Mr.  Welson. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Do  you  remember  who  they  were  in  that  gang  that  was  working 
on  the  pier? 

Mr.  Wilson. — ^No,  sir,  they  were  Indians. 

Mr.  HoLGATE. — ^Do  you  know  if  any  of  them  are  now  alive? 

Mr.  Wilson. — I  do  not  think  so. 

Mr.  HoLGATE. — ^Which  way  were  you  going  when  the  accident  happened  to  the 
bridge? 

Mr.  Wilson. — ^I  was  going  ashore,  toward  the  shore. 

Mr.  HoLGATE. — And  you  were,  I  think  you  said,  on  the  approach  span? 

Mr.  Wilson.— Yes,  sir. 
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Mr.  HoLGATE.— What  did  you  first  notice? 

Mr.  Wilson. — ^Well,  I  heard  a  noise  and  I  turned  around  and  I  saw  it  going  from 
the  pier  like  a  flash  of  lightning. 

Mr.  HoLGATE.— Which  pier? 

Mr.  Wilson. — From  the  far  pier,  I  mean  the  pier  that  is  in  the  cantilever  arm. 

Mr.  HoLOATE. — Just  in  your  own  words  tell  us  what  you  noticed  at  that  time? 

Wr.  Wilson. — All  I  noticed  was  when  I  turned  around  and  seen  the  bridge  going. 
It  took  about  five  or  6ix  seconds  and  then  all  I  seen  was  floating  timber  on  the  river 
and  a  mass  of  steel  was  between  the  two  piers. 

Mr.  HoLGATE. — ^What  did  you  do  after  that? 

Mr.  Wilson. — ^I  turned  around  and  ran  down  below  a  stairs  there,  the  steps.  I  had 
a  brother  working  on  the  traveller,  and  I  had  another  brother  working  under  tide 
bridge,  and  I  thought  I  would  see  him  down  below,  and  when  I  got  down  tnere  I  did 
not  see  him ;  they  were  gone,  both  of  them. 

Mr.  Holoate. — ^When  you  were  going  backwards  and  forwards  on  the  bridge, 
serving  the  gangs  with  rivets  for  about  a  month  did  you  observe  anything  out  of 
order  or  was  your  attention  called  to  anything  apparently  out  of  order? 

Mr.  Wilson. — ^No,  sir,  I  never  did. 

Mr.  Holgate. — ^Did  anybody  ever  speak  to  yout 

Mr.  Wilson. — Yes,  I  heard  lots  about  it  but  I  never  minded  them,  I  thought  it 
would  never 

Mr.  Holgate. — ^Do  you  remember  what  that  information  wast 

Mr.  Wilson. — ^I  heard  them  speaking  about  a  cracked  bottom  chord,  I  never  seen 
it  myself. 

Mr.  Holgate. — ^Was  that  what  they  said,  a  cracked  bottom  chord? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  Holgate. — ^Do  you  remember  who  said  that  to  you  ? 

Mr.  Wilson. — ^Well,  my  brother  often  si)oke  of  it. 

Mr.  Holgate. — ^Was  there  anybody  else? 

Mr.  Wilson. — Oh,  yes. 

Mr.  Holgate. — ^Is  there  anybody  that  is  living  now  that  you  heard  use  that 
expression  ? 

Mr.  Wilson. — Yes,  there  was  a  young  painter  by  the  name  of  Donat  Nadeau. 

Mr.  Holgate. — ^Was  he  lost? 

Mr.  Wilson. — ^No,  sir. 

Mr.  Holgate. — ^Where  is  he? 

Mr.  Wilson. — At  St  Komuald. 

Mr.  Holgate. — ^Did  he  give  you  any  description  of  it? 

Mr.  Wilson. — No,  sir,  he  did  not. 

Mr.  Holgate. — Do  you  remember  when  he  told  you  about  it? 

Mr.  Wilson. — ^Yes,  sir. 

Mr.  Holgate. — ^When? 

Mr.  Wilson. — Oh,  it  was  the  day  before,  he  spoke  to  me  about  it. 

Mr.  Holgate. — The  day  before 

Mr.  Wilson. — The  accident 

Mr.  Holgate. — Did  he  give  you  to  understand  he  had  seen  it? 

Mr.  Wilson. — ^No,  I  forget  if  he  did  say  if  he  had  seen  it  or  not,  but  I  know  they 
8X)oke  about  it 

Mr.  Holgate. — ^You  did  not  see  it? 

Mr.  Wilson. — ^No,  sir. 

Mr.  Holgate. — ^Do  you  remember  if  Nadeau  specified  which  chord. he  referred  to? 

Mr.  Wilson. — ^No,  sir,  he  said  it  was  near  the  pier,  near  the  caisson. 

Mr.  Davidson. — ^Did  he  tell  you  what  was  the  matter? 

Mr.  Wn.soN. — ^He  said  it  was  cracked. 
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Mr.  HoLGATE. — ^Did  you  understand  from  what  he  said  whether  it  was  on  the 
cantilever  or  the  anchor  arm? 

Mr.  Wilson. — I  think  it  was  on  the  cantilever  arm,  I  did  not  pay  much  attention 
to  it,  hecause  I  did  not  believe  it. 

Witness  discharged. 

Aims  Qing^as^  sworn.    (Testimony  given  in  French). 


Prof.  Galbraith. — ^You  are  employed  by  the  Phoenix  Bridge  Company? 

Mr.  QiNGRAS. — ^Yes,  sir. 

Prof.  Galbraith. — ^Were  you  working  the  day  of  the  accident? 

Mr.  GiNGRAS. — ^Yes,  sir. 

Prof.  Galbraith. — ^What  had  you  to  do  there? 

Mr.  GiNGRAS. — ^I  was  carrying  water  to  the  office. 

Prof.  Galbraith. — ^Where  were  you  at  the  time  of  the  accident  ? 

Mr.  GiNGRAS. — ^I  was  right  near  the  office. 

Prof.  Galbraith. — ^What  did  you  see  ? 

Mr.  GiNGRAS. — ^I  saw  the  bridge  f  aU. 
•    Prof.  Galbraith. — ^Will  you  describe  its  appearance  as  it  fell  ? 

Mr.  GiNGRAS. — I  know  nothing  about  that  ;  it  fell  with  a  crash. 

Prof.  Galbraith. — ^Did  you  watch  it  during  the  whole  time  of  the  fall? 

Mr.  GiNGRAS. — ^No. 

Prof.  Galbraith. — ^In  your  duties  did  you  go  daily  from  one  part  of  the  bridge  to 
the  other  ? 

Mr.  GiNGRAS. — ^Yes,  going  messages. 

Prof.  Galbraith. — Did  you  ever  hear  anything  said  about  the  bridge  being  danger- 
ous. 

Mr.  GiNGRAS. — I  had  heard  that  the  bridge  was  going  to  fall. 

Prof.  Galbraith. — ^Do  you  know  the  names  of  the  men  who  told  you  that  ? 

Mr.  GiNGRAS. — ^No,  I  do  not  know  them. 

Prof.  Galbraith. — ^Do  you  know  the  men  even  although  you  do  not  know  their 
names  ? 

Mr.  GiNGRAS. — ^I  do  not  think  I  know  them. 

Prof.  Galbraith. — ^How  long  have  you  been  working  on  the  bridge  ? 

Mr.  GiNGRAS. — ^Two  years. 

Prof.  Galbraith. — And  yet  you  would  not  recognize,  any  man  who  spoke  about 
the  bridge  being  dangerous  ?  " 

Mr.  GiNGRAS. — I  do  not  know  that  at  all. 

Prof.  Galbraith. — ^Not  by  sight  ? 

Mr.  GiNGRAS. — I  did  not  look  at  them  for  any  length  of  time,  I  just  was  passing 
near  them  when  they  said  that. 

Mr.  GiNGRAS. — ^When  did  you  hear  that? 

Mr.  GiNGRAS. — The  morning  of  the  accident,  I  thought  they  were  only  joking. 

Prof.   Galbraith. — ^Was  anything   on   the  bridge  pointed  out  to  you   as  being 
dangerous  ? 

Mr.  GiNGRAS. — ^No. 

Prof.  Galbraith. — Did  you  see  anything  yourself  ? 

Mr.  GiNGRAS. — No. 

Witness  discharged. 

The  Commission  took  recess. 
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AFTEBNOON  SESSION— SEVENTH  DAT. 

Commission  resumed  at  two  o'clock. 

Baoul  Lafrance,  sworn. 

Mr.  HoLGATE. — ^Were  you  an  employee  of  the  Phoenix  Bridge  Company? 

Mr.  Lafrance. — ^Yes,  sir. 

Mr.  HoLGATE. — ^When  did  you  enter  their  employment  ? 

Mr.  Lafrance. — ^At  the  beginning  of  July.  ^ 

Mr.  Holoate. — ^Were  you  employed  with  lliem  constantly? 

Mr.  Lafrance. — ^I  had  left  off  work  for  about  ten  days  before  the  bridge  felL  I, 
as  a  rule,  worked  with  the  electiician,  Mr.  Britton. 

Mr.  Holgate. — ^What  else  did  you  do  ? 

Mr.  Lafrance. — I  carried  rivets,  and  painting,  and  all  kinds  of  work. 

Mr.  Holgate. — ^Who  was  your  foreman  ? 

Mr.  Lafrance. — I  do  not  remember  his  name.    They  used  to  call  him  Benny. 

Mr.  Holgate. — ^How  long  were  you  painting  ? 

Mr.  Lafrance. — I  did  not  work  the  whole  time  at  the  painting.  I  painted  only 
when  I  had  nothing  else  to  do. 

Mr.  Holgate. — ^Who  was  your  foreman  when  you  were  painting  ? 

Mr.  Lafrance. — ^My  cousin,  who  was  the  head  of  the  gang — Alexandre  Ouimet. 

Mr.  Holgate.— Is  he  here  ? 

Mr.  Lafrance. — No,  he  is  gone. 

Mr.  Holgate. — ^Where  ? 

Mr.  Lafrance. — I  do  not  know  where  he  has  gone  to.    He  has  left  for  Ontario. 

Mr.  Holgate. — When  did  he  leave  ? 

Mr.  Lafrance. — Saturday  afternoon. 

Mr.  Holgate. — ^Did  he  tell  you  where  he  was  going  ? 

Mr.  Lafrance. — I  do  not  know.  I  know  he  took  the  C.  P.  R.  train  and  left  for 
Ontario.  He  has  gone  to  the  shanties  there.  He  gave  me  the  name  of  the  place,  but 
I  do  not  remember. 

Mr.  Holgate. — Who  knows  ? 

Mr.  Lafrance. — I  do  not  know. 

Mr.  Holgate. — And  you  do  not  know  where  he  is  to  be  found  now  ? 

Ml.  Lafrance. — ^No. 

Mr.  JToLGATE. — ^Did  your  work  carry  you  about  the  different  parts  of  the  bridge  ? 

Mr.  L.^FRANc:'E. — ^Yes,  I  went  everywhere — it  was  imm^lerial  to  me — anywhere 
at  all, — I  was  ready  to  go.   ' 

Mr.  Holgate. — In  going  about  the  bridge,  did  you  notice  anything  at  all  out  of 
the  ordinary  ? 

Mr.  Lafrance. — The  only  thing  I  noticed  was  a  crack  on  the  pile. 

Mr.  Holgate. — Was  that  a  crack  in  the  pier  ? 

Mr.  Lafrance. — No,  it  was  above  the  shoe  on  the  plate. 

Mr.  Holgate. — ^How  wide  was  that  crack? 

Mr.  Lai-tiance. — About  18  or  20  inches  long. 

Mr.  IIoixiATE. — How  wide  was  the  crack  ? 

Mr.  Lafrance. — It  was  open  about  as  thick  as  a  little  finger. 

^fr.  Holgate. — Did  you  examine  the  crack  yourself  ? 

Mr.  Lafrance. — ^Yes,  I  looked  at  it.  I  did  not  go  up  on  top  to  look  at  it  though 
I  saw  it. 

Mr.  Holgate. — Where  were  you  when  you  saw  it  ? 

Mr.  Lafrance. — On  the  pier.  I  was  cleaning  the  pier.  My  cousin,  Mr.  Ouimet, 
drew  my  attention  to  it. 

Mr.  Holgate. — ^How  far  would  that  be  that  you  were  from  the  crack  when  you 
noticed  it  ? 
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Mr.  Lafrance. — ^Between  6  and  8  feet  from  it.  I  was  cleaning  the  pier  and  Ouimet 
brought  me  to  look  at  it. 

Mr.  HoLGATE. — Did  you  see  it  more  than  once  ? 

Mr.  Lafrance. — I  looked  at  it  three  or  four  days. 

Mr.  HoLGATE. — The  same  day  ? 

Mr.  Lafrance. — I  was  three  days  on  the  pier  and  I  looked  at  it  every  day.  I 
was  cleaning  the  pier,  gathering  the  bolts  and  everything  that  was  there. 

Mr.  HoLQATE. — Did  that  crack  go  out  to  the  edge  of  the  plate  ? 

Mr.  Lafrance. — No. 

2yfr.  HoLOATE. — ^Did  it  go  down  as  if  it  were  torn  from  the  edge  of  the  plate  ? 

Mr.  Lafrance. — The  plate  was  square,  and 

Mr.  HoLGATE. — There  is  a  piece  of  paper  (handing  witness  a  sheet  of  white  paper) 
just  tear  it  the  way  you  say  the  crack.  (Witness  tore  the  paper.)  Was  it  in  that 
position,  upright  ? 

Mr.  Lafrance. — The  crack  was  on  the  lower  part  of  the  Quebec  side  of  a  pier 
on  the  Montreal  side. 

Mr.  HoLGATE. — Then  the  crack  did  extend  out  to  the  edge  of  the  plate  ? 

Mr.  Lafrance. — ^It  did  not  extend  as  far  as  the  middle,  but  it  was  about  18  or  20 
inches  in  length.  The  plate  was  6  or  8  feet  square.   That  is  what  it  seemed  to  me. 

Mr.  HoLGATE. — ^You  were  three  days  on  the  pier,  so  that  probably  you  had  the 
whole  matter  very  clearly  in  your  head  ? 

Mr.  Lafrance. — ^Yes. 

Mr.  HoLGATE. — And  you  probably  would  recognize  a  photograph  of  that  place? 

Mr.  Lafrance. — ^Yes. 

Mr.  HoLGATE. — ^Look  at  this  photograph  and  tell  us  if  that  shows  that  plate? 
(Witness  was  shown  a  photograph.) 

Mr.  Lafrance. — ^Is  that  a  photograph  of  the  pier  on  the  Montreal  side  or  the 
Quebec  side? 

Mr.  Holgate. — They  are  both  alike,  I  understand. 

Mr.  Lafrance. — The  plate  was  on  the  other  side. 

Mr.  Stuart. — There  is  one  there  shown  which  corresponds,  I  think. 

Mr.  Holgate. — The  two  sides  are  exactly  alike. 

Mr.  Lafrance. — To  give  you  the  directions  it  would  be  better  if  I  had  the  pier 
on  the  Montreal  side. 

Mr.  Holgate. — This  is  not  the  identical  plate  shown  in  the  photograph  but  is  the 
plate  on  the  Quebec  side  corresponding  with  the  one  on  the  Montreal  side  which  you 
have  been  describing. 

Mr.  Lafrance. — The  plate  the  crack  was  in  cannot  be  seen  on  that  photograph.. 
It  was  on  the  inside  of  that. 

Mr.  Holgate. — ^Was  the  plate  lying  flat? 

Mr.  Lafrance. — No,  vertical. 

Mr.  Holgate. — This  photograph  shows  the  whole  arrangement  at  the  shoe? 

Mr.  Lafrance. — ^Yes.     (Photograph  put  in  and  marked  Exhibit  No.  29.) 

Mr.  Holgate. — Is  that  plate  marked  X  on  exhibit  No.  29,  the  plate  you  mean  ? 

Mr.  Lafrance. — ^No,  it  is  a  plate  that  was  above  that  one  and  at  the  back  of  it  on 
the  Montreal  side. 

Mr.  Stuart. — Does  he  say  the  crack  is  on  the  Montreal  side? 

Mr.  Lafrance. — On  the  Quebec  side  of  a  Montreal  side  plate. 

Mr.  Holgate. — ^Did  you  notice  particularly  the  plate  marked  X  ? 

Mr.  Lafrance. — ^Yes. 

Mr.  Holgate. — ^Do  you  remember  that  plate? 

Mr.  Lafrance. — Yes. 

Mr.  Holgate.— Was  that  plate  cracked? 

Mr.  Lafrance. — ^No.  If  there  was  any  crack  I  did  not  see  it,  and  I  was  cleaming 
that  plate. 
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Mr.  Davidson. — Of  course,  I  have  no  doubt  the  commissioners  recognize  how 
difficult  it  is  for  any  one,  much  less  a  boy  like  this,  to  recognize  from  a  photograph — 
1  know  it  would  be  extremely  difficult  for  me,  entirely  unacquainted  with  bridge  work 
and  structures  like  that — the  exact  point  that  was  referred  to. 

Mr.  HoLGATE. — He  has  recognized  this  particular  plate  and  he  is  positive  there 
was  no  crack  in  it. 

Mr.  Davidson. — That  is  not  a  photograph  of  the  plate  he  saw  at  alL 

Mr.  HoLOATE. — ^But  he  says  he  cleaned  this  plate  and  there  is  no  crack  in  it. 

Prof.  Galbratth. — ^Is  it  the  corresponding  plate  on  the  other  side? 

Mr.  Lafbanoe. — ^I  worked  on  and  cleaned  every  one  of  them. 

Mr.  Davidson. — Ask  him  what  he  means  when  he  says:  'La  plaque  en  question 
etait  dans  cette  position.'    Does  he  mean  straight  up  and  down  or  slanting? 

Mr.  Lafrange. — Slightly  inclined. 

Mr.  Davidson. — ^Do  you  see  in  that  photograph  the  plate  in  which  you  saw  the 
crack  ? 

Mr.  Lafrange. — ^No. 

Mr.  HoLQATE. — ^Do  you  know  the  part  of  the  bridge  called  the  shoe? 

Mr.  Lafrange. — ^Yes,  that  is  the  lower  part  that  was  on  the  pier. 

Mr.  Davidson. — ^Is  that  right,  Mr.  Kinloch? 

Mr.  Bjnlogh. — ^No. 

Mr.  Lafrange. — ^I  do  not  know  much  about  it. 

Mr.  Davidson. — ^When  you  stood  on  the  pier  looking  at  the  plate  was  it  above  your 
head  or  in  front  of  you? 

Mr.  Lafrange. — It  was  above  my  head. 

Mr.  HoLOATE. — ^Was  there  anything  above  your  head?  You  were  standing  on  the 
pier? 

Mr.  Lafrange. — ^I  was  standing  on  the  pier. 

Mr.  HoLQATE. — ^Naturally,  it  would  be  above  his  head. 

(Note. — ^Witness  was  shown  the  photograph  reversed  against  the  light  in  order 
to  bring  the  corresponding  parts  shown  as  appearing  on  the  Quebec  side  and  was  then 
enabled  to  identify  the  plate  that  he  refers  to  by  an  ink  mark  on  the  ba<&  of  the 
photograph.) 

Mr.  HoLOATE. — ^The  mark  that  appears  on  the  back  of  this  photograph,  exhibit  No. 
29,  then,  is  your  own  mark  identifying  the  plate  you  refer  to? 

Mr.  Lafrange. — ^Yes,  that  is  what  I  saw. 

Mr.  HoLGATE. — ^You  think  you  would  recognize  that  plate  again? 

Mr.  Lafrange. — ^Yes,  sir. 

Mr.  Holgate. — ^What  was  the  last  time  that  you  observed  this  plate? 

Mr.  Lafrange. — About  two  or  three  weeks  before  the  accident. 

Mr.  Holgate. — ^How  many  times  since  that  time  did  you  see  it? 

Mr.  Lafrange. — ^I  looked  at  it  three  or  four  times. 

Mr.  Holgate. — ^What  was  the  last  time  you  saw  it? 

Mr.  Lafrange. — ^I  do  not  exactly  remember — about  two  or  three  weeks  before  the 
accident. 

Mr.  Holgate. — ^Did  you  notice  anything  else  in  connection  with  the  bridge  that 
was  out  of  order? 

Mr.  Lafrange. — ^No. 

Mr.  Holgate. — ^We  want  you — we  order  you  to  go  on  the  ground  to-morrow,  and 
in  company  with  Mr.  Kinloch  and  Mr.  McLure,  endeavour  to  find  that  plate. 

Mr.  Lafrange. — ^Yes. 

Mr.  Holgate.— We  want  you  to  stay  until  you  find  that  plate  or  make  sure  of 
something  and  appear  here  on  Friday  morning  and  resume  your  evidence. 

Mr.  Lafrange. — ^Yes. 
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Mr.  HoLGATE. — ^You  are  still  under  subpoBna  and  it  is  compulsory  for  you  to  be 
here. 

Mr.  Lafrance. — ^Yes. 

Witness  retired. 


DoNAT  Nadeau,  sworn. 

Prof.  Kerry. — ^Have  you  been  working  for  the  Phoenix  Bridge  Company? 

Mr.  Nadeau. — ^Yes,  sir. 

Prof.  Kerry. — For  how  long?    • 

Mr.  Nadeau. — ^About  a  month. 

Prof.  Kerry. — ^In  what  position? 

Mr.  Nadeau. — As  a  painter. 

Prof.  Kerry. — ^At  what  part  of  the  bridge? 

Mr.  Nadeau. — At  every  part  of  the  bridge  where  there  was  painting  to  be  done. 

Prof.  Kerry. — ^Were  you  working  on  the  29th  August? 

Mr.  Nadeau. — I  worked  till  a  quarter  to  three  in  the  afternoon. 

Prof.  Kerry. — ^Why  did  you  stop? 

Mr.  Nadeau. — On  account  of  wind. 

Prof.  Kerry. — ^Were  you  there  when  the  bridge  fell? 

Mr.  Nadeau. — ^No,  I  was  down  home. 

Prof.  Kerry. — ^Did  you  see  any  part  of  the  bridge  out  of  order? 

Mr.  Nadeau. — ^No. 

Prof.  Kerry. — ^It  was  all  safe  and  sound? 

Mr.  Nadeau. — ^I  never  noticed  anything  wrong  or  broken. 

Prof.  Kerry. — ^Did  you  hear  anyone  say  that  anything  was  wrong? 

Mr.  Nadeau. — ^Yes. 

Prof.  Kerry.— Who  told  you? 

Mr.  Nadeau. — Some  of  my  work  mates — the  fellows  working  with  me. 

Prof.  Kerry. — ^You  do  not  know  who? 

Mr.  Nadeau. — ^Yes,  Joe  Biron. 

Prof.  Kerry. — And  the  others? 

Mr.  Nadeau. — I  do  not  remember  any  others  who  spoke  to  me  about  it. 

Prof.  Kerry. — Is  Joe  Biron  alive? 

Mr.  Nadeau. — ^No,  he  was  killed. 

Prof.  Kerry.— What  did  he  say? 

Mr.  Nadeau. — The  night  before  the  day  that  the  bridge  fell  I,  Joe  Biron  and  others 
working  on  the  bridge  were  talking  about  the  bridge  and  they  agreed  that  there  was 
something  wrong. 

Mr.  Stuart. — That  is  not  what  he  said,  is  it? 

Mr.  Nadeau. — They  were  speaking  about  the  work  concerning  the  bridge  and 
Biron  said  there  was  something  broken  in  the  bridge — a  plate  cracked. 

Prof.  Kerry. — ^In  what  place? 

Mr.  Nadeau. — ^Biron  said  that  it  was  near  the  pier. 

Prof.  Kerry. — ^You  do  not  know  the  exact  place? 

Mr.  Nadeau. — ^No. 

Prof.  Kerry. — Was  it  on  the  pier  or  on  one  of  the  chords? 

Mr.  Nadeau. — ^I  could  not  say. 

Prof.  Kerry. — ^You  have  never  seen  anything  yourself? 

Mr.  Nadeau. — ^No,  never. 

Prof.  Kerry. — ^Do  you  know  that  Biron  saw  it? 

Mr.  Nadeau. — ^I  could  not  say. 

Mr.  HoLOATE. — ^Do  you  know  anything  of  your  own  knowledge? 

Mr.  Nadeau. — ^No. 


172  BOIAL  COUUIS8JON  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  Vri.,  A.  1908 

Pro£.  GAUHbunrH^ — ^You  eaid  that  you  did  not  work  after  three  o'clock  on  account 
of  the  windf 

Mr.  Nadeau. — ^Yee. 

Prof.  Galbraith. — Wss  there  more  wind  than  usual  that  afternoon? 
Mr-  Nadeau. — ^No. 

Prof.  Galbraith. — ^You  had  often  worked  on  the  bridge  when  the  wind  was  as 
strong? 

Mr.  Nadeau. — ^Yes. 

Witness  discharged. 

• 
Mr.  A-  B.  MiLUKEN,  recalled. 

Prof.  Eebbt. — ^You  had  full  charge  of  the  erection  of  the  bridge  ? 

Mr.  MiLUKEN. — ^Yes,  sir. 

Prof.  Keebt. — ^What  was  the  last  date  that  you  were  at  the  structure  ptrerioua  to 
its  fall  ? 

Mr.  MiLLiKEN. — The  morning  of  August  26th. 

Prof.  Kerry. — That  would  be  the  Tuesday  of  the  week  ? 

Mr.  MiLUKEN.— Monday. 

Pirof.  Kerry. — ^The  brilge  fell  on  Thursday  ? 

Mr.  MiLLiKEN. — It  fell  on  Thursday  the  29th. 

Prt)f.  Kerry. — For  how  many  days  at  that  time  had  you  been  in  the  vicinity 
of  the  structure  ? 

Mr.  MiLUKEN. — ^From  August  6th  to  August  26th. 

Prof.  BIerry. — You  were  there  continuously  between  those  dates? 

Mr.  MiLUKEN. — ^Yes,  sir;  that  is  I  had  been  out  to  Belair. 

Prof.  B[erry. — ^But  you  were  at  Quebec  ? 

Mr.  MiLLiKEN. — In  the  vicinity  of  the  work. 

Prof.  Kerry. — ^In  touch  with  the  work  ? 

Mr.  MiLLiKEN. — ^Yes. 

Prof.  Kerry. — Will  you  tell  us  what  definite  information  you  have  about  defects? 

Mr.  MiLUKEN. — I  have  not  any  definite  information  about  defects. 

Prof.  Kerry. — ^Were  no  reports  of  those  bulges  brought  to  you  at  all  ? 

Mr.  MiLLiKEN. — ^Yes,  sir;  I  left  for  PhoBnixville  on  the  morning  of  August  26, 
I  reached  Phcenixville  on  the  evening  of  August  28,  and  on  the  morning  of  Aug.  29, 
after  I  had  gone  down  to  the  office  at  Phcenixville,  there  was  a  letter  there  from  Mr. 
Yenser  dated  August  27,  from  Liverpool  at  the  bridge.  In  that  letter  he  indicated 
that  a  chord  section  was  slightly  bent  and  wanted  to  know  (whether  he  should  con- 
tinue to  work  on  the  suspended  span  or  simply  work  on  the  removal  of  the  main 
traveller  and  asked  a  reply  from  our  office  by  wire.  He  was  called  up  on  long  dis- 
tance telephone,  and  I  talked  with  him  about  a  quarter  of  ten  on  the  morning  of 
August  29,  and  referring  to  his  letter  of  August  37  I  asked  him  whether  he  had 
stopped  the  erection  or  whether  he  was  proiceeding  with  it  His  reply  to  me  over 
'phone  was  that  he  was  going  ahead  and  that  everything  was  all  right.  I  said: 
Have  you  moved  the  forward  traveller?  He  said:  Yes,  moved  it  yesterday  morning. 
And  he  further  said  that  he  had  one  of  the  temporary  track  girder  spans  in  place 
and  was  about  to  swing  the  second  one  into  place.  I  said:  Is  Mr.  Birks  there?  He 
said  :  Yes.  I  said  :  Mr.  Deans  wants  to  speak  to  him.  That  was  about  all  that  was 
said  between  Mr.  Yenser  and  myself.  Then  Mr.  Deans  talked  with  Mr.  Birks  follow- 
ing my  conversation  with  Mr.  Yenser. 

Prof.  Kerry. — That  is  to  say  that  Mr.  Yenser  wrote  drawing  the  attention  of  the 
office  on  the  27th  and  asking  for  specific  instructions  ? 

Mr.  MiLUKEN. — ^Yes,  sir. 

Prof.  Kerry. — ^And  then  proceeded  to  advance  the  traveller  without  waiting  for  a 
reply  to  that  letter? 
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Mr.  MiLUKEN. — ^Yes,  sir.  He  asked  a  reply  by  wire,  mcl  instead  o£  wirini^  we 
called  him  by  'phone,  long  distance  'phone. 

Prof.  Kerry. — ^At  what  time  would  it  have  been  reasonable  for  him  to  hare  bad 
a  reply  by  wire  to  that  letter  ? 

Mr.  MiLUKEN. — ^At  that  time  there  was  considerable  trouble  in  transmission  of 
telegrams.  It  was  very  uncertain,  in  fact  they  accepted  all  telegrams  subject  to  delay 
on  account  of  having  trouble  with  the  operators. 

Prof.  Kerry. — The  letter  would  have  reached  Phoenixville  at  what  time  ? 

Mr.  MiLLiKEN. — I  think  the  letter  reaped  Phoenixville  about  9.16  in  the  mominpr* 
That  is  the  usual  time  for  our  Quebec  mail  to  reach  Phoenixville,  on  the  second 
•delivery  in  the  morning. 

Prof.  Ejbrry. — It  takes  about  36  hours  for  mail  to  be  delivered  ? 

Mr.  MiLUKEN. — ^Yes,  sir,  a  letter  mailed  here — ^we  have  all  our  mail  posted  in  the 
•evening,  coming  down  from  work;  that  mail  will  reach  Phoenixville  or  should  day 
after  to-morrow  morning  on  the  second  delivery  about  9  o'clock  or  9.15  o'clock. 

Prof.  Kerry. — So  that  Mr.  Yenser  wrote  a  letter  asking  for  spejcific  instructions 
and  then  proceeded  without  waiting  for  a  reply  24  hours  before  he  could  have  reason- 
ably expected  in  any  case  to  have  got  a  reply? 

Mr.  MiLLiKEN. — Yes,  sir. 

Prof.  Kerry. — Did  he  indicate  to  you  in  your  conversation  that  he  took  that 
step  on  the  advice  of  anyone  ? 

Mr.  MiLLiKEN. — No,  sir,  he  said  that  he  considered  everything  all  right  and  was 
going  ahead  and  I  then  asked  him  these  questions,  where  the  forward  traveller  was, 
and  he  said  he  moved  it  yesterday  morning  and  then  he  followed  in  saying  that  he 
had  ihe  first  temporary  track  girder  span  placed  and  was  about  to  place  the  second 
span  of  temix)rary  track  girders. 

Prof.  £[£RRY. — ^But  he  did  not  indicate  that  he  had  discussed  the  matter  with 
anyone  in  the  interval  ? 

Mr.  MiLLiKEN. — I  do  not  know  whether  he  had;  it  was  reasonably  certain  he  had 
discussed  it  with  Mr.  Birks,  particularly  with  Mr.  Birks  he  might  have  discussed  it 
with. 

Prof.  Kerijy. — ^You  have  no  information  ? 

Mr.  MiLLiKEN. — ^No,  sir. 

Prof.  BIerry. — One  way  or  the  other  on  that  point  ? 

Mr.  MiLLiKEN. — ^No,  sir. 

Prof.  Kerry. — ^Then  he  proceeded  without  getting  instructions  practically,  even 
after  the  telephone  conversation  with  you  ? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  KfeRRY. — In  that  conversation  he  indicated  to  you  that  he  no  longer 
required  instructions  on  the  point  he  had  written  about? 

Mr.  MILLIKEN. — He  said  everything  was  all  right  and  he  was  going  ahead. 

Prof.  Kerry. — ^Previous  to  that  date  of  your  leaving  Quebec,  your  attention  had 
not  been  drawn  to  those  chords  in  any  way  ? 

Mr.  MiLLiKEN. — Not  a  single  time;  no,  sir. 

Prof.  Kerry. — ^Nor  to  any  other  structural  defect  ? 

Mr.  MiLUKEN. — No,  sir,  not  by  anyone.  I  usually  saw  Mr.  Yenser  and  all  of 
his  assistants,  as  many  of  the  other  bridge  men  as  I  came  in  contact — when  I  left.  I 
did  that  morning,  the  morning  of  August  26.  I  left  in  my  usual  way  and  there  was 
not  a  word  indicating  that  there  was  even  a  suspicion  of  anything  being  wrong  iwith 
any  part  of  the  bridge  or  material. 

Prof.  Kerry. — Now,  we  had  some  evidence  to  the  effect  that  the  ribs  of  the 
different  chords  would  be  found  not  to  line  up  correctly  when  the  bottom  cover  plate 
was  removed.    Was  that  an  unusual  occurrence  ? 

Mr.  MILLIKEN. — ^Nothing  at  all  unusual.  It  has  been  often  done.  Where  the 
ribs  of  a  chord  join,  the  surfa^ces  were  not  exactly  one  with  the  other,  and  they 
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would  either  be  wedged  into  their  proper  position  or  jacks  would  be  used  to  push  them 
in. 

Prof.  Kerry. — ^But  it  was  a  more  or  less  frequent  occurrence  to  find  that  when 
the  joint  was  uncovered  ? 

Mr.  MiLLiEEN. — ^Yes,  sir,  in  placing  the  chords  it  often  occurs  that  one  chord 
does  not  come  in  perfect  contact  with  the  edges,  you  know,  and  then  they  will  be  put 
in  position  afterwards,  and  especially  with  such  heavy  members. 

Prof.  Kerry. — ^You  mean  that  is  customary  practice  outside  the  Quebec  con- 
struction f 

Mr.  MiLLiKEN. — ^Yes,  sir,  we  have  that  often. 

Prof.  Kerry. — Would  it  be  possible  to  erect  those  members  without  that  pro- 
cedure ? 

Mr.  MiLLiKEN. — ^I  do  not  think  it  would,  especially  in  the  Quebec  chords,  where 
they  are  on  such  an  inclination.  When  you  lay  them  on  the  camber  blocking,  and 
if  the  camber  blocking  was  not  true  to  the  chord  in  placing  it,  it  might  shift  slightly, 
a  very  little  bit,  and  that  would  throw  it  out  of  square  with  its  adjoining  section. 

Prof.  Kerry. — Would  not  the  bolting  up  of  the  bottom  cover  plate  bring  that 
almost  correct  ? 

Mr.  MiLLlEEN. — It  might  and  it  might  not. 

Prof.  B^ERRY. — If  you  got  full  sized  bolts  in  it  would. 

Mr.  MiLLiKEN. — Full  sized  bolts,  the  full  size  of  the  hole  might  do  it. 

Prof.  Kerry. — ^How  soon  after  the  plcvcing  of  the  chord  were  these  members 
usually  straightened  up  ? 

Mr.  MiLLiKEN. — ^Well,  the  chords  of  this  bridge  they  were  placed  according  to  the 
diagram  furnished  by  our  engineers  at  Phoenixville  and  the  joints  of  all  of  them 
were  expected  to  be  opened  and  they  were.  That  is  the  chord  iwas  set  higher  than  its 
permanent  position  in  the  bridge  after  it  was  swung  clear  of  its  false  work,  and  in 
doing  that  it  might  occur  that  we  could  not  get  these  ribs  exactly  to  bear  one  with 
the  other  on  its  side  surfaces,  and  when  that  occurred  the  only  thing  to  do  was  to 
push  it  into  its  proper  position  or  to  pull  it  there. 

Prof.  Kerry. — As  I  understand  it,  when  the  chord  number  was  set  in  place  then 
the  upi)er  and  lower  cover  plates  went  on,  did  they  not? 

Mr.  MiLUKEN. — ^Yes,  sir. 

Prof.  Kerry. — ^Now,  how  much  of  a  play  would  that  allow  in  the  side  sections  of 
the  chords? 

Mr.  MiLLKEN. — ^Well,  in  some  cases  we  had  to  use  a  very  small  bolt  in  a  it  hole. 
The  joint  was  that  much  distorted  and  open  that  we  oould  not  put  in — ^I  think 
there  were  §  bolts  used  in  some  of  the  holes. 

Prof.  Kerry. — That  would  allow  for  a  play  of  about  |  of  an  inch,  would  it  not? 

Mr.  MiLUKEN. — ^Yes,  sir,  there  was  no  play  there,  the  bolt  went  in  tight;  it  was 
on  account  of  the  joint  having  been  opened  at  the  top  and  in  contact  at^e  bottom. 

Prof.  Kerry. — But  in  addition  to  being  opened,  the  joint  would  be  out  of  line, 
would  it  not? 

Mr.  MiLUKEN. — It  might  be  slightly  out  of  line,  yes,  sir. 

Prof.  Kerry. — ^Normally  it  would  be  held  in  line  by  the  cover  plate  on  top. 

Mr.  Milliken. — ^The  cover  plate  on  top  and  its  side  connection  plates. 

Prof.  Kerry. — ^You  had  no  exceptional  difficulties  in  any  of  these  joints? 

Mr.  Milliken. — No,  sir. 

Prof.  Kerry. — ^How  long  did  the  anchor  span  remain  on  the  false  work? 

Mr.  MiLUKEN. — ^It  remained  on  the  false  work  about  the  middle  of  1906. 

Prof.  Kerry.— About  July,  1906? 

Mr.  Milliken. — ^August 

Prof.  Kerry. — ^Was  the  cantilever  arm  well  under  way  at  that  time? 

Mr.  Milliken. — ^Yes,  sir. 
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Prof.  Kerry. — ^How  far  would  it  be  out  before  the  removal  of  the  false  work 
commenced? 

Mr.  MiLLiKEN. — The  anchor  arm  commenced  to  work  itself  free  of  the  false  work 
under  it  and  was  practically  free  of  it  in  the  last  of  August  of  last  year,  and  we  had 
about  eight  or  nine  panels  erected. 

Prof.  Galbraith. — Eight  or  nine  panels? 

Mr.  MiLLiKEN. — Eight  panels  of  the  cantilever  arm. 

Prof.  Galbraith. — ^About  the  last  of  August? 

Mr.  MiLLiKEN. — I  cannot  say  that  definitely;  our  progress  reports  will  show  that 
exactly. 

Prof.  E[erry. — ^Up  to  that  date,  were  any  of  the  joints  riveted  up,  the  main  chord 
joints  ? 

Mr.  MiLLiKEN. — August  of  1906? 

Prof.  Kerry. — Up  to  the  time  that  you  got  free  of  the  false  work? 

Mr.  MiLUKEN. — ^I  think  not. 

Prof.  Kerry. — They  were  all  bulged? 

Mr.  MiLLiKEN. — ^All  bulged,  yes,  sir. 

Prof.  Kj:rry. — And  had  they  come  fairly  well  into  position? 

Mr.  MiLLiKEN. — ^Fairly  well,  yes,  sir.  In  fact  I  did  not  examine  the  joints  myself, 
Mr.  Kinloch  can  answer  that.    He  examined  them  alL 

Prof.  Kerry. — ^You  waited  for  Mr.  Kinloch's  report? 

Mr.  MiLLiKEN; — ^I  talked  with  Mr.  Yenser  and  Mr.  Kinloch  about  it  and  asked 
how  the  joints  were  going  and  they  would  report.  I  talked  to  Mr.  Kinloch  about  it, 
just  in  a  general  way. 

Prof.  Kerry. — ^And  the  joints  would  not  be  riveted  up  until  they  were  satisfied 
they  were  bearing  properly. 

Mr.  Miluken. — ^We  never  riveted  any  of  the  joints  until  Mr.  Kinloch  and  Mr. 
McLure  were  satisfied  that  the  joint  was  in  proper  position  to  rivet. 

Prof.  Kerry. — In  the  lining  process  of  the  different  members,  that  process  took 
place  just  previous  to  riveting? 

Mr.  MiLLiKEN. — The  lining,  I  am  not  sure  that  I  understand. 

Prof.  BIerry. — ^When  you  were  lining  out  ribs  of  the  chords  which  were  not  true? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Kerry. — ^You  had  that  done  generally  just  previous  to  the  riveting? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Kerry. — That  would  not  be  bothered  with  up  to  that  time? 

Mr.  MiLLiKEN. — ^No,  sir,  I  am  not  sure  of  that,  it  might  have  been  lined  up  before. 

Prof.  EIerry. — ^Well,  the  definite  instructions  from  Phcenixville,  which  are  all  a 
matter  of  record,  will  they  cover  such  things  as  the  removal  of  the  false  work? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — The  instructions  as  to  removing  that  at  a  certain  date? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — So  that  the  method  would  have  been  to  report  the  condition  to 
Phoenixville  and  then  for  Phoenixville  to  send  instructions  that  a  certain  step  should 
be  taken? 

Mr.  Milliken. — Yes,  sir. 

Prof.  Kerry. — So  that  practically  everything  bearing  on  what  was  done,  is  in 
the  erection  instructions? 

Mr.  Milliken. — In  the  erection  instructions,  yes,  sir. 

Prof.  Kerry. — ^Would  you  consider,  Mr.  Milliken,  that  every  step  of  that  erection 
could  be  correctly  traced  out  through  those  instructions? 

M».  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — Will  you  arrange  to  have  a  set  of  these  filed,  for  the  use  of  the 
Commission,  please? 

Mr.  Milliken.— Yes,  sir. 
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Prof.  Keruy. — Have  you  them  with  you? 

Mr.  MiLLiKEN.— No,  not  all  of  them. 

Prof.  Kerry. — We  understand,  Mr.  Milliken,  that  the  official  papers  of  the  bridge 
company  bearing  directly  upon  the  erection  consist  of  the  erection  instructions  and 
the  daily  reports  of  Mr.  Yenser. 

Mr.  MiLLKEN. — Yes,  sir. 

Prof.  Kerry. — Those  two  series  cover  all  the  records  that  ure  regularly  kept? 

Mr.  Milliken. — In  connection  with  the  erection,  yes,  sir. 

Prof.  Kerry. — Is  there  a  full  file  of  the  correspondence  between  the  Phoenix  Bridge 
Company  and  Mr.  Yenser? 

Mr.  MiLLiKEX. — Yes,  sir. 

Prof.  Kerry. — Here  at  present? 

Mr.  Miluken. — Well,  no,  I  thought  you  simply  asked  for  the  correspondence  from 
Phoenixville  after  August  1  up  to  the  time  of  the  accident. 

Mr.  HoLGATE. — ^Were  copies  of  the  letters  that  Mr.  Yenser  wrote  to  Phoenixville 
kept  in  the  office  letter  book  at  the  Quebec  bridge? 

Mr.  Milliken. — Yes,  sir. 

Mr.  Holgate. — Is  that  letter  book  there? 

Mr.  MiLUKEN. — ^Yes,  sir. 

Mr.  Holgate. — I  suppose  all  these  communications  will  be  to  Mr.  Yenser  and 
Lot  to  Mr.  Birks? 

Mr.  Milliken. — In  the  first  place  to  Mr.  Yenser. 

Mr.  Holgate.— Will  there  be  any  to  Mr.  Birks. 

Mr.  Milliken. — There  has  been  some  correspondence  with  Mr.  Birks. 

Mr.  Holgate. — Anything  of  that  nature  between  the  office  and  Mr.  Birks  we 
would  like  to  have  just  to  go  through  it  and  see  if  there  is  anything  that  will  bear 
on  the  information  we  are  seeking? 

Mr.  Milliken. — ^Mr.  Birks*  correspondence.  I  gave  him  authority  to  use  my  name 
in  correspondence  to  Phoenixville,  or  his  own. 

After  some  discussion  a  book  of  plans  was  produced  by  Mr.  Milliken,  filed  and 
marked  as  Exhibit  30.  A  book  was  produced  by  Mr.  Milliken,  filed  and  marked  as 
Exhibit  .^1. 

Prof.  Kerry. — ^Would  you  indicate  to  us,  Mr.  Milliken,  as  nearly  as  you  can,  what 
material  would  have  been  on  the  bridge  at  the  time  of  the  accident,  either  actual  bridge 
members  which  were  not  placed ? 

Mr.  Milliken. — What  material  would  have  been  on  the  bridge? 

Prof.  Kerry.— Yes? 

Mr.  Milliken. — ^I  do  not  quite  understand. 

Prof.  Galbraith. — What  material  was  on  the  bridge? 

Mr.  Holgate. — ^Not  erected  ? 

Prof.  Kerry. — Or  not  necessarily  for  erection,  it  may  have  been  just  erection 
material  ? 

Mr.  MnxiKEN. — Of  the  permanent  structure? 

Prof.  Kerry. — In  addition  to  the  permanent  structure,  not  erected? 

Mr.  Milliken. — Nothing  except  our  working  platform,  consisting  of  planks  and 
the  necessary  attachments  for  handling,  and  plates  in  position,  the  permanent  members 
of  the  suspended  span. 

Prof.  Kerry. — There  was  this  small  traveller,  which  we  understand  was  on  the 
third  panel? 

Mr.  Milliken. — The  small  traveller  was  in  position  on  the  third  panel  erected  of 
the  suspended  span.  The  large  traveller  covered  the  ninth  panel  of  the  cantilever  arm 
with  its  upper  overhang  and  the  lower  front  or  end  of  it  removed. 

Prof.  Kerry. — ^Removed  off  the  bridge? 

Mr.  Milliken. — Removed  off  the  bridge,  yes,  sir;  together  with  all  of  the  wooden 
8h^,Ave  beams  and  a  great  deal  of  other  rigging  from  the  top  of  the  main  traveller. 
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Prof.  Kerry. — So  that  practically  there  was  no  loose  material  on  the  bridge  at  all  ? 

Mr.  MiLLiKEN. — No  loose  material,  no,  sir,  other  than  what  was  necessary  for  the 
actual  work  to  be  done. 

Prof.  Kerry. — No  main  truss  members  sent  in  advance  of  erection  ?  I  understand 
your  method  was  that  a  member  went  down  on  the  cars  and  went  straight  from  the 
cara  into  the  structure? 

Mr.  MiLLiKEN. — ^Well,  the  main  truss  members  that  were  required  to  be  put  into 
position  were  usually  held  back  until  they  were  wanted  right  in  the  front  or  at  the  point 
of  erection.  They  might  be  held  south  of  the  office  on  the  track,  or  they  might  be 
held  on  the  south  bridge  span,  or  they  might  be  set  up  on  the  anchor  arm.  We  did 
that  on  account  of  the  danger  of  something  dropping  in  the  removal  of  the  traveller 
on  the  locomotive  or  material.  It  was  hardly  ever  moved  to  the  front  of  the  bridge 
until  it  was  wanted  to  place  the  attachments  on  it,  to  place  it  in  position. 

Prof.  Kerry. — And  actually  there  was  no  such  material  forward  at  the  time  of 
the  accident  except  what  was  just  going  to  be  put  up? 

Mr.  MiLLiKEN. — From  the  investigation  I  made  in  my  judgment  there  was  none. 

Prof.  Kerry. — And  all  the  loose  material  from  the  traveller,  with  small  excep- 
tions, had  been  lowered  to  the  ground? 

Mr.  MiLLiKiN. — ^Yes,  sir. 

Prof.  Kerry. — And  there  was  no  track  material  of  any  kind? 

Mr.  Milliken. — ^No,  sir. 

Prof.  Kerry. — ^Will  you  arrange  to  have  prei>ared  and  filed  with  the  Commission 
a  diagram  of  the  bridge  showing  the  exact  load  that  was  on  it? 

Mr.  Milliken. — ^Yes,  sir. 
^         Prof.  Kerry. — ^At  the  moment  of  the  accident? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — That  will  include,  of  course,  the  weight  itself  of  the  actual 
members  erected  an^  the  weights  and  positions  of  all  the  erection  material  that  was 
at  that  time  on  the  structure? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Galbraith. — Could  you  from  memory,  Mr.  Milliken,  state  the  main  members 
of  the  anchor  arm  which  were  not  completely  riveted  up  at  the  time  of  the  accident? 
I  have  a  plan  here  showing  the  progress,  the  state  of  progress  on  August  the  29th, 
and  I  can  assist  your  memory  by  this  plan. 

(Plan  produced,  filed  and  marked  Exhibit  No.  32.) 

Mr.  Milliken. — When  I  left  there  I  think  there  were  two  joints  on  the  west  chord 
of  the  anchor  arm  and  two  on  the  east  chord  of  the  anchor  arm. 

Prof.  Galbraith. — This  plan  would  not  quite  indicate  that.  Looking  over  the 
anchor  span  this  progress  diagram  seems  to  show  that  chords  5  were  sjill  unriveted, 
chords  6  and  7  completed,  riveted  up,  and  the  remaining  panels  to  the  centre  pier  not 
riveted.  The  question  I  wished  to  ask  was  what  the  special  reason  was  for  not 
finishing  up  the  chords  5.  They  seem  to  have  been  left  behind  unfinished;  the  chords 
beyond  them,  the  panels  beyond  them  were  completely  finished.  Was  there  any 
reason  ? 

Mr.  Milliken. — No  reason,  unless  the  joint  was  not  in  proper  contact,  no  reason 
because  we  should  have  had  that  riveted,  we  had  plenty  of  riveters,  and  they  were 
working  out  on  the  cantilever  arm,  and  we  were  anxious  to  complete  the  riveting  on 
the  cantilever  arm  as  rapidly  as  possible,  because  we  wanted  to  go  ahead  and  paint 
it  and  wanted  all  the  riveting  done  before  conunencing  painting. 

Prof.  Galbraith. — ^You  know  of  no  reason  for  that  not  being  done? 

Mr.  Milliken. — No,  sir. 

Prof.  Galbraith. — ^Will  a  similar  answer  apply  to  the  main  panels  containing  the 
bottom  chords  9  and  10  in  the  anchor  arm? 

Mr.  Milliken. — ^Yes,  sir. 
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Prof.  Galbratth. — The  same  reason  or  explanation  will  apply? 

Mr.  MiLLiKEN. — ^No,  sir. 

Prof.  Galbraith. — You  know  of  no  reason  why  those  should  not  have  been  fully 
riveted  up  at  the  time  of  the  accident  ? 

Mr.  MiLLiKEN. — "No  reason  except  that. 

Prof.  Galbratth. — Can  you  tell  from  inspection  now  whether  this  is  a  correct 
progress  diagram  for  the  29th  of  August  (Exhibit  32)  ?  The  red  lines  indicate  metal 
erected,  the  black  lines  indicate  metal  erected  and  riveted  complete.  It  is  perhaps 
difficult  to  do  it  in  ^ve  minutes. 

Mr.  MiLLiKEN. — It  is  correct. 

Prof.  Galbraith. — This  plan,  then,  you  say  represents  truly  the  condition  of  the 
work  on  the  29th  of  August? 

Mr.  MiLUKEN. — Yes,  sir,  except  that  not  being  riveted  (indicating).  I  do  not 
know  if  that  is  absolutely  correct — the  riveting  as  indicated  there. 

Prof.  Galbraith. — Well,  will  you  go  over  this ;  take  this  plan  and  show  where  it  is 
wrong? 

Mr.  MiLLiKEX. — ^I  say  I  do  not  know  of  my  own  knowledge. 

Mr.  Holgate. — If  you  could  furnish  us  with  a  statement  showing  the  precise  con- 
dition of  the  field  riveting  on  each  joint  as  existing  on  the  29th  of  August?  • 

Mr.  MiLLDKEN. — ^We  shall  have  to  dep?nd  on  Mr.  Kinloch  and  Mr.  McLure  for  that. 
Our  foreman  of  riveters  was  Mr.  Meredith. 

Mr.  Holgate. — ^A  statement  agreed  on  between  Mr.  Elinloch  and  Mr.  McLure 
would,  in  your  opinion,  be  correct? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Kerry. — I  notice  in  the  wreck,  Mr.  Milliken,  in  regard  to  the  connection  ♦ 
between  the  stringers  and  floor  beams,  that  the  ends  of  certain  of  the  railway  stringers 
were  punched  for  riveting  to  the  floor  beams,  but  the  floor  beams  were  riveted  up  with- 
out these  holes  being  made  any  use  of.  What  is  the  explanation  oi^that?  The  vertical 
angle  where  say  two  floor  beams  came  against  the  stringer,  the  vertical  angle  at  the 
end  of  the  floor  beam  at  each  end  of  the  stringer  was  punched  for  riveting  to  the 
stringer,  but  not  riveted  up;  only  one  stringer  was  riveted  to  the  floor  beam  and  the 
other  was  not. 

Mr.  !Milliken. — I  presume  that  was  probably  an  expansion,  not  a  bolting  hole. 

Prof.  Kerry. — If  that  was  an  expansion  end,  why  were  these  angles  punched  for 
riveting  in  the  first  place  ?    Would  they  not  have  been  left  without  any  rivet  holes  ? 

Mr.  Milliken. — The  end  stiffener  angles? 

Prof.  Kerry.— Yes? 

Mr.  Milliken. — If  there  were  holes  in  there,  I  should  imagine  that  is  what  they 
were  for,  unless  the  stringers  you  refer  to  were  placed  on  temporarily;  we  had  some 
stringers  placed  there  temporarily.  We  were  using  the  electric  railway  stringers  for 
permanent  structures,  we  had  been  using  some  stringers  for  carrying  our  main  traveller. 

Prof.  Kerry. — Some  of  the  stringers  of  the  main  structure  were  being  nsed  as 
part  of  the  main  traveller? 

Mr.  Milliken. — In  other  words,  the  permanent  metal  floor  of  a  portion  of  the 
anchor  arm  was  not  in  places  complete. 

Prof.  Kerry. — From  whom  will  we  secure  a  record  of  that? 

Mr.  Milliken. — Our  plans  will  indicate  that. 

Prof.  Kerry. — The  plans  will  indicate  that? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — ^You  recall  Mr.  Clark's  evidence  of  Saturday,  Mr.  Milliken  ? 

Mr.  Milliken. — I  heard  pretty  nearly  all  of  it,  I  think;  yes,  sir. 

Prof.  Kerry. — ^Would  you  have  permitted  that  repaired  chord  to  have  been  sent 
down  to  the  bridge  unless  it  was  straight? 

Mr.  Milliken. — No,  sir. 
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Prof.  Kerry. — Assuming  that  that  chord  was  put  into  the  bridge  straight,  what 
explanation  can  be  offered  of  the  defection  th«^.t  was  found  in  it? 

Mr.  Mn^LiKEN. — ^When  you  say  straight,  do  you  mean  straight  to  a  horizontal  line? 

Prof.  Kerry. — Straight  to  a  true  horizontal  line.  It  would  be  a  very  easy  thing 
to  see  on  a  straight  member  of  that  kind,  looking  along  the  edge  of  it,  a  deflection  of 
an  inch. 

Mr.  MiLLiKEN. — If  I  had  seen  a  slight  deflection,  I  would  not  have  objected  to  it 
going  in. 

Prof.  Kerry. — ^By  a  slight  deflection,  you  would  mean  how  much? 

Mr.  MiLLiKEN. — Half  an  inch  or  three  quarters  of  an  inch  in  those  long  chord 
sections,  in  a  long  girder. 

Prof.  Kerry.— On  such  a  deflection  as  was  actually  reported — Clark  stated  I  think 
an  inch  and  five-eighths,  you  would  not  have  x)ermitted  that? 

Mr.  MiLLiKEN. — Well,  I  would  have  reported  the  matter  and  consulted — I  might 
have  let  it  go  in,  but  I  would  have  conferred  with  Phoenixville  immediately  in  regard 
to  that. 

Prof.  Kerry. — ^As  a  matter  of  fact  no  such  deflection  was  reported  to  you  as  being 
in  the  chord  or  was  noticed  by  you  at  any  time? 

Mr.  MiLLiKEN. — Never;  no,  sir. 

Prof.  Kerry. — ^What  explanation  could  you  suggest  or  what  force  could  have  pro- 
duced the  deflection  that  is  reported  to  have  been  measured? 

Mr.  MiLLiKEN. — I  do  not  know. 

Prof.  Kerry. — ^You  would  regard  the  occurring  of  such  a  deflection  in  a  member 
that  was  originally  straight,  particularly  in  a  member  of  these  dimensions,  as  a  most 
serious  circumstance? 

Mr.  MiLLEKEN. — If  I  had  been  absolutely  certain  that  that  member  had  been  abso- 
lutely straight  and  that  a  deflection  of  that  kind  had  occurred,  why  of  course  I  would 
have  been  attracted  by  it  and  would  no  doubt  have  investigated  it  and  watched  it 
closely,  but  otherwise  I  should  not  have. 

Prof.  Kerry. — Would  it  be  possible  under  the  system  of  inspection  that  was  exist- 
ing for  a  defect  of  that  nature  to  have  passed  through  in  such  a  way  as  to  leave  it 
open  to  question  as  to  whether  it  existed  or  whether  it  did  not? 

Mr.  MiLLiKEN. — I  am  not  thoroughly  familiar  with  the  rules  of  shop  inspection. 

Prof.  Kerry. — So  that  so  far  as  your  own  department  is  concerned,  that  member 
could  have  come  down  with  that  warp  existing  in  it  and  not  have  been  rejected? 

Mr.  MiLLiKEN. — ^Yes,  sir,  after  the  material  is  8hipi)ed  to  us,  we  must  assume  it  is 
all  right  unless  it  is  damaged  in  transit. 

Prof.  Kerry. — Now  this  particular  member  could  be  said  to  have  been  damaged 
in  transit?  , 

Mr.  MiLLiKEN. — It  was  damaged  in  handling  in  our  storage  yard. 

Prof.  Kerry. — It  can  be  considered  to  have  been  in  transit? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Kerry. — And  it  was  actually  repaired  under  your  direction? 

Mr.  MiLLiKEN. — ^Yes,  sir. 

Prof.  Kerry. — So  that  if  you  had  fenown  there  was  any  crookedness  in  the  mem- 
ber at  the  time,  it  would  have  been  made  good? 

Mr.  MiLLiKEN. — Certainly  at  the  same  time  that  the  other  repairs  were  made  to  it. 

Prof.  Kerry. — Could  you  express  an  opinion  as  to  how  near  to  failure  a  compres- 
sion member  of  that  shape  would  be  when  it  had  deflected  under  stress  to  the  amount 
stated  in  Mr.  Clark's  evidence? 

Mr.  MiLLiKEN. — No,  sir,  I  could  not 

Prof.  Kerry. — ^Was  there  anyone  present  on  the  bridge  who  could  have  estimated 
that  fairly? 

Mr.  MiLLiKEN. — ^At  the  time  of  the  accident? 
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Prof.  Kerry. — At  the  time  of  the  accident? 

Mr.  MiLLiKEN. — ^Yes,  sir,  Mr.  Birks;  he  had  the  stress  sheets. 

Prof.  Kerry. — It  is  not  a  question  of  stress  sheets,  Mr.  Milliken,  it  is  a  question 
of  how  serious  a  condition  of  a  member  that  deflection  indicated.  You  would  have 
looked  to  Mr.  Birks  for  advice  on  that  point. 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Kerry. — Have  we  any  record  of  Mr.  Birks'  position  on  that? 

Mr.  Milliken. — On  that  chord  section  ? 

Prof.  Kerry. — In  regard  to  the  member  which  was  warped  ? 

Mr.  Miluken. — ^Yes,  sir. 

Prof.  Kerry.— In  what  form  ? 

Mr.  Milliken. — In  the  sketch  which  he  sent  to  the  Phoenixville  office. 

Prof.  Kerry. — That  will  be  found  in  the  correspondence  ? 

Mr.  Miluken. — ^Yes,  sir. 

Prof.  Kerry. — Do  you  understand  that  the  evidence  of  Mr.  Clark  to  the  eflfect 
that  Mr.  Birks  did  not  know  whether  that  was  a  stress  deflection  or  a  construction 
deflection,  is  correct  ? 

Mr.  Milliken. — Mr.  Clark's  understanding  of  it  ? 

Prof.  Kerry. — Mr.  Clark  stated  that  Mr.  Birks  claimed  that  that  deflection  was 
in  the  construction  of  the  chord  previous  to  its  being  placed  in  the  bridge.  Have  we 
any  record  as  to  whether  that  statement  of  Mr.  Clark  is  correct  or  not  ? 

Mr.  Milliken. — ^None  that  I  know  of. 

Prof.  Kerry. — If  you  had  been  present  on  the  ground,  Mr.  Milliken,  and  in  full 
possession  of  the  facts  in  regard  to  these  members,  would  you  have  considered  it  safe 
to  further  load  them  ? 

Mr.  Miluken. — ^Yes,  sir. 

Mr.  HoLGATE.-^— In  considering  the  scheme  for  erection,  particularly  for  the  lower 
chord  system,  were  the  erection  strains  considered — ^I  am  speaking  now  from  the 
erection  point  of  view — as  eccentrically  delivered  to  the  end  of  the*  chord  sections  or 
to  be  distributed  ? 

Mr.  Milliken. — ^You  mean  the  lower  chords?  Mr.  Deans,  I  think,  can  explain 
that  better  than  I  can.    I  do  not  know  anything  about  stresses. 

Mr.  HoLGATE. — Perhaps  Mr.  Deans  can  explain  that.  There  is  a  point  we  want 
to  clear  up  but  we  will  reserve  that  question  for  Mr.  Deans. 

Porf.  GALBRAiTH.^Your  visit  extended  from  the  6th  of  August  till  the  26th,  I 
think  you  said? 

Mr.  Milliken. — ^Yes,  sir. 

Prof.  Galbraith. — During  that  visit  was  your  attention  directed  to  any  alleged 
dangerous  parts  in  the  bridge? 

Mr.  Milliken. — Absolutely  none. 

Prof.  Galbraith. — Did  you  visit  any  joints  or  other  parts  during  that  visit  which 
you  considered  dangerous? 

Mr.  Milliken. — No,  sir. 

Prof.  Kerry. — Assuming  a  chord  to  have  been  perfectly  straight  when  erected 
and  to  have  subsequently  deflected,  how  long,  under  the  existing  system  of  inspection, 
would  such  a  defect  have  probably  remained  unobserved? 

Mr.  Milliken. — In  my  judgment  that  is  a  very  hard  question  to  answer.  I  could 
not  answer  that  question  intelligently. 

Prof.  Kerry. — ^Would  you  say,  then,  that  a  close  inspection  of  the  erected  members 
was  considered  to  be  the  duty  of  the  inspectors  of  the  Quebec  Bridge  Company? 

Mr.  Milliken. — ^Yes,  sir,  under  the  requirements  of  the  field  inspection  by  the 
Quebec  Bridge  Company? 

Prof.  Kerry. — ^And  that  the  Phoenix  Bridge  Company  depended  on  them  to  make 
that  inspection? 

Mr.  Milliken.— I  cannot  answer  that 
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Prof.  Kerry. — ^Were  the  main  members  of  the  bridge  under  systematix;  inspection 
by  the  Phoenix  Bridge  Company? 

Mr.  MiLLiKEN. — No,  sir,  not  in  the  field. 

Prof.  Kerry. — ^What  value  did  you  place  on  the  inspection  by  the  Quebec  Bridge 
Company  ? 

Mr.  MiLLiKEN. — I  placed  the  value  upon  them  as  inspectors  that  when  we  received 
it  it  was  all  right  ready  for  erection. 

Prof.  Kerry. — I  mean  their  field  inspection. 

Mr.  MiLLiEEN. — ^I  thought  the  same  of  the  field  inspection  as  the  shop  inspection. 

Prof.  Kerry. — ^Were  you  depending  on  them  to  draw  wour  attei^tioii  to  any 
defect  in  the  main  members  which  might  develop  ? 

Mr.  MiLLiKEN. — Not  entirely  so;  no,  sir. 

Prof.  Kerry. — ^But  you  had  no  organized  inspection  of  your  own  ? 

Mr.  MiLLiKEN. — ^No,  sir. 

Prof.  Kerry. — Was  the  time  required  for  the  erection  closely  estimated,  Mr. 
Milliken? 

Mr.  Milliken. — The  time  for  the  erection? 

Prof.  Kerry.  The  time  required  to  do  the  erection  work.  Had  that  been  closely 
estimated  ? 

Mr.  Milliken. — ^No,  sir. 

Prof.  Kerry. — ^You  had  never  endeavoured  to  lay  out  a  time  programme  for  the 
work? 

Mr.  Milliken. — ^Yes,  this  season  I  expected  to  complete  the  south  half  of  the 
suspended  span,  to  practically  complete  the  riveting  of  the  cantilever  and  anchor 
arms,  remove  the  main  traveller  and  erect  it  on  the  north  side  and  complete  the  north 
shore  false  work  ready  fof  erection  next  spring. 

Prof.  Kerry. — ^But  you  had  no  closely  planned  time  scheme,  for  example,  that 
sucb.  and  such  things  were  to  be  finished  by  August  1? 

Mr.  MiLUKEN. — No,  sir. 

Prof.  Kerry. — And  Mr.  Yenser  was  not  endeavouring  to  live  up  to  the  require- 
ments of  any  such  time  scheme? 

Mr.  Milliken. — No,  sir. 

Prof.  Kerry. — At  the  time  of  the  accident  was  the  condition  of  progress  better 
than  your  expectation,  or  otherwise? 

Mr.  Milliken. — ^Well,  it  was  about  up  to  our  expectation,  though  he  had  lost  a 
good  deal  of  time  on  account  of  bad  weather  this  season. 

Prof.  Kerry. — So  that  he  would  be  a  little  more  than  usually  anxious  to  get  the 
material  up? 

Mr.  Miluken. — ^Not  necessarily  so;  no,  sir. 

Mr.  Davidson. — ^I  do  not  know  if  Mr.  Milliken  is  aware  of  this,  but  in  connec- 
tion with  the  question  that  Prof.  Kerry  has  just  put  to  Mr.  Milliken,  I  may  say  that 
my  information  is  that  the  Phoenix  Bridge  Company^s  officials  were  being  continually 
urged,  almost  to  the  extreme  limit,  by  the  Quebec  Bridge  people  to  push  the  work  for- 
ward this  season. 

Mr.  Deans. — I  wish  to  deny  that  absolutely. 

Mr.  Davidson. — I  do  not  say  that  all  the  information  I  get  is  absolutely  correct. 

Mr.  Deans. — That  is  absolutely  wrong. 

Mr.  Davidson. — ^But  it  does  happen  that  a  good  deal  I  have  had  is  correct  so  far. 

Mr.  Stuart. — ^Not  all  of  it — ^not  all  you  expected  to  be. 

Mr.  Holgate. — Do  not  argue  about  its  correctness  now;  iwe  will  have  Mr.  Hoare 
explain  that  later. 

Mr.  Stuart. — I  do  not  think  that  either  Mr.  Milliken  or  Mr.  Deans  has  been 
questioned  about  Mr.  Yenser's  competency. 

Prof.  Kerry. — ^Yes,  that  was  earlier  in  the  examination. 

Mr.  Stuart. — It  was  not  in  Mr.  Milliken's  examination. 
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Prof.  Kerry. — ^Mr.  Deans  was  questioned  in  his  eviden<»  as  to  whether  Mr. 
Yenser  was  competent. 

Mr.  Stuart. — It  was  suggested  that  Mr.  Yenser  was  subject  to  orders  from 
various  people,  and  I  would  like  that  matter  cleared  up  by  Mr.  Milliken,  and  also 
that  there  was  difficulty  about  getting  men  because  of  the  supposed  controversy  on 
the  subject  of  travelling  exx)enses.  I  would  suggest  that  these  two  points  should  be 
cleared  up. 

Mr.  HoLGATE. — These  points  have  both  been  answered. 

Mr.  Stuart. — The  last  one  has  certainly  not  been. 

Prof.  Kerry. — The  impression  left  in  our  minds  by  the  statement  in  regard  to 
Mr.  Yenser  was  simply  that  he  allowed  himself  to  be  influenced  beyond  his  better 
judgment  by  other  offijcials  employed  on  the  bridge. 

Mr.  Stuart. — ^I  think  that  is  an  entirely  erroneous  impression.  That  is  the-  im- 
pression of  a  witness  and  nothing  more. 

Prof.  Kerry. — ^We  recognized  it  as  such. 

Mr.  Stuart. — ^I  thought  the  opinion  of  a  man  who  knew  Mr.  Yenser  was  (worth 
something  as  correcting  that  impression  as  to  whether  he  was  likely  to  be  influenced. 
I  attach  some  importance  to  a  statement  that  was  made  lihat  there  was  a  difficulty  in 
getting  men  because  of  this  controversy  about  travelling  expenses,  the  statement  in 
regard  to  which,  I  am  instructed,  was  quite  inaccurate.  The  controversy  arose  a 
great  deal  too  late  to  affect  the  supply  of  bridgemen  at  all.  It  only  arose  at  the  time 
of  the  strike. 

Prof.  Kerry. — ^Have  you  had  a  satisfactory  working  force  throughout  the  season? 

Mr.  Milliken. — ^We  have  had  a  satisfactory  force  as  far  as  the  safety  of  the  work 
is  concerned,  but  in  order  to  accomplish  what  we  have  outlined  this  year  there,  and 
on  accoimt  of  the  unusual  loss  of  time  on  account  of  bad  weather  this  season  we  felt 
as  though  we  had  to  increase  our  bridge  men  to  the  extent  of  16  or  25  men,  and  that 
was  partially  the  reason  of  my  visit  to  Phcenixville  under  instructions  of  our  chief 
engineer.  On  Saturday  or  Sunday  prior  to  the  accident  I  sent  a  bridge  man  out 
to  secure  men  and  he  had  already  secured  a  number  near  Boston,  of  reg^ular  bridge 
erectors,  and  had  them  under  orders  to  report  at  Quebec  to  Mr.  Yenser.  We  had  his 
telegram  on  Friday  morning  after  the  accident  and  we  wired  him  to  hold  the  men  and 
rei>ort  to  Quebec  before  securing  any  more. 

Prof.  Kerry. — Up  to  the  date  of  the  accident  you  had  been  at  any  time  able  to 
hire  the  full  working  force  you  desired  to  employ? 

Mr.  Milliken. — We  had  as  many  men  as  the  work  actually  called  for  to  carry  it 
on,  and  with  perfect  safety,  but  in  order  to  have  it  proceed  more  rapidly  we  thought, 
of  course,  to  increase  our  force,  and  were  arranging  to  do  that. 

Prof.  Kerry. — ^Had  you  made  previous  unsuccessful  efforts  to  increase  your  force? 

Mr.  Milliken. — Well,  we  had  made  a  number  of  efforts.  On  one  occasion  we  paid 
the  expenses  of  22  bridge  men  out  of  New  York,  and  when  they  arrived  here  there 
were  only  ten  of  them  reported  for  duty,  so  that  we  lost  twelve  there  which  we  had  to 
replace,  and  we  had  twelve  or  fifteen  come  in  from  Buffalo,  New  York,  and  part  of 
them  also  left  without  rendering  any  service  whatever  to  the  Bridge  Company.  The 
only  thing  for  us  to  do 

Prof.  Kerry. — Is  that  a  usual  happening? 

Mr.  Milliken. — ^With  that  New  York  party  it  was  rather  an  unusual  thing  to  lose 
that  percentage  of  the  number.  It  is  nothing  unusual,  when  a  party  of  fifteen  or 
twenty-five  bridge  men  are  ordered  to  a  point,  that  a  few  of  them  will  drop  out.  But, 
we  lost  twelve  out  of  twenty-two.  We  had  paid  their  expenses  from  New  York  to 
Quebec. 

Prof.  Kerry. — ^Was  there  any  explanation  of  that? 

Mr.  MiLUKBN. — Nothing  that  I  had  except  some  of  them  said  that  they  had  to 
walk  too  far  to  their  boarding  house,  and  various  other  excuses. 
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Prof.  Galbraith. — Was  this  trouble  that  you  are  speaking  of  now  about  the  8th 
of  August? 

Mr.  MiLLiKEN. — ^No,  that  was  in  July,  I  think,  that  they  were  sent — June  or  July 
— ^I  do  not  remember. 

Prof.  Kerry. — In  case  of  a  difference  of  opinion  between  Mr.  Yenser  and  the 
engineers  and  the  inspectors  on  the  work,  what  were  his  instructions? 

Mr.  MiLLiKEN. — Mr.  Yenser  had  full  control  of  the  entire  force  employed  on  the 
work. 

Prof.  Kerry. — ^But  he  had  not  control  of  the  inspectors  of  the  Quebec  Bridge 
Company? 

Mr.  MiLLiKEN. — -No,  sir;  only  the  Phoenix  Bridge  Company's  employees. 

Prof.  Kerry. — In  case  of  a  difference  of  opinion  between  these  gentlemen,  what 
were  his  instructions  ? 

Mr.  Mjlliken. — If  there  was  a  difference  of  opinion  he  would  have  discharged  the 
man  or  reported  it  to  Phoenixville.  I  cannot  answer  what  he  would  have  done,  but  he 
would  have  done  one  of  the  two  things. 

Prof.  Bjerry. — I  do  not  mean  by  a  difference  of  opinion,  necessarily  a  quarrel  or 
dispute,  Mr.  Milliken.  The  question  is  as  to  what  was  the  proper  procedure.  He  might 
consider  one  thing  to  be  better  to  do  and  the  engineer  on  the  work  might  con- 
sider another  thing  was  the  better  to  do. 

Mr.  Milliken. — In  a  case  of  that  kind  I  suppose  they  would  have  to  arrive  at 
some  agreement,  or  he  would  have  to  report  it  to  the  Phoenixville  oflSce,  or  wire,  or 
telephone. 

Prof.  Kerry. — But  he  had  authority  to  decide  these  points  himself? 

Mr.  Milliken. — He  had  authority  to  decide  these  matters  himself.  Yet,  Mr. 
Yenser  was  a  man  who  would  never  take  advantage  of  authority.  He  was  very  con- 
servative. 

Prof.  E[erry. — And  was  he  very  careful? 

Mr.  Milliken. — Very  careful,  and  would  not  take  extreme  measures  simply  because 
he  was  placed  in  authority. 

Prof.  Kerry. — On  the  other  hand,  was  he  a  mail  who  had  a  very  considerable  reli- 
ance on  his  own  judgment? 

Mr.  Miluken. — ^Yes,  sir. 

Mr.  Roy. — There  is  one  point  that  does  not  seem  very  clear  as  regards  the  inspec- 
tion. I  might  suggest  that  you  ask  the  witness  whether  or  not  it  was  the  custom  for 
the  foreman  of  the  Phoenix  Bridge  Company  to  examine  all  erected  members  all  over 
the  bridge,  and  then  report  to  the  superintendent  of  the  work,  Mr.  Yenser.  I  think 
there  is  some  confusion  about  the  inspection.  Maybe  I  have  missed  some  part  of  the 
evidence;  the  question  does  not  seem  very  clear  from  Mr.  Milliken's  evidence. 

Prof.  Kerry. — I  think,  Mr.  Roy,  that  that  question  would  be  answered  by  a  ques- 
tion that  I  asked  Mr.  Milliken.  You  remember  we  asked  him  explicitly  if  he  had  any 
systematic  method  of  inspection  of  the  members  in  the  structure  by  the  force  of  the 
Phoenix  Bridge  Company,  and  he  said  that  he  had  not.  That,  I  think,  would  be  a 
direct  answer  to  your  question. 

Mr.  Roy. — Yes,  although  I  think  that  the  foreman  used  to  examine  the  work 
already  done.  Of  course,  if  you  are  satisfied  the  point  is  clear  enough,  I  do  not  want 
any  more. 

Mr.  Holgate. — I  think  I  see  what  Mr.  Roy  means.  The  question  was  asked  him 
here  : 

'Where  did  Mr.  Yenser's  reports  go  ? 

*  Mr.  Milliken. — They  went  to  Phoenixville  addressed  to  the  Phoenix  Bridge  Com- 
X>any.  We  have  some  regular  forms  for  reporting  the  number  of  rivets  driven  per  day, 
Emd  our  car  reports  which  were  made  up  by  the  clerks  in  the  ofice  and  simply  signed 
by  Mr.  Yenser.'    Possibly  these  reports  would  throw  light  on  something  Mr.  Roy  wants. 
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Mr.  Roy. — The  point  I  want  to  get  at  is  this  :  From  whom  was  the  information 
necessary  to  Mr.  Yenser  to  make  these  reports  gathered  ?  Who  supplied  Mr.  Yenser 
with  the  information  necessary  to  send  the  reports  to  PhoenixviUe  f  His  foreman  of 
riveters — Meredith  ? 

Prof.  £[errt. — ^It  has  heen  stated,  Mr.  Milliken,  that  some  of  the  members  of  the 
bridge  were  in  a  railroad  wreck  between  PhoenixviUe  and  Quebec.  Have  you  any 
record  of  that  ? 

Mr.  MiLLiKEN. — Yes,  sir. 

Prof.  Kerry. — What  members  were  those  ? 

Mr.  MiLLiKEN. — I  do  not  remember.  We  have  a  record  though,  we  can  let  you 
have  it. 

Prof.  Kerry. — ^What  became  of  the  members? 

Mr.  MiLLiKEN. — They  were  repaired.  They  were  minor  members.  I  do  not  remem- 
ber exactly  what  they  were. 

Prof.  Kerry. — I  think  it  would  be  well  to  submit  a  statement  in  regard  to  that. 
It  might  be  a  written  statement  which  need  not  be  a  matter  of  evidence. 

Mr.  MiLLiKEX.— It  was  in  1905. 

Witness  retired. 

E.  A.  HoARE,  recalled. 

Mr.  HoLGATE. — Will  you  please  put  in  as  exhibits  plans  of  the  bridge  ?  Are  tbey 
in  three  packages  ? 

Mr.  HoARE. — In  three  folios. 

Mr.  HoLGATE. — Do  they  contain  the  working  plans  of  the  bridge  ? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — And  strain  sheets  ? 

Mr.  HoARE.— Yes. 

Mr.  HoLGATE. — Certified  copies? 

Mr.  HoARE. — Certified  by  Mr.  Cooper  and  the  engineer  of  the  Department  of  Rail- 
ways and  Canals. 

Mr.  HoLGATE. — And  these  plans  are  all  the  information  in  the  shape  of  plans  that 
you  have  ? 

Mr.  HoARE. — ^Yes,  sir.  Here  is  the  index.  (Folios  of  plans  and  index  put  in  and 
marked  Exhibits  Nos.  33A,  33B,  33C  and  33D.) 

Commission  adjourned  to  meet  at  ten  a.m.,  Tuesday,  September  17. 


EIGHTH  BAY. 

Quebec,  Tuesday,  September  17,  1907. 

The  Conunission  visited  the  lodgings  in  St.  Joseph  de  Levis  of  Mr.  Delphis 
Lajeunesse  who,  owing  to  his  injuries,  was  unable  to  attend  in  response  to  the 
subpoena  : — 

Mr.  Lajeunesse  being  sworn: 

Mr.  Holgate. — ^Were  you  employed  by  the  Phoenix  Bridge  Company? 
Mr.  Lajeunesse. — ^Yes,  sir. 

Mr.  Holgate. — ^When  did  you  start  work  for  them? 

Mr.  Lajeunesse. — ^In  July,  about  the  23rd.  I  came  down  on  the  22nd  and  started 
the  day  after.    We  started  on  Wednesday. 
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Mr.  HoLGATE. — Of  this  year? 

Mr.  Lajeunesse. — Yes,  sir. 

Mr.  HoLGATE. — Were  you  continuously  at  work? 

Mr.  Lajeunesse. — ^Yes,  sir. 

Mr.  HoLGATE. — What  were  you  working  at? 

Mr.  Lajeunesse. — I  worked  at  every  place  on  the  bridge.  I  did  everything — 
erection  man,  raising  gang  and  riveters'  gang. 

Mr.  HoLGATE. — Who  was  your  foreman? 

Mr.  Lajeunesse. — I  do  not  know  his  name.     They  called  him  Slim. 

Prof.  Kerry. — Meredith  is  his  name? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  HoLGATE. — ^You  were  working  in  the  riveting  gang? 

Mr.  Lajeunesse. — Yes,  in  the  riveting  gang.  I  worked  about  two  weeks  in  the 
riveting  gang. 

Mr.  HoLGATE. — ^Were  you  working  on  the  ^y  of  the  accident  to  the  bridge  on  the 
riveting  gang? 

Mr.  Lajeunesse. — ^No,  not  on  the  riveting  gang.  We  just  fitted  up  some  rivet- 
ing braces. 

(The  witness  was  shown  plan  marked  Exhibit  No.  26.) 

Mr.  HoLGATE. — ^Do  you  remember  at  what  part  of  the  bridge  you  were  working 
on  the  29th  of  August? 

Mr.  D.  Lajeunesse. — I  stood  right  there. 

Mr.  HoLGATE. — That  is  the  point  marked  L  on  Exhibit  ^6  ?  What  were  you  doing 
at  that  point? 

Mr.  D.  Lajeunesse. — On  that  buckskin.  We  put  two  braces  in  the  centre  and 
one  at  each  end.     We  put  the  bolts  down  from  ^e  top  chord  to  the  bottom  chord. 

Mr.  HoLGATE. — What  is  a  buckskin? 

Mr.  D.  Lajeunesse. — A  box  brace. 

Mr.  HoLGATE. — Was  this  joint  at  L  completely  riveted  up? 

Mr.  D.  Lajeunesse. — Yes. 

Mr.  HoLGATE. — At  that  time? 

Mr.  D.  Lajeunesse. — ^Yes,  sir. 

Mr.  HoLGATE. — Had  you  been  working  on  the  chords? 

Mr.  D.  Lajeunesse. — I  was  working  on  the  bottom  of  the  chords  at  the  centre 
posts — not  on  the  chords.  I  went  down  on  the  chord.  I  worked  just  on  the  centre 
posts  just  putting  some  screw  bolts  in. 

Mr.  HoLGATE. — On  the  lower  section  of  the  centre  posts? 

Mr.  D.  Lajeunesse. — Yes,  I  worked  on  both  sides.  The  last  day  I  worked  was  on 
the  Montreal  side. 

Mr.  HoLGATE. — What  were  you  doing  there? 

Mr.  D.  Lajeunesse. — Putting  in  some  screw  bolts.  I  was  working  on  the  chords 
with  the  riveters'  gang  on  the  Montreal  side. 

Mr.  HoLGATE. — On  the  chords  on  the  Montreal  side  of  the  bridge? 

Mr.  Lajeunesse. — ^Yes. 

Mr.  HoLGATE. — At  the  joint  between  chords  9  and  10? 

Mr.  D.  Lajeunesse. — ^Yes.  I  was  working  about  four  days  before  the  accident 
in  the  riveters'  gang  there  with  Alexander  Beauvais. 

Prof.  Galbraith. — On  the  Montreal  side? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  HoLGATE. — Was  that  at  the  splice  between  9  and  10  you  were  working? 

Mr.  D.  Lajeunesse. — ^No,  right  in  the  post.  Down  that  post  you  have  a  small 
plate.    About  ten  riveters  were  working  down  that  plate. 

,        Mr.  Holgate. — You  started  in  the  middle  of  chord  9  and  went  down  to  the  middle 
of  chord  10? 

Mr.  D.  Lajeunesse. — ^Yes,  just  the  row  of  rivets. 
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Mr.  HoLGATE. — ^You  were  riveting? 

Mr.  D.  Lajeunesse. — No,  I  was  bucking  up.  On  the  morning  before  the  accident 
I  was  working  on  the  lower  chord. 

Mr.  HoLGATE. — At  the  joint  or  on  the  chord? 

Mr.  D.  Lajeunesse. — On  top  of  the  chord. 

Mr.  Holgate. — On  the  top  of  the  chord  at  panel  point  No.  6  on  the  cantilever  arm? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. —  i«as  Mr.  McCumber  working  there? 

Mr.  D.  Lajeunesse. — ^I  was  just  reaming  some  holes. 

Mr.  Holgate. — ^Were  these  holes  in  the  bottom  of  .the  chord  ? 

Mr.  D.  Lajeunesse. — ^Yes,  right  on  the  side  of  the  chord. 

Mr.  Holgate. — On  the  underneath  side? 

Mr.  D.  Lajeunesse. — No,  on  the  side. 

Mr.  Holgate. — Was  that  on  some  splice  plates? 

Mr.  D.  Lajeunesse. — ^Yes,  some  plaj^es.  I  passed  the  reamer  through  three  plates. 
I  was  working  there  at  two  o'clock. 

Mr.  Holgate. — ^You  stopped  working  at  that  point  at  two  o'clock  on  the  day 
before  the  accident? 

Mr.  D.  Lajeunesse. — No,  on  the  same  day.  After  leaving  panel  i>oint  6  of  the 
cantilever  arm  I  went  back  to  point  J  on  the  anchor  arm,  completed  my  work  there 
and  moved  forward  to  point  L,  already  referred  to,  and  was  at  iwint  L  when  the  acci- 
dent to  the  bridge  took  place. 

Mr.  Holgate. — ^Did  you  notice  anything  particular  when  the  accident  took  place, 
or  what  did  you  notice  first? 

Mr.  D.  Lajeunesse. — ^I  noticed  something  around  here  (indicating). 

Mr.  Holgate. — ^No,  but  just  when  the  accident  took  place? 

Mr.  D.  Lajeunesse. — I  was  on  top  just  putting  a  turn  on  the  rope  to  send  up  a 
box  of  bolts  when  I  saw  something  jerk  the  bridge  like  that  (indicating).  I  fell  down 
in  my  box,  stood  up,  fell  down  again,  and  I  looked  again.  I  thought  the  traveller  had 
fallen  down  on  the  bridge.  The  traveller  was  in  the  same  place.  I  came  to  this  side 
of  the  bridge  and  I  looked,  and  when  I  saw  the  bridge  go  down  in  that  way  I  was  on 
that  chord,  and  I  thought  that  chord  made  the  bridge  falL 

Mr.  Holgate. — ^Was  the  first  motion  you  felt  on  the  bridge  a  jerking  towards  the 
river  or  was  it  a  falling  downwards  ? 

Mr.  D.  Lajeunesse. — ^No,  everywhere;  it  gave  me  a  jerk  towards  the  river.  I  was 
thrown  six  feet  on  the  buck  brace. 

Mr.  Holgate. — ^Which  side  of  the  bridge  were  you  on? 

Mr.  D.  Lajeunesse. — I  was  on  the  Montreal  side  of  the  bridge.  I  had  just  set 
the  bolts  down  and  the  bridge  fell  down.  I  was  just  making  a  turn  with  the  rope  on 
the  anchor  arm,  and  my  brother  waa  waiting  for  me  for  the  bolts,  and  he  said  you 
have  not  time  to  send  them  down,  it  is  pretty  near  time  to  quit,  and  then  the  bridge 
went  down. 

Mr.  Holgate. — ^Did  you  fall  from  L  to  the  deck? 

Mr.  D.  Lajeunesse. — ^No,  I  stood  right  in  my  place.    Nothing  came  on  top  of  me. 

Mr.  Holgate. — ^You  stood  at  point  L  until  it  reached  the  ground? 

Mr.  D.  Lajeunesse. — ^Yes,  I  remember  everything.  The  first  thing  after  I  was 
down  there  I  was  looking  at  something  coming  up  again,  and  after  I  got  down  there 
I  just  jumped  about  twenty  feet.  When  I  got  down  there  I  saw  my  brother.  I  saw 
some  blood  coming  out.  I  was  the  first  to  come  out,  my  brother  was  the  second  one, 
and  the  rest  came  out  after  me. 

Mr.  Holgate. — ^What  did  you  observe  at  the  time  of  the  accident  as  to  the  manner 
in  which  the  bridge  fell?  Do  you  remember  distinctly  what  you  observed  at  that 
time?    You  were  on  the  Quebec  side? 

Mr.  D.  Lajeunesse. — No.  I  was  on  the  Montreal  side. 
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Mr.  HoLGATE. — Yes,  on  the  Montreal  side.  Can  you  remember  what  you  observed 
at  the  time  ? 

Prof.  Kerry. — ^He  was  jerked  and  he  wos  thrown  six  feet  on  the  buck  brace. 

Mr.  HoLGATE. — Jerked  towards  the  river '< 

Mr.  D.  Lajeunessb. — I  did  not  fall  down  outside  the  bridge.  It  just  caught  me. 
I  think  it  was  on  the  deck.    I  thought  it  was  the  traveller  coming  down. 

Prof.  Kerry. — It  threw  you  outside  towards  the  bridge? 

Mr.  D.  Lajeunesse. — ^It  threw  me  outside  to  the  box  brace.  I  was  standing  up  on 
the  box  and  it  knocked  that  box  down.  I  fell  down  in  the  box,  and  I  stood  ujf  and 
looked  to  see  what  was  the  matter.  I  thought  it  was  the  big  traveller  down.  When 
I  saw  the  traveller  in  the  same  place  I  looked  inside  and  I  saw  the  brace  go  to  the 
Quebec  side.    I  said,  '  Well,  I  am  finished,'  and  I  thought  so. 

Prof.  Kerry. — Then  the  bridge  fell  down  towards  the  Quebec  side? 

Mr.  D.  Lajeunesse. — Yes.  But  I  stood  there;  nothing  came  over  on  me.  When 
I  saw  the  post  come  down  I  thought  it  was  coming  down  on  top  of  me,  but  it  did  not. 

Prof.  Kerry. — Could  you  see  where  it  brokp  first? 

Mr.  D.  Lajeunesse. — I  never  saw  anything  broke.    I  saw  where  it  was  crooked. 

Prof.  Kerry. — You  did  not  see  where  it  was  broken? 

Mr.  D.  Lajeunesse. — ^I  saw  something  a  couple  of  days  before  the  accident.  Every 
man  on  the  bridge  in  the  morning  said,  '  Go  and  see  that.'  About  eight  feet  from 
that  post  (indicating  on  plan)  going  up  was  crooked  outside  on  the  Quebec  side. 

Mr.  Holgate. — Eight  feet  beyond  panel  point  No.  10,  in  the  cantilever  arm,  chord 
9,  on  the  Quebec  side.  You  might  just  describe  what  you  saw  here.  First  of  all, 
when  did  you  see  it? 

Mr.  D.  Lajeunesse. — A  couple  of  days  before  the  accident — when  I  was  working 
at  the  centre  post.    I  went  down  at  that  place.    I  never  saw  that  before  that  day. 

Mr.  Holgate. — ^What  was  the  first  time  before  that  you  went  down  and  you  did 
not  see  it  ? 

Mr.  D.  Lajeunesse.— About  six  days  before. 

Mr.  HoLGATE.^You  did  not  see  it  then? 

Mr.  D.  Lajeunesse. — No,  I  did  not  see  anything  then.  When  I  saw  those  bridge 
men  going  and  looking,  it  gave  me  a  scare  and  I  wanted  to  quit  after  I  saw  it. 

Mr.  Holgate. — The  first  time  you  saw  it,  was  when  ? 

Mr.  D.  Lajeunesse.— Monday  or  Tuesday. 

Mr.  Holgate. — Was  anybody  with  you  ? 

Mr.  D.  Lajeunesse. — ^Yes,  every  bridge  man  on  the  bridge.  My  brother  was  on 
the  bridge  and  I  asked  him  :  What  the  hell  are  you  looking  at,  and  when  he  told  me 
I  said.  By  God. 

Mr.  Holgate. — Just  tell  us  what  it  was  you  saw  ? 

Mr.  D.  Lajeunesse. — It  was  about  2  inches  crooked. 

Mr.  Holgate. — Was  it  bent  sideways  ? 

Mr.  D.  Lajeunesse. — It  was  crooked,  curved  or  bulged  towards  the  Quebec  side. 

Mr.  Holgate. — That  was  the  chord,  was  it  ? 

Mr.  D.  Lajeunesse. — Yes. 

Mr.  Holgate. — These  chords  have  four  plates  ? 

Mr.  D.  Lajeunesse. — These  four  plates  were  crooked. 

Mr.  Holgate. — Was  that  bent  part  long  or  short  ? 

Mr.  D.  Lajeunesse. — Just  short.  It  was  about  two  or  three  feet  long  and  one  or 
two  inches  bulge.    I  could  see  it  by  the  eye  on  top  of  the  bridge. 

Mr.  Holgate. — That  bend  was  here  (indicating)  on  the  Quebec  side  ? 

Mr.  D.  Lajeunesse. — Yes. 

Prof.  Galbraith. — Is  he  speaking  of  the  ribs  or  the  splice  plates  ? 

Prof.  Kerry. — The  ribs. 

Prof.  Galbraith. — Of  the  four  ribs  simply  ? 

Mr.  D.  Lajeunesse. — Yes. 
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Prof.  Galbraith. — Close  to  the  cover  plate  ? 

Mr.  D.  Lajeunesse. — Yes. 

Prof.  Kerry. — And  all  bent  towards  Quebec  ? 

Mr.  D.  Lajeunesse. — Yes.  . 

Prof.  Kerry. — When  that  bend  took  place  were  the  cover  plates  there  or  were  the 
lacing  angles  in  ? 

Mr.  D.  Lajeunesse. — You  have  a  cover  plate  on  top  about  a  foot  above  this  place. 
It  was  about  two  feet  away  from  the  cover  plate. 

Prof.  Kerry. — ^Was  that  on  Monday  or  Tuesday  ? 

Mr.  D.  Lajeunesse. — One  of  these  two  days. 

Mr.  Holoate. — ^But  you  do  not  remember. 

Mr.  D.  Lajeunesse. — I  do  not  remember. 

Mr.  HoLGATE. — ^You  brother  was  with  you  then  ? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  HoLGATE. — ^Who  else  ? 

Mr.  D.  Lajeunesse. — ^All  the  bridge  men  were  on  top.  I  was  the  last  man  on  the 
top  of  the  bridge  and  I  saw  all  the  men  looking,  and  I  asbed  :  What  is  the  matter, 
and  he  said  :  Can  you  see  that  bottom  chord  ? — it  is  crooked.  I  said  :  By  God,  I  am 
going  home  before  some  accident. 

Prof.  Kerry. — That  was  when  ? 

Mr.  D.  Lajeunesse. — Seven  o'clock  in  the  morning. 

Prof.  Kerry. — That  would  be  Tuesday  morning  ? 

Mr.  Holgate. — Most  likely  seven  o'clock  Tuesday  morning. 
Mr.  D.  Lajeunesse. — We  had  not  started  work  when  we  saw  this — five  minutes 
before  seven. 

Mr.  Holgate. — But  you  went  ahead  and  worked  ? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — You  went  to  work  at  panel  point  No.  5  ? 

Mr.  D.  Lajeunesse. — No,  I  was  working  there  at  that  time. 

Mr.  Holgate. — How  did  you  get  there  ? 

Mr.  D.  Lajeunesse. — I  walked  over  the  track  to  some  place  near  panel  point  No. 
6  and  walked  along  the  chord  to  the  cantilever  pier. 

Mr.  Holgate. — Do  you  recollect  at  this  place,  on  chord  9,  that  you  spoke  of,  if 
the  top  cover  plate  was  on  and  riveted  up  ? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Hoixiate. — Was  the  bottom  cover  plate  riveted  up  ? 

Mr.  D.  Lajeunesse. — ^Yes,  all  riveted  up. 

Mr.  Holgate. — Was  this  joint  all  made  up  ? 

Mr.  D.  Lajeunesse. — Yes,  all  finished.  A  couple  of  weeks  before  we  were  moving 
that  scaffold. 

Mr.  Holgate. — That  is  at  panel  iwint  9  several  days  before  that  you  moved  away 
the  scaffold  ? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — The  scaffold  was  there  for  the  purpose  of  finishing  up  the  joint  of 
chord  No.  8? 

Mr.  D.  Lajeunesse. — It  was  all  finished. 

Mr.  Holgate. — ^Was  the  bottom  plate  in  place  on  chord  8? 

Mr.  D.  Lajeunesse. — ^Yes,  it  was  in  place,  and  riveted,  too. 

Mr.  Holgate. — Did  you  notice  anything  else  on  any  of  these  chords? 

Mr.  D.  Lajeunesse. — No,  I  did  not  see  anything  else. 

Mr.  Holgate. — ^Did  you  notice  the  joint  at  this  place  here  on  chord  8  which  is 
marked  *  joint '  on  the  plan  ? 

Mr.  D.  Lajeunesse. — No. 

Mr.  Holgate. — Did  you  hear  anything  si>oken  about  that  joint  on  chord  8  at  that 
time? 
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Mr.  D.  Lajeunesse. — No. 

Mr.  HoLGATE. — The  only  joint  that  was  spoken  about  was  one  on  chord  9  ? 

Mr.  D.  Lajeunesse. — On  chord  9,  that  is  all. 

Prof.  Galbbaith. — They  are  both  on  chord  9. 

Mr.  HoLGATE. — ^Is  the  place  where  you  saw  the  bulge  in  this  panel  (indicating) 
between  the  figures  9  and  10? 

Mr.  D.  Lajeunesse. — ^Nearer  towards  iwint  10. 

Mr.  Holgate. — Then  do  I  understand  that  you  saw  nothing  out  of  order  in 
panel  8? 

Mr.  D.  Lajeunesse. — No,  I  did  not  see  anything. 

Prof.  Galbraith. — ^What  day  was  that? 

Ml;  Holgate. — At  seven  o'clock  on  the  Tuesday  before  the  accident. 

Mr.  D.  Lajeunesse. — The  whistle  blows  five  minutes  before  the  work  begins. 

Mr.  Holgate. — ^Who  was  it  who  first  spoke  about  it  being  crooked? 

Mr.  D.  Lajeunesse. — All  the  bridgemen  from  all  over  the  bridge.  When  I  saw 
every  man  stop  I  asked  my  brother,  who  was  there  talking  French  and  who  was  with 
me,  *  What  is  the  matter  ? '  He  says,  *  Look  on  tiiat  chord.'  I  said,  '  It  is  dangerous.' 
He  said,  *  Oh,  no,  it  is  strong  enough  to  hold  me.'  We  went  to  work,  and  the  next  day 
we  fell  dovn.    When  I  saw  some  one  go  down  there — ^the  president  of  the  Union 

Mr.  Holgate. — ^Who  is  he? 

Mr.  D.  Lajeunesse. — ^Mr.  Haley,  and  Mr.  Oook  was  l3ie  secretary.  I  was  waiting 
on  him  outside  on  Wednesday  night,  l3ie  day  before  the  accident,  to  give  him  my 
books  for  my  Union.  I  was  waiting  about  half  an  hour,  and  some  one  said  to  me, 
*  Just  look  at  that  chord.'  I  saw  Mr.  Cook  and  Mr.  Haley  go  down  there,  and  after 
they  had  been  there  half  an  hour  I  saw  them  going  away.  I  do  not  know  what  they 
did  there. 

Mr.  Holgate. — ^It  was  just  Cook  and  Haley? 

Mr.  D.  Lajeunesse. — Cook,  Haley,  and  some  other  fellows.  I  do  not  know  their 
names.    There  were  three  or  four. 

Mr.  Holgate. — ^When  you  observed  that  bulge,  in  the  chord  in  panel  9,  did  you 
notice  anything  wrong  with  the  lacing  angles? 

Mr.  D.  Lajeunesse. — No,  I  did  not  see  anything.  I  did  not  look  at  that,  I  just 
looked  at  the  chord  that  \^8  crooked.    I  did  not  see  the  angles  there. 

Mr.  Holgate. — ^You  do  not  think  it  was  crooked  enough  to  affect  the  angles  ? 

Prof.  Galbraith. — ^You  did  not  see  that  after  Tuesday  night? 

Mr.  D.  Lajeunesse. — I  did  not  see  that  but  that  day. 

Prof.  Galbraith. — ^You  looked  on  Wednesday? 

Mr.  D.  Lajeunesse. — ^Yes. 

Prof.  Galbraith. — You  looked  on  Thursday  morning? 

Mr.  D.  Lajeunesse. — Yes,  I  looked  every  morning  going  out. 

Prof.  Galbraith. — ^You  saw  it  three  days? 

Mr.  D.  Lajeunesse. — ^Yes,  three  days,  all  the  time  in  the  same  place.  I  think 
they  were  moving;  I  do  not  know. 

Mr.  Holgate. — Could  you  notice  any  change  that  had  taken  place  in  it,  did  it 
look  any  worse? 

Mr.  D.  Lajeunesse. — ^No,  I  did  not  look  long  enough;  I  just  saw  it  was  more 
crooked;  it  was  the  same  place  all  the  time.  Somtebody  said  that  Foreman  Worley 
said,  *  Oh,  never  mind,  we  put  it  like  that.' 

Mr.  Holgate. — ^What  do  you  think  Mr.  Worley  meant  by  that  ? 

Mr.  D.  Lajeunesse. — I  thought  that  piece  was  the  same  way  as  it  had  been  there. 

Mr.  Holgate. — As  it  wa's  put  in? 

Mr.  D.  Lajeunesse. — ^Yes.  I  do  not  know,  when  I  started  to  work  it  was  over 
there  in  front. 

Mr.  HoixjATE. — Do  you  recollect  your  attention  being  called  to  any  other  matters 
like  that  on  the  bridge? 
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Mr.  D.  Lajeunesse. — ^No,  I  did  not  see  anything.  I  worked  every  place  on  the 
bridge,  on  top,  on  the  centre  post,  from  the  top  down  to  the  bottom,  I  .did  not  see 
anything. 

Mr.  HoLQATE. — Did  you  often  go  on  the  bottom  chord  on  the  anchor  arm? 

Mr.  D.  Lajeunesse. — ^Yes,  going  up  and  going  down. 

Mr.  Holoate. — ^You  spoke  a  little  while  ago  about  working  with  Beauvaia  at  some 
place  on  the  lower  chord  on  the  Montreal  side,  in  the  anchor  arm? 

Mr.  D.  Lajeunesse. — Yes. 

Mr.  Holgate. — Was  that  at  the  post  between  panel  9  and  panel  10? 

Mr.  D.  Lajeunesse. — ^Kight  there  (indicating).  There  on  the  cover  plate,  the 
two  cover  plates.    We  put  some  rivet  plates  on  the  side. 

Mr.  Holoate. — On  the  side  of  the  chord?  •• 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — ^Was  that  at  the  splice  between  panel  9  and  panel  10? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holgate. — On  each  side  of  the  post? 

Mr.  D.  Lajeunesse. — ^Yes.  I  was  riveting  on  the  box  brace  going  from  the 
Montreal  side  to  the  Quebec  side. 

Mr.  Holgate. — What  day  was  this  that  you  were  working  there? 

Mr.  D.  Lajeunesse. — ^I  think  it  was  a  week  before,  I  do  not  remember. 

Mr.  Holgate. — Did  they  finish  the  work  they  were  at? 

Mr.  D.  Lajeunesse. — Over  there,  no.    They  were  working  there  that  day  ? 

Mr.  Holgate. — ^You  left  the  gang  and  worked  on  something  else? 

Mr.  D.  Lajeunesse. — ^Yes,  they  put  some  Indian  fellows. 

Mr.  Holgate. — And  the  gang  with  Beauvais  stayed  there,  did  they? 

Mr.  D.  Lajeunesse. — Stayed  there,  I  think  they  were  there  on  that  day.  I  saw 
400  rivets  put  inside  those  four  plates. 

Mr.  Holoate. — When  you  left  they  had  400  rivets  to  put  in  ? 

Mr.  D.  Lajeunesse.— I  think  they  had  200  or  300  rivets,  300,  400,  you  see  the 
four  plates  in  the  bottom  chord  they  had  to  rivet  inside.  I  think  they  had  about  100 
rivets  to  finish  at  that  place? 

Prof.  Kerry.— When  the  bridge  fell? 

Mr.  D.  Lajeunesse. — ^Yes.  When  I  left  them  he  was  working  over  there,  he  had 
big  work  to  do.    I  saw  him  go  up  there  when  the  bridge  fell. 

Mr.  Holoate. — ^When  you  were  working  there  with  Beauvais  did  anything  unusual 
happen  ? 

Mr.  D.  Lajeunesse. — No,  we  did  not  see  anything  there. 

Mr.  Holoate. — Was  there  anything  that  appeared  to  you  to  be  out  of  line? 

Mr.  D.  Lajeunesse. — ^No. 

Mr.  Holgate. — On  that  chord? 

Mr.  D.  Lajeunesse. — I  did  not  see  anything. 

Mr.  Holgate. — Or  any  place  in  that  neighbourhood? 

Mr.  D.  Lajeunesse. — ^No,  it  was  all  good  over  there. 

Mr.  Holgate. — Now,  before  you  started  riveting  was  that  joint  bolted  up? 

Mr.  D.  Lajeunesse. — ^Yes,  bolted  up. 

Mr.  Holgate. — Fully  bolted? 

Mr.  D.  L.  Lajeunesse.— Yes,  fully  bolted  up. 

Mr.  Holgat£. — ^Was  every  hole  filled? 

Mr.  D.  Lajeunesse. — ^Yes,  we  did  not  pass  any  reamer.  Sometimes  they  have  to 
I>ass  a  reamer. 

Mr.  Holgate. — Were  all  the  bolts  the  same  size? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  Holoate. — What  size? 

Mr.  D.  Lajeunesse. — }. 

Mr.  Holoate. — All  the  holes  were  filled  with  j  bolts? 
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Mr.  D.  Lajeunesse. — ^Yes,  I  did  not  look  very  well. 

Prof.  Galbraith. — I  would  like  to  know  something  about  the  other  one  on  the 
Montreal  side,  opposite  the  joint  between  9  and  10?  It  is  on  the  9th  chord,  that 
splice,  the  other  end  of  the  9th  chord. 

Mr.  HoLGATE. — Did  you  ever  work  at  the  splice  in  the  9th  chord  near  the  panel 
point  marked  9? 

Mr.  D.  Lajeunesse. — ^No,  I  did  not  work  there  at  all.  I  passed  in  on  that  side. 
The  only  thing  I  see,  they  had  those  runners  there  sent  out. 

Mr.  HoLGATE. — ^I  understand  you  passed  along  there? 

Mr.  Lajeunesse. — ^Yes,  that  is  all  I  see. 

Mr.  Holgate. — Can  you  recollect  anything  about  the  bolting  up  of  them? 

Mr.  D.  Lajeunesse. — They  were  riveting  there. 

Mr.  Holgate. — ^Riveting  there? 

Mr.  D.  Lajeunesse. — ^When  I  started  working  on  the  bridge  they  were  working 
at  that  place. 

Mr.  Holgate. — Can  you  remember  if  that  joint  near  panel  point  9  was  riveted, 
up  when  the  bridge  fell? 

Mr.  D.  Lajeunesse. — The  rivetiug  was  all  finished  there. 

Prof.  Galbratth.— All  finished? 

Mr.  D.  Lajeunesse. — ^All  finished. 

Prof.  Galbraith. — On  both  sides  of  the  bridge. 

Mr.  D.  Lajeunesse. — On  both  sides,  the  two  sides,  there  is  only  on  that  side  there, 
the  two  joints  there;  the  Quebec  side  iwas  finished. 

Prof.  Galbraith. — ^You  refer  now  to  panel  point  No.  10? 

Mr.  D.  Lajeunesse. — ^Yee. 

Prof.  Galbraith. — The  panel  point,  the  No.  9  splice,  was  riveted;  was  it  com- 
pletely riveted  on  both  sides? 

Mr.  D.  Lajeunesse. — ^Yes,  completely  riveted;  I  was  moving  the  scaffolding 
myself  there.     The  other  gang  was  working  around  here — ^Paul  La  Hache. 

Mr.  Holgate  (to  Eugene  Lajeunesse). — Are  you  following  what  your  brother  says? 

Mr.  Eugene  Lajeunesse. — ^Yes,  Alexander  Beauvais  finished  that  other  side. 

Mr.  Holgate. — So  far  as  what  his  brother  says,  he  is  correct  as  he  understands  it  ? 

Mr.  Eugene  Lajeunesse. — No,  he  does  not  know  all. 

Mr.  Holgate. — Is  there  anything  within  his  knowledge  in  his  brother's  statement 
that  he  can  corroborate  ?     If  there  is  he  might  speak  of  it. 

Mr.  Eugene  Lajeunesse  (speaking  in  French). — About  the  men  working  there 
was  a  gang  of  men  working  on  the  other  side,  but  my  brother  probably  does  not  know, 
because  he  was  not  (working  there. 

Mr.  Holgate. — So  far  as  he  knows  he  is  clear  upon  that  point  9,  and  that  Beau- 
vais had  finished  up  there? 

Prof.  Galbraith. — ^Between  9  and  10. 

Mr.  Eugene  Lajeunesse. — He  was  putting  the  finish;  that  riveting  gang  stopped 
the  work  three  days-  before. 

Prof.  Galbraith. — ^He  has  said  already  there  is  nothing  wrong  with  that  joint 
9  and  10. 

Mr.  Holgate. — Yes,  he  says  that  is  all  straight. 

Mr.  D.  Lajeunesse. — On  the  Quebec  side? 

Mr.  Holgate. — ^Yes? 

Mr.  D.  Lajeunesse. — Myself  and  my  brother  and  another  one  were  moving  that 
scaffold. 

Mr.  Holgate. — ^You  never  saw  anything  wrong  on  the  Montreal  side? 

Mr.  D.  Lajeunesse. — ^No,  I  never  saw  anything  wrong  there. 

Prof.  Galbraith. — He  has  already  said  that;  on  both  sides;  between  8  and  9  he 
never  saw  anything. 

Mr.  Holgate. — ^He  said  that  had  been  finished  and  he  saw  nothing  wrong. 
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Prof.  Galbraith. — On  both  sides? 

Mr.  D.  Lajeunesse. — On  both  sides;  once  I  waS  riveting  and  another  time  not. 

Prof.  Galbraith. — That  means  all  four  joints,  the  two  9  and  10  and  the  two  8 
and  9? 

Mr.  HoLGATE. — ^Yes,  and  on  the  Quebec  side;  the  joint  between  9  and  10,  when 
the  accident  happened,  must  have  had  at  least  another  100  rivets  to  go  in. 

Prof.  Galbraith. — ^Yes. 

Mr.  HoLGATE. — ^Are  there  any  other  joints  in  the  lower  chord ? 

Mr.  D.  Lajeunesse. — No,  I  did  not  see  anything. 

Mr.  HoLOATE. — Were  they  all  riveted  up? 

Mr.  D.  Lajeunesse. — ^No,  some  riveters  were  on  there ;  I  do  not  know  which  plate. 

Mr.  HoLGATE. — There  was  some  riveting  yet  to  be  done  on  the  lower  (Chord  of 
the  anchor  arm,  but  you  do  not  know  which  one? 

Mr.  D.  Lajeunesse. — ^I  do  not  know  which  place. 

Mr.  HoLGATE. — ^You  si)oke  about  something  on  the  cover  plate. 

Mr.  D.  Lajeunesse. — ^Yes,  on  the  Quebec  side;  I  saw  Mr.  Yenser  going  down 
there  at  the  time  when  someone  said  the  plate  was  crooked.  I  was  bolting  the  screw 
bolts  and  he  said :  '  You  know  that  chord ;  when  you  have  finished  inside  you  put  some 
bolts  in  it,  pass  the  reamer  and  put  in  some  bolts. 

Mr.  HoLGATE. — That  is  where  chord  10  joined  the  centre  post  on  the  Montreal 
side? 

Mr.  D.  Lajeunesse. — The  Montreal  side. 

Mr.  HoLGATE.— What  day  was  that? 

Mr.  D.  Lajeunesse. — That  was  on  the  same  day,  on  Tuesday,  I  think. 

Mr.  HoLGATE. — And  how  many  bolts  did  you  put  in? 

Mr.  D.  Lajeunesse. — I  did  not  put  any  in.  He  sent  me  up,  he  told  me  to  go  up 
and  help  some  fellorw  on  top. 

Mr.  HoLGATE. — ^He  instructed  you  to  put  bolts  there? 

Mr.  D.  Lajeunesse. — ^Yes. 

Mr.  HoLGATE. — Did  somebody  else  put  those  bolts  there  ? 

Mr.  D.  Lajeunesse. — No,  nobody,  I  did  not  see  anybody. 

Mr.  HoLGATE.— Did  you  see  the  place  itself  ? 

Mr.  D.  Lajeunesse. — ^Yes,  I  saw  the  place. 

"CTr.  Hof/5ATE. — How  many  bolts  had  to  go  in  there  ? 

Mr.  D.  Lajeunesse. — About  60  bolts,  40  or  60. 

Mr.  Holgate. — If  50  bolts  had  been  put  in  there  would  that  have  filled  up  every- 
thing ? 

Mr.  D.  Lajeunesse. — Yes,  we  have  about  60  bolts,  70  bolts,  we  always  screw  them 
up  and  like  to  put  50  more. 

Mr.  Holgate. — Is  that  where  the  chord  joined  the  shoe? 

Mr.  D.  Lajeunesse. — Yes. 

Prof.  Galbrafth. — The  stub  chord  ? 

Mr.  D.  Lajeunesse. — ^Yes,  where  the  chord  crosses  to  the  centre  i)ost.  It  is  about 
two  feet  away  from  the  centre  post. 

Mr.  Holgate. — Two  feet  on  the  anchor  arm  side  from  the  centre  post  ? 

Prof.  Galbraith. — That  was  the  spliced  centre  chord  of  the  stub  chord. 

Mr.  D.  Lajeunesse. — ^Yes,  on  the  side  chord,  he  told  me  to  put  some  bolts  there. 

Mr.  Holgate.— The  10th  chord? 

Prof.  Perry. — ^He  said  that  bolts  were  to  be  put  in  in  the  connection  between  the 
stub  chord  and  chord  No.  10  on  the  anchor  arm  ? 

Mr.  Holgate. — Did  you  see  that  place  again  ? 

Mr.  D.  Lajeunesse. — For  these  bolts  there  ? 

Mr.  Holgate. — ^Yes. 

Mr.  D.  Lajeunesse. — No,  I  did  not  go  down  after  that,  he  sent  me  up  to  move 
that  scaffold,  our  riveters'  gang,  I  did  not  see  it,  I  did  not  go  down. 
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Mr.  HoLGATE. — So  you  cannot  say  if  the  bolts  were  put  in  ? 

Mr.  D.  Lajeunesse. — ^No,  I  did  not  see  it;  only  me  and  my  brother  do  that  work. 

Mr.  HoLQATE. — You  said  it  was  Yenser  who  went  down  there  ? 

Mr.  Lajeunesse. — ^Yes,  and  the  other  inspector,  Birks.  He  went  down  and 
looked  at  that  place  and  after  that  he  called  me  and  said  :  You  put  some  bolts  in  when 
you  finish  that  side. 

Prof.  Galbraith. — ^What  day  was  that? 

Mr.  D.  Lajeunesse. — On  Tuesday. 

Mr.  Holgate. — ^Did  you  notice  any  of  the  plates  in  any  part  of  the  bridge  cracked  ? 

Mr.  D.  Lajeunesse. — ^I  never  saw  any  place,  I  worked  all  around  the  bridge  and 
did  not  see  any  crack  in  that  bridge. 

Mr.  HoLQATE. — ^Were  you  ever  up  here  at  this  part  of  the  bridge  at  the  centre  post 
where  these  plates  are  (indicating)} 

Mr.  D.  Lajeunesse. — Yes,  they  have  one  plate  going  like  that  and  another  one 
going  like  that  (the  witness  indicated  plates  going  in  various  directions). 

Mr.  Holgate. — Were  you  there  more  than  once  ? 

Mr.  D.  Lajeunesse. — Oh,  yes,  I  worked  in  there  about  15  days  on  that  place. 

Mr.  Holgate. — ^And  during  those  15  days  did  you  notice  anything  wrong? 

Mr.  D.  Lajeunesse. — I  never  saw  anything  wrong,  that  plate  was  put  like  that. 

Mr.  Holgate. — You  mean  that  the  plate  was  bent  on  purpose  ? 

Mr.  D.  Lajeunesse. — ^Yes,  they  made  it  like  that,  it  never  cracked  that  way. 

Mr.  Holgate. — It  was  crimped? 

Mr.  D.  Lajeunesse. — ^Yes,  crimped,  I  never  saw  a  crack  there. 

Mr.  Holgate. — ^You  are  pretty  sure  there  was  no  crack  there  ? 

Mr.  D.  Lajeunesse. — ^Yes,  I  am  pretty  sure,  me  and  my  brother  worked  15  days 
there  and  I  did  not  see  anything  cracked. 

Mr.  Holgate. — Did  you  hear  anything  about  a  cracked  plate  there  while  working 
on  the  bridge  ? 

Mr.  D.  Lajeunesse. — ^No,  I  never  saw  any  cracked  plate  there. 

Mr.  Holgate. — Did  you  ever  hear  any  one  speak  of  that  ? 

Mr.  D.  Lajeunesse. — No,  nobody  told  me,  this  is  the  first  time  anybody  tells  me. 

Prof.  Galbraith. — Did  you  hear  of  anything  wrong  with  any  other  joints  in  the 
chords  besides  those  you  have  been  speaking  about  ? 

Mr.  D.  Lajeunesse. — I  did  not  see  anything. 

Prof.  Galbraith. — Did  you  hear  ? 

Mr.  D.  Lajeunesse. — No,  I  did  not  see  anything  dangerous  in  that  bridge  about 
chord  9. 

Mr.  Holgate. — Did  anybody  speak  to  you  about  anything  else  in  that  bridge  that 
was  wrong  ? 

Mr.  D.  Lajeunesse. — No,  nobody  ;  until  on  that  morning,  when  somebody  said 
about  that  chord.    I  worked  and  nobody  told  me  there  is  anything  dangerous. 

The  witness  retired. 

The  Commission  held  a  session  in  the  Levis  Hospital. 

Alexander  Beauvais  sworn. 

Mr.  Holgate. — ^You  were  an  employee  of  the  Phoenix  Bridge  Company? 

Mr.  Beauvais. — Since  last  May  up  to  the  time  of  the  accident. 

Mr.  Holgate. — Since  May,  1907? 

Mr.  Beauvais. — 1907. 

Mr.  Holgate. — And  you  worked  at  the  Quebec  bridge? 

Mr.  Beauvais. — The  Quebec  bridge,  south  side. 

Mr.  Holgate. — On  the  south  side? 

Mr.  Beauvais. — ^Yes,  sir. 
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Mr.  HoLGATE. — Continuoiasly  ? 

Mr.  Beauvais. — ^As  the  weather  permitted. 

Mr.  HoLGATE. — What  was  the  nature  of  the  work  that  you  were  busy  at? 

Mr.  Beauvais. — ^I  was  on  riveting  most  of  the  time. 

Mr.  Holgate. — ^Was  your  work  entirely  confined  to  the  anchor  arm,  or  where? 

Mr.  Beauvais. — I  was  working  on  the  anchor  arm,  I  never  worked  outside  the  pier. 

Mr.  Holgate. — You  never  worked  outside  the  pier? 

Mr.  Beauvais. — All  this  season. 

Mr.  Holgate. — ^By  that  do  I  understand  that  you  worked  last  season? 

Mr.  Beauvais. — I  worked  three  seasons. 

Mr.  Holgate. — ^But  this  year  you  worked  from  May? 

Mr.  Beauvais. — ^From  May  up  to  the  time  of  the  accident. 

Mr.  Holgate. — Previous  to  working  on  the  Quebec  bridge,  did  you  do  work  on 
other  bridge  construction? 

Mr.  Beauvais. — ^Yes,  I  worked  for  Dominion  Bridge  Company  and  the  Canadian 
Bridge  Company,  four  or  five  different  jobs. 

Mr.  Holgate. — For  some  years? 

Mr.  Beauvais. — Since  six  :yeaT8,  I  guess  this  is  my  sixth  year. 

Mr.  Holgate. — ^Who  was  your  foreman  this  season  on  the  work? 

Mr.  Beauvais. — C.  E.  Meredith,  rivet  boss  we  called  him. 

Mr.  Holgate. — Then  your  own  position  under  Mr.  Meredith  is  what? 

Mr.  Beauvais. — ^I  was  the  head  of  a  four  gang,  running  a  gang  of  four  men. 

Mr.  Holgate. — ^A  gang  of  four  men  riveting? 

Mr.  Beauvais. — Yes. 

Mr.  Holgate. — And  that  work  was  confined  entirely  to  the  anchor  arm  ? 

Mr.  Beauvais. — ^Yes,  sir,  the  anchor  arm. 

Mr.  Holgate. — ^Were  there  other  riveting  gangs  on  the  anchor  arm? 

Mr.  Beauvais. — There  was  one  that  just  moved  from  there  about  two  or  three  days 
before  the  accident.  The  best  I  can  remember,  there  was  no  gang  besides  our  gang 
working  on  the  anchor  arm. 

Mr.  Holgate. — ^What  was  the  condition  of  the  riveting  work  on  the  anchor  arm 
when  you  began  work  this  season  in  May  ?    How  far  had  the  riveting  work  proceeded  ? 

Mr.  Beauvais. — It  was  very  little  riveted,  it  was  only  on  the  towers  and  perhaps 
one-fifth  of  it  was  riveted,  but  the  towers.  I  do  not  think  there  was  any  other  place 
riveted  to  my  knowledge,  because  last  summer  or  the  summer  before  last  we  only  had 
a  gang  or  two,  sometimes  only  a  single  gang,  and  this  sunmaer  sometimes  seven  or 
eight. 

Mr.  Holgate. — On  the  anchor  arm? 

Mr.  Bealwais. — ^Well,  I  think  on  the  anchor  arm  at  first  we  had  four. 

Mr.  Holgate. — This  season? 

Mr.  Beauvais. — ^Yes,  this  season. 

Mr.  Holgate. — ^Was  there  some  riveting  work  going  on  on  the  anchor  arm  the 
whole  of  IJiis  season,  was  there  always  riveting  on  the  anchor  arm  this  season? 

Mr.  Beauvais. — Always  riveting,  yes. 

Mr.  Holgate. — At  the  time  of  the  accident,  what,  as  far  as  your  knowledge  goes, 
was  the  general  condition  of  riveting,  how  far  had  it  proceeded? 

Mr.  Beauvais. — Oh,  the  riveting  was  almost  completed  up  to  the  working  gang, 
almost  up  to  the  working,  almost  completed,  the  riveting  was. 

Mr.  Holgate. — Almost  completed  up  to  the  working  gang  that  was  working  on  the 
cantilever  arm? 

Mr.  Beauvais. — ^Yes,  there  was  riveting  on  the  cantilever  arm,  too. 

Mr.  Holgate. — That  is  they  were  following  up  as  fast  as  they  could  with  the 
riveting? 

Mr.  Beauvais. — They  were  almost  up  to  l3ie  erectors,  the  riveters  were. 
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Mr.  HoLQATE. — ^What  w^  the  condition  then  of  the  posts,  as  far  as  riveting  is 
concerned  on  the  anchor  arm? 

Mr.  Beauvais. — ^The  posts? 

Mr.  HoiiQATE. — ^At  the  time  of  the  accident? 

Mr.  Beauvais. — I  saw  nothing  wrong  about  the  posts.  To  my  knowledge  I  saw 
nothing  out  of  the  way. 

Mr.  HoLQATE. — Then  can  you  say  as  to  the  condition  of  riveting  that  existed  at 
the  time  of  the  accident  in  the  lower  chords? 

Mr.  Beauvais. — The  lower  chords,  they  were  bent. 

Mr.  HoLOATE. — ^But  with  regard  to  riveting,  can  you  remember,  starting  from  the 
anchor  pier,  and  going  along  the  bottom  chord  on  the  Quebec  side  of  the  bridge  ? 

Mr.  Beauvais. — I  only  worked  two  joints  on  that  bottom  chord.  There  is  the 
only  two  joints  I  worked  on  the  Quebec  and  Montreal  side,  the  east  and  west  side 
(indicating  on  Exhibit  No.  26). 

Mr.  HoLGATE. — On  the  east  and  west  side,  that  is  at  the  first  post  from  the  centre 
post? 

Mr.  Beauvais. — The  first  post  from  the  shoe. 

Mr.  HoLGATE. — On  the  anchor  arm? 

Mr.  Beauvais. — On  the  anchor  arm. 

Mr.  HoLGATE. — That  is  the  joint  between  panels  9  and  10? 

Mr.  Beauvais. — ^Yes. 

Mr.  HoLGATE. — ^You  worked  on  that  joint,  on  both  sides  of  it? 

Mr.  Beauvais. — The  Quebec  side,  and  I  was  on  the  Montreal  side  at  the  time  it 
fell. 

Mr.  HoLQATE. — ^Had  you  finished  your  work  on  the  Quebec  side  ? 

Mr.  Beauvais. — ^They  finished  it,  and  moved  to  the  Montreal  side. 

Mr.  HoLGATE. — ^Was  the  joint  on  the  Quebec  side  when  you  finished  it  completely 
riveted  up? 

Mr.  Beauvais. — ^Every  hole  excepting  one,  I  remember  which  was  a  blind  hole. 
One  plate  was  not  punched. 

Mr.  HoLGATE. — ^With  the  exception  of  that,  though,  tie  joint  was  complete  ? 

Mr.  Beauvais. — ^Yes. 

Mr.  Holgate. — ^That  is  the  top  plates,  bottom  plates,  and  side  plates? 

Mr.  Beauvais. — ^Everything  was  on,  every  hole,  bottom  plates,  top  plates,  every 
hole,  everything  was  on. 

Mr.  Holgate. — ^When  you  started  work  on  that  splice,  on  the  Quebec  side,  how 
did  you  find  it  ? 

Mr.  Beauvais. — ^Well,  the  holes  were  all  right,  they  were  good  holes,  and  then — 
that  is  an  awful  big  joint,  we  were  there  for  two  weeks,  we  could  notice  a  bulging, 
coming  together.  There  are  four  ribs;  the  centre  ribs  were  coming  together,  not 
much,  but  one  could  notice  it. 

Mr.  Holgate. — They  were  getting  nearer  together,  the  ribs  were? 

Mr.  Beauvais. — ^Yes. 

Mr.  Holgate. — ^At  the  end  of  each  chord? 

Mr.  Beauvais. — ^Right  here  at  the  splice  of  this  chord,  this  9  and  10  chord. 

Prof.  Galbbaith. — ^Which  side  of  the  post? 

Mr.  Beauvais. — On  the  inside. 

Mr.  Holgate. — It  is  in  panel  10.  Well,  if  the  ribs  were  coming  closer  together, 
that  would  cause  the  plate  to  bulge? 

Mr.  Beauvais. — ^You  had  to  get  the  bottom  plate  off  to  work  in  there,  so  as  to 
work  in  there.    Of  course  we  managed  to  get  the  plate  back  on  again. 

Mr.  Holgate. — In  the  same  holes? 

Mr.  Beauvais. — Yes,  in  the  same  holes.  The  holes  were  not  very  bad,  because  it 
did  not  close  much,  we  got  the  holes  again. 
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Mr.  HoLGATE. — ^Did  you  manage  to  put  it  back  again  with  drift  pins? 

Mr.  Beauvais. — ^Yes,  just  drift  pins. 

Mr.  HoLGATE. — ^But  tiiere  was  a  tendency  of  the  ribs 

Mr.  Beauvais. — ^Yes,  but  very  little.  Of  course  we  could  notice  because  we  had 
heard  before  of  ribs  bending,  because  there  was  another  gang  driving  the  same  way 
as  we  were,  driving  the  same  kind  of  joints,  bottom  chords! 

Mr.  HoLGATE. — ^Where  were  they  working? 

Mr.  Beauvais. — Out  on  the  cantilever  arm,  about  the  fifth  or  sixth  panel. 

Mr.  Holgate. — Now,  to  come  back  to  that  joint  on  the  Quebec  side,  when  you  went 
to  start  your  riveting  work  was  that  joint  pretty  well  bolted  up? 

Mr.  Beauvais. — ^Well,  it  was  all  jointed  up  except  that  they  were  not  very  tight, 
an^  of  course  we  had  to  tighten  them  bolts  up  again,  that  is  on  the  Quebec  side. 

Mr.  Holgate. — Was  there  a  large  quantity  of  bolts,  a  large  proportion? 

Mr.  Beauvais. — There  were  very  few  holes  vacant  on  the  Quebec  side. 

Mr.  Holgate. — Did  it  differ  materially  from  other  joints  you  had  noticed,  before 
you  went  to  work  on  it;  was  it  bolted  up  as  well  as  any  other  joint? 

Mr.  Beauvais. — ^Not  at  all;  it  was  pretty  well  bolted  up  because  only  a  few  holes 
were  vacant. 

Mr.  Holgate. — Generally  speaking,  when  you  went  on  a  joint  did  you  find  it  in 
that  condition,  pretty  well  bolted  up? 

Mr.  Beauvais. — I  found  it  sometimes  very  different  from  this.  On  the  Montreal 
side  it  was  verjr  bad,  very  few  holes  bolted. 

Prof.  Oalbratth. — On  the  Montreal  side,  the  very  same  joint? 

Mr.  Beauvais. — The  Montreal  side,  the  same  joint. 

Mr.  Holgate. — ^When  you  took  hold  of  this  joint  on  the  Quebec  side  what  first 
did  you  do?  When  you  took  your  men  to  a  joint  that  was  bolted  up  and  started  to 
rivet  it,  you  might  describe  to  us  the  process,  which  plate  you  put  on  first,  what  bolts 
you  loosened  first  and  what  ribs  you  riveted  first? 

Mr.  Beauvais. — The  first  thing  there  was  a  scaffold  hung;  that  is  we  got  a  scaffold 
fixed  so  as  to  be  safe;  then  we  lowered  the  bottom  cover  plate  down  on  the  scaffold. 
Then  we  had  two  angles  sent  down,  these  were  the  inspector's  orders,  to  place  them 
where  we  got  the  bottom  cover  plates,  these  angles  to  act  instead  of  the  plates,  two 
small  angles.  Then  our  first  work  was  to  tighten  the  bolts  up.  There  were  very  few 
vacant  holes.  There  were  280  holes  altogether  on  the  inside  ribs;  and  then  the 
inspector  told  me  I  should  not  take  out  more  than  5  or  6  bolts  at  a  time,  and  then 
drive  these  holes,  and  then  take  5  or  6  more  bolts  out.  The  first  thing  we  drove  was 
the  two  inside  ribs.  The  inside  rib  holes  were  J-inch  holes  and  the  outside  1-inch 
holes. 

Prof.  Galbbaith. — ^How  many  holes  in  one  rib  ? 

Mr.  Beauvais. — ^In  each  rib  140,  on  each  rib,  140  holes.  It  was  about  this  second 
day,  and  another  man  who  is  living  yet  saw  the  ribs  bending  with  me. 

Mr.  Holgate. — Then  you  riveted  up  the  bottom  chord? 

Mr.  Beauvais. — No,  I  had  to  rivet  the  top  plate  first  so  I  could  get  at  the  bottom 
easier,  and  after  we  got  the  bottom  plate  on  we  put  on  the  top. 

Mr.  Holgate. — And  the  riveting  of  the  bottom  plate  was  the  last  thing? 

Mr.  Beauvais. — ^No,  because  there  was  these  bottom  laterals,  they  were  the  last 
plates  we  had  to  drive. 

Mr.  Holgate. — The  bottom  lateral  bracing? 

Mr.  Beauvais. — ^Yes. 

Prof.  Galbraith. — First  of  all,  I  understand  you  tighten  up  the  bolts,  have 
them  all  tight  and  filled  before  you  begin  any  riveting;  then  you  proceed  to  take  out 
the  bolts  in  the  top  cover  plate  and  rivet  them  first ;  after  that  you  take  out  the  bolts 
in  the  two  inside  ribs,  working  from  the  bottom,  and  rivet  them;  then  you  rivet  the 
two  outside  ribs,  then  you  put  on  the  bottom  cover  plate  and  rivet  it.  Is  that  the 
order  of  riveting? 
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Mr.  BEAUVitts. — I  did  not  say  I  drove  the  cover  plate  first,  the  inside  ribs  first. 

Prof.  Galbbaith.— You  rivet  them  first? 

Mr.  Beauvais. — Two  of  them;  then  the  outside  ribs,  then  the  top  cover  plate.  Of 
course  I  had  to  leave  that  to  the  last. 

Prof.  Galbratth. — ^And  then  the  bottom  cover  plate? 

Mr.  Beauvais. — ^Yes,  and  the  last  is  the  laterals. 

Prof.  Galbratth. — ^After  the  top  cover  plate  the  bottom  cover  plate? 

Mr.  Beauvais. — ^Yes. 

Prof.  Galbratth. — ^And  then  the  laterals  going  across  to  the  other  side  of  the 
bridge? 

Mr.  Beauvais. — ^Yes,  diagonally  like,  wind  bracing  I  think  they  call  it. 

Prof.  Galbratth. — Or  laterals,  anyway? 

Mr.  Beauvais.— Yes. 

Mr.  Holgate. — ^Then  when  the  laterals  were  all  riveted  up  that  joint  was  com- 
plete? 

Mr.  Beauvais.— Yes.  The  inspector  passed  over,  and  he  had  two  or  three  to  cut 
out,  we  drove  them  back  again  and  moved  to  the  Montreal  side. 

Mr.  HoLOATE. — Who  was  the  inspector? 

Mr.  Beauvais. — ^Mr.  Kinloch. 

Mr.  Holgate. — I  suppose  he  visited  you  pretty  often,  did  he?  He  saw  you  pretty 
often  at  work? 

Mr.  Beauvais. — He  was  always  on  the  job,  yes,  sir.  I  very  often  seen  him  on  the 
job,  most  of  the  time. 

Mr.  Holgate. — Now,  I  think  we  can  pass  over  to  the  joint  on  the  Montreal  side. 
That  is  where  you  moved  to  after  you  left  the  joint  on  the  Quebec  side? 

Mr.  Beauvais. — ^Yes,  sir. 

Mr.  Holgate. — In  what  condition  did  you  find  that  joint  when  you  went  to  it,  as 
to  bolts  ?    Was  it  bolted  up  the  same  as  the  one  on  the  Quebec  side  ? 

Mr.  Beauvais. — No,  it  was  very  bad,  because  I  am  sure  there  were  not  more  than 
22  or  25  i  bolts  in  there.  These  two  inside  ribs,  they  were  all  f  inside,  most  of  them. 
'Prof.  Galbraith. — In  the  two  inside? 

Mr.  Beauvais.— In  the  two  inside.    That  makes  280,  140  in  each. 

Prof.  Galbraith. — Mostly  g. 

Mr.  Beauvais. — Mostly,  there  was  not  more  than  22  to  25,  that  is  all  the  J  bolts 
in  that. 

Prof.  Galbraith.— Did  you  find  the  bolts  tight? 

Mr.  Beauvais. — No,  it  is  very  seldom  you  find  a  bolt  tight  by  the  erectors  putting 
them  in,  they  just  screw  them  in  and  leave  them. 

Mr.  Holgate. — ^Was  there  any  reason  for  putting  in  the  g  ? 

Mr.  Beauvais. — Nothing.  Sometimes  at  first  we  had  to  pass  a  reamer  for  the 
reason  that  they  were  bad  holes,  but  as  the  work  went  on  the  holes  were  getting  good 
all  the  time,  springing  in  like.  I  suppose  it  was  that  reason,  I  could  not  say,  it  might 
have  been  bad  holes. 

Mr.  Holgate. — ^When  you  found  that  condition,  what  did  you  do,  put  in  more 
bolts? 

Mr.  Beauvais. — I  had  to  go  up  and  there  were  bolt  boys,  we  call  them,  five  or  six, 
on  the  shore,  fixing  bolts,  oiling  them.  I  told  Benny  and  he  ordered  the  boy  to  fetch 
me  a  big  box  of  J  bolts,  and  it  was  impossible  to  drive  the  g  because  they  would  not 
drive  tight  enough. 

Mr.  Holgate. — ^Was  there  any  trouble  in  getting  the  i  bolts  in  ? 

Mr.  Beauvais. — Not  at  all,  because  there  were  good  holes  and  room  enough. 

Mr.  Holgate. — Room  enough? 

Mr.  Beauvais. — Room  enough  to  work,  they  were  good  holes. 

Mr.  Holgate. — So  it  might  have  been  possible  to  change  the  g  bolts  for  J  bolts 
before  you  got  to  the  joint  ? 
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Mr.  Bkauvais. — ^Yes,  I  do  not  know  how  long  before  they  could  hive  been  changed. 
At  that  very  same  point  I  saw  three  extra  plates  that  were  mended.  I  worked  on  the 
same  joint  and  I  saw  three  extra  plates  that  were  mended.  It  was  riveted  and  there 
were  not  more  than  five  or  six  bolts  in  it.  There  were  vacant  holes.  Two  of  these 
plates  had  from  35  to  40  bad  holes,  and  one  of  them  had  only  a  single  row  of  holes 
stripped. 

Prof.  Galbbatth. — ^Were  these  left  near  the  joint? 

Mr.  Beauvais. — On  the  side  of  the  joint;   between  the  joint  and  the  post 

Mr.  HoLQATE. — ^Do  you  remember  what  day  it  was  you  went  to  start  work  on  that 
joint  ? 

Mr.  Beauvais. — ^I  could  not  remember  very  well. 

Mr.  HoLOATE. — ^Was  it  that  week? 

Mr.  Beauvais. — It  must  have  been  four  days  before  the  accident.  There  was  one 
Sunday  between.    I  would  not  swear  what  day  I  got  there. 

Mr.  HoLOATE. — ^What  progress  had  you  made  with  the  riveting  work? 

Mr.  Beauvais. — This  time  I  riveted  the  bottom  lateral  first  before  I  went  on  thia 
joint. 

Mr.  HoLQATE. — ^Had  you  any  particular  reason  for  doing  that? 

Mr.  Beauvais. — ^For  driving  the  lateral  first? 

Mr.  Holgate.— Yes. 

Mr.  Beauvais. — ^Because  there  were  only  two  of  these  machines  that  worked  inside 
the  chord  on  the  job  and  they  were  both  busy  at  the  time.  There  was  another  gang 
working  on  the  anchor  arm.  Of  course,  I  had  to  do  something  else  until  the  machine 
got  back. 

Mr.  HoLOATE. — ^Tou  riveted  up  the  bottom  lateraL    What  was  the  next  step? 

Mr.  Beauvais. — The  next  step  was  to  go  down  the  scaffold  and  put  more  lines  on 
it  for  safety,  and  unload  the  plates  on  the  scaffold.  The  next  was  to  change  these 
g  bolts. 

Mr.  Holgate. — ^When  you  lowered  that  plate  on  the  scaffold,  did  you  put  on  your 
angles  ? 

Mr.  Beauv'ais. — I  certainly  did,  because  the  inspector  is  always  watching  us  for 
that. 

Prof.  Galbraith. — I  want  to  make  quite  sure  which  diagonal  he  means. 

Mr.  Beauvais. — ^It  is  the  bottom  lateral  which  goes  from  panel  x>oint  No.  10  to 
the  shoe. 

Mr.  Holgate. — You  lowered  your  plate  and  put  on  the  angles? 

Mr.  Beauvais. — ^Put  on  the  angles.  The  inspector  is  watching  us  pretty  sharp. 
Then  I  found  these  fi  bolts  in  there  and  the  vacant  holes.  I  had  to  go  up  and  tell  Mr. 
Yenser  about  that  and  he  ordered  them  to  send  a  boy  to  bring  me  down  |  bolts  instead 
of  the  i  bolts. 

Prof.  GALBHArrn. — ^Which  side  is  he  speaking  of  now? 

Mr.  Beauvais. — The  Montreal  side. 

Mr.  Holgate. — And  you  put  in  as  many  g  bolts  as  you  could? 

Mr.  Beauvais. — ^Yes,  as  many  as  necessary  to  have  the  plate  come  up  tight.  We 
liad  about  three-quarters  or  more  bolts  in  there  and  left  the  quarter  of  the  holes  vacant 
and  then  started  to  drive  the  rivets.  There  were  some  bad  holes — a  very  few — ^that 
we  had  to  ream  before  we  could  get  the  rivets  into  them. 

Prof.  Galbraith. — Were  these  plates  riveted  in  the  shop  on  one  side  of  the  joint 
or  had  you  to  rivet  them  on  both  sides  of  the  joint? 

Mr.  Beauvais. — ^We  had  to  rivet  them  on  both  sides  of  the  joint.  We  had  to  fill 
them. 

Mr.  Holgate. — Then  you  continued  your  riveting? 

Mr.  Beauvais. — ^In  the  same  way  as  on  the  Quebec  side — ^the  inside  rivets  first. 

Mr.  Holgate. — ^Had  you  completed  the  riveting  of  the  inside  rivets? 

Mr.  Beauvais. — Only  18  or  14  holes  were  driven  on  the  two  inside  ribs. 
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Mr.  HoLGATE. — ^How  much  had  you  done  on  the  outside  work? 

Mr.  Beauvak. — Nothing  at  all,  because  I  was  supposed  to  get  through  with  the 
inside  before  touching  the  outside  at  all. 

Mr.  HoLGATE. — ^But  the  outside  ribs  were  all  pretty  securely  bolted  up  at  that 
time? 

Mr.  Beauvais. — They  were  bolted  up  good — inch  bolts  and  very  few  seven-eighths. 

Mr.  HoLGATE. — ^And  the  bottom  plate,  of  course,  was  off? 

Mr.  Beauvais. — It  was  off  and  the  top  plate — the  inspector  came  down  the  very 
morning  the  accident  took  place  and  looked  at  the  top  plate.  It  was  off  three-quarters 
of  an  inch  or  an  inch.  It  was  kicking  up  like  because  it  was  not  bolted.  We  had  to 
put  drift  pins  in  every  hole;  they  were  not  bolted,  only  on  the  end  there  were  eight 
bolts  where  you  could  reach  with  the  hand. 

Prof.  Qalbratth. — ^But  the  top  plate  was  not  lying  close  to  l3ie  ribs? 

Mr.  Beauvais. — ^It  was  not  lying  right  down  to  the  chord.     It  was  off  half  an 
•  inch,  or  three-quarters  or  perhaps  more. 

Prof.  Galbratth. — At  which  end? 

Mr.  Beauvais. — ^At  the  outer  end,  towards  the  anchor  pier. 

Mr.  HoLOATE. — ^Did  you  have  any  difficulty  in  putting  on  the  bottom  angles  ?  Did 
these  holes  come  even? 

Mr.  Beauvais. — ^It  came  right  because  we  put  it  right  down  before  starting  in. 
But  this  powerful  gun  jarred  l3ie  chords.  You  could  feel  the  jar  of  the  chords.  There 
is  where  I  found  two  rivets  broken  out  right  near  the  splice.  They  broke  out  about 
half  an  hour  before  the  accident  took  place. 

Mr.  HoLOATE. — It  broke  the  rivets  you  had  driven? 

Mr.  Beauvais. — These  were  two  rivets  in  the  same  place. 

Mr.  HoLGATE. — ^Were  both  rivets  broken  in  the  same  holes? 

Mr.  Beauvais. — Five  or  six  inches  apart. 

Mr.  Holgate. — ^They  were  in  separate  holes? 

Mr.  Beauvais. — ^Yes,  next  to  each  other. 

Mr.  Holgate. — ^Were  they  inch  rivets? 

Mr.  Beauvais. — No,  seven-eighth  rivets. 

Prof.  Galbraith. — How  long  after  they  were  put  in  did  you  find  them  broken? 

Mr.  Beauvais. — I  drove  them  the  same  hour.  It  was  not  I  who  found  them  broken 
off.    It  was  my  partner  who  found  them  first. 

Prof.  Galbraith. — ^What  is  his  name? 

Mr.  Beauvais. — John  Norton. 

Mr.  Holgate. — ^Did  he  survive? 

Mr.  Beauvais. — ^No,  he  is  gone. 

Prof.  E[erry. — How  were  they  broken  off? 

Mr.  Beauvais. — He  pulled  it  out  and  showed  it  to  me  and  said,  '  Look  here.'  He 
said,  '  I  found  it  off  a  quarter  of  an  inch.^  I  asked,  '  How  did  you  take  it  out,'  and 
he  said,  *  it  was  off  almost  a  quarter  of  an  inch  and  I  pulled  it  out.'  It  was  broken 
almost  in  the  centre. 

Mr.  Holgate. — Can  you  account  for  these  two  particular  rivets  being  broken? 
There  were  other  rivets  that  may  have  been  strained  in  the.  same  way ;  why  should  not 
they  have  broken? 

Mr.  Beauvais. — Of  course,  I  did  not  tegt  them.  If  I  had  I  would  know  just 
exectly  what  was  broken  and  what  was  not,  but  while  I  was  driving  two  or  three  other 
rivets,  after  tiiat  I  found  the  first  one  broken  off.  He  said,  'There  is  another  one 
broken,'  and  I  tested  it  with  a  drift  pin  and  it  was  broken  off  straight.  You  could 
turn  the  one  end  and  the  other  end  would  be  still.  It  was  impossible  to  pull  it  out 
because  it  was  plugged  in  there.  There  were  two  rivets  broken.  I  called  Mr.  Mere- 
dith, the  rivet  boss,  and  also  to  see  that  the  ribs  were  bending  in.  He  looked  down 
there  and  told  me  that  it  was  not  any  worse  than  the  others.  He  did  not  think  it 
serious. 
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Prof.  Galbraith. — The  ribs  were  bending  in? 

Mr.  Beauvais. — ^Yes. 

Prof.  Kerry. — At  what  time  did  Meredith  come  down? 

Mr.  Beauvais. — He  was  not  more  than  seven  or  ten  minutes  gone  up  before  the 
accident. 

Mr.  HoLOATE. — ^What  called  your  attention  to  the  ribs  bent  in?  You  mean  by 
that  that  they  were  coming  closely  together  at  the  joint? 

Mr.  Beauvais. — They  were  going  out  to  the  Montreal  side.  They  were  both  going 
the  same  way — ^these  two  ribs. 

Mr.  HoLGATE.— Which  ribs  ? 

Mr.  Beauvais. — The  inside  ribs. 

Mr.  HoLQATE. — ^Both  moving  towards  Montreal  ? 

Mr.  Beauvais. — ^Yes,  the  Montreal  side.  At  the  same  time  he  was  down  there  1 
showed  him  about  that  extra  plate  which  was  mended  and  there  were  very  bad  holes 
and  you  could  hardly  get  the  bolts  out.  They  must  have  been  put  in  after  the  other 
holes  were  punched. 

Mr.  HoLGATE. — The  extra  joint  plate  ? 

Mr.  Beauvais. — The  extra  joint  plate,  between  the  splice  and  the  post.  That  can 
be  seen  yet  because  it  is  inside  the  pier. 

Prof.  Kerry. — That  extra  plate  was  on  the  inside  of  the  inside  ribs  ? 

Mr.  Beauvais. — There  was  one  on  the  inside  ribs  and  one  on  the  outside  ribs. 
That  was  a  long  plate  in  the  same  direction  as  the  bottom  cover  plate.  There  was 
only  one  row  of  bolts  in  the  one  on  the  inside,  and  there  were  35  or  40  bolts  on  the  one 
on  the  outside,  and  there  were  just  enough  bolts  to  hold  the  plates  on. 

Mr.  HoLOATE. — Now  you  are  referring  to  what  you  said  before  of  the  extra  plate 
where  that  chord  was  mended? 

Mr.  Beauvais. — Yes,  sir. 

Prof.  Kerry. — ^You  can  see  that  on  the  ground  because  that  joint  is  perfect. 

Mr.  Beauvais. — ^Yes,  you  can  find  that  yet.  I  did  not  see  anything  removed  but 
it  was  extra  altogether.  This  chord  in  No.  9  panel  on  the  Montreal  side  is  bent  very 
close  together — right  in  the  centre — right  between  the  two  posts. 

Prof.  Galbraith. — The  centre  ribs  come  together  ? 

Mr.  Beauvais. — ^Yes.  That  is  on  the  Montreal  side,  and  I  believe  Mr.  John 
Williams  saw  that.  They  go  up  or  down  beyond  that  to  the  traveller,  and  you  cannot 
help  seeing  it. 

Prof.  Galbraith. — That  is  about  half  way  between  the  panel  points  ? 

Mr.  BEAUVAis.—Yes,  on  panel  No.  9,  Montreal  side. 

Prof.  Kerry. — ^How  much  was  it  bent  ? 

Mr.  Beauvais. — ^I  did  not  measure,  but  I  am  sure  an  inch  or  an  inch  and  a  quarter. 

Prof.  Galbraith. — Bent  in  ? 

Mr.  Beauvais. — ^Yes. 

Prof.  Galbraith. — Towards  each  other  ? 

Mr.  Beauvais. — ^Yes. 

Prof.  Galbraith. — Each  an  inch  and  a  quarter  ? 

Mr.  Beauvais.— A  space  about  that. 

Mr.  HoLOATE. — Would  not  that  have  shown  on  the  lacing  ? 

Mr.  Beauvais. — ^I  did  not  investigate  that  enough  to  say  about  the  lacing.  I  know 
that  a  day  or  two  before  the  accident  happened  Mr.  Birks  and  Mr.  Yenser  were  there 
examining  it  on  the  Montreal  side.    They  were  there  for  an  hour  or  perhaps  more. 

Prof.  E[erry. — ^How  long  was  the  bend  ? 

Mr.  Beauvais. — It  was  almost  the  whole  length. 

Mr.  Holgate. — Was  there  anything  noticeable  on  the  outside  ribs  ? 

Mr.  Beauvais. — On  the  outside  ribs  you  could  not  see  as  well  if  it  had  bent  because 
it  is  wider  than  the  inside  ribs,  but  in  these  inside  ribs  it  was  not  more  than  two 
inches  apart.    You  could  see  it  easily  where  it  was  close  together. 
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Mr.  HoLGATE. — ^Were  they  close  together  ? 

Mr.  Beauvais. — ^Almost  that  close,  more  than  an  inch. 

Prof.  Galbraith. — They  were  not  more  than  two  inches  apart  ? 

Mr.  Beauvais. — They  cannot  be  more  than  two  inches  apart. 

Prof.  Galbraith. — Did  you  notice  between  them  and  the  outer  ribs  that  the  space 
was  wider  than  it  was  originally  ? 

Mr.  Beauvais. — I  could  not  very  well  notice  it  unless  you  measured  it  because  the 
space  is  too  wide  ;  it  is  something  like  15i  inches.  An  inch  or  three-quarters  of  an 
inch  would  not  show  much  out  unless  .you  measured  it. 

Mr.  HoLGATE. — Did  you  have  any  conversation  with  Mr.  Birkfi  or  Mr.  Tenser 
when  they  were  down  there  ? 

Mr.  Beauvais. — ^No,  nothing  at  all ;  only,  Mr.  Yenser  told  me  not  to  take  out  more 
than  five  or  six  bolts  at  a  time.    I  heard  him  say  that  once. 

Mr.  Holgate. — That  was  on  what  day  ? 

Mr.  Beauvais. — It  was  about  a  day  or  two  before  the  accident  happened. 

Prof.  Kerry. — ^Did  you  look  at  the  joint  at  the  other  end  of  the  chord  ? 

Mr.  Beauvais. — I  did  not.    I  could  see  it  there.    There  were  bolts  in  there. 

Prof.  Kerry. — It  was  not  riveted  ? 

Mr.  Beauvais. — ^No. 

Mr.  Holgate. — The  joint  between  8  and  9  was  riveted  ?  The  joint  between  9  and 
10  is  where  he  was  working  and  now  then  he  is  referring  to  the  joint  at  chord  10  with 
the  stub  chord  down  near  the  shoe.    That  was  not  riveted  ? 

Mr.  Beauvais. — That  was  bolted. 

Mr.  Holgate. — ^Was  it  fully  bolted? 

Mr.  Beauvais. — I  could  not  say,  because  I  did  not  look  sharp  enough  at  it. 

Prof.  Galbraith. — ^Which  side? 

Mr.  Beauvais. — On  the  Montreal  side. 

Mr.  Holgate. — Having  got  to  the  point  where  you  saw  these  two  or  more  rivets 
broken,  do  you  recollect  anything  between  that  and  the  collapse  of  the  bridge? 

Mr.  Beauvais. — I  guess  not.  I  was  driving  rivets,  and  I  was  about  to  shoot 
another  rivet  when  the  crash  came  down. 

Mr.  Holgate. — ^When  it  came  have  you  any  recollection  of  how  this  point  which 
you  were  working  at  acted  ?    What  took  place  in  that  joint  ? 

Mr.  Beauvais. — ^When  it  fell? 

Mr.  Holgate.— Did  it  fall? 

Mr.  Beauvais. — I  did  not  see  how  it  fell. 

Mr.  Holgate. — ^You  were  right  inside? 

Mr.  Beauvais. — Eight  inside.  I  was  right  inside  the  chord,  and  I  had  to  come 
out  underneath  because  I  had  to  pry  the  plate  ofF.  As  soon  as  I  felt  it  break  I  made 
a  grab  for  the  plate.  I  had  my  arm  on  the  plate.  I  just  turned  my  hand  out  and 
caught  the  plate.  There  was  a  space  of  an  inch  and  a  half  and  I  got  my  hand  in  it. 
At  the  same  time  I  let  my  machine  drop.  When  this  chord  landed  it  did  not  land  on 
the  ground.  It  stood  three  or  four  feet  in  the  air.  I  held  on  to  the  chord  and  never 
touched  the  ground. 

Mr.  Holgate. — ^You  were  in  what  chord? 

Mr.  Beauvais. — No.  10,  Montreal  side.  As  soon  as  everything  was  still  I  came 
out.  It  was  easy  to  stay  there  because  I  was  tight  in  there.  I  had  one  leg  broken 
and  my  nose  was  broken. 

Mr.  Holgate. — I  fancy  being  inside  the  chord  saved  you? 

Mr.  Beauvais. — ^I  guess  it  did.  I  put  my  left  foot  outside  the  chord  and  my  right 
foot  in  the  chord. 

Mr.  Holgate. — Could  you  say  where  you  first  rose  up  at  that  point? 

Mr.  Beauvais. — That  is  something  I  could  not  say.  I  could  feel  it  drop  like.  I 
made  a  grab  for  the  plate,  I  let  the  machine  drop  and  I  never  felt  this  foot  broken. 
It  happened  so  quickly. 
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Mr.  HoLGATE. — ^But  the  first  sensation  you  had  was  of  falling? 

Mr.  Beauvais. — ^Yes,  the  first  thing  I  felt  was  the  falling,  the  dropping. 

Mr.  HoLGATE. — ^Was  there  any  preliminary  cracking  or  breaking  noise  around 
before  that? 

Mr.  Beauvais. — ^There  was  very  little  noise  I  heard.  I  heard  no  crack  before  it 
dropped.  Of  course,  you  could  not  hear  much  from  the  outside,  where  I  was.  1  waa 
right  inside  the  chord. 

Prof.  GALBBArrH. — ^You  are  sure  that  the  splices  between  8  and  9,  on  both  sides, 
were  riveted  up  at  that  time? 

Mr.  Beauvais. — ^Yes. 

Mr.  HoLGATE. — ^And  that  the  one  on  the  Quebec  side  between  9  and  10  was  riveted 
up? 

Mr.  Beauvais. — ^Yes. 

Mr.  HoLGATE. — ^And  that  the  bending  together  of  the  two  inside  ribs  was  on  chord 
No.  9? 

Mr.  Beauvais. — On  chord  No.  9,  Montreal  side. 

Mr.  HoLGATE. — That  was  the  most  prominent  part  of  the  chord,  and  you  cannot 
say  that  you  noticed  the  same  bending  on  the  outside  ribs? 

Mr.  Beauvais. — ^Yes. 

Prof.  Galbratth. — ^How  about  the  bending  of  chord  No.  9  on  the  other  side? 

Mr.  Beauvais. — ^I  could  not  say  about  the  Quebec  side.  I  passed  very  often  while 
I  was  working  on  the  Quebec  side. 

Prof.  GALBRAriH. — ^You  did  not  notice  the  bending? 

Mr.  Beauvais. — I  never  noticed  it. 

Mr.  HoLGATE. — What  do  you  think  now  may  have  been  the  cause  of  those  few 
rivets  breaking  out  so  soon  after  they  were  driven  and  so  soon  before  the  accident? 

Mr.  Beauvais. — ^Any  bridgeman  can  tell  you  that.  The  splice  was  like  this  (indi- 
itating  with  his  hands).  There  are  about  four  inches  of  plates  there,  and  this  outside 
plate  here  is  not  so  thick ;  it  would  be  perhaps  one  half  or  three-quarters  of  an  inch 
in  thickness;  when  the  strain  came  it  would  be  three  or  four  inches  over  th^e  joint. 
This  is  a  powerful  gun,  and  the  jarring  was  so  great  that  you  could  feel  it  under  your 
feet 

Mr.  Holgate. — Had  you  anything  like  that  occur  at  any  other  point  when  you 
were  riveting  it  up? 

Mr.  Beauvais. — ^Yes,  sometimes  on  account  of  a  burnt  rivet. 

Mr.  Holgate. — ^Was  the  breaking  of  these  two  or  three  rivets  unusual?  Were 
they  good  rivets? 

Mr.  Beauvais. — I  saw  nothing  wrong  about  them. 

Mr.  Holgate. — In  fact,  you  thought  it  was  so  curious  that  you  asked  Meredith 
to  come  down  and  look  at  it? 

Mr.  Beauvais.— It  was  not  only  for  that,  but  it  was  for  two  things.  It  was  to 
show  him  these  bad  holes  and  these  rivets  broken  out.  He  did  not  liiink  them  very 
serious.  He  said  that  he  had  seen  worse  than  that  before.  Th^  were  bending  out 
towards  Montreal  right  at  the  joint. 

Prof.  Kerry.— Do  you  think  that  it  was  that  bending  that  made  the  joint  plat« 
break  the  rivets  ? 

Mr.  Beauvais. — ^Yes,  because  you  could  see  that  come  off  very  near  an  eighth  of  an 
inch.  It  was  pretty  near  three-quarters  of  an  inch,  and  it  came  off  very  near  one- 
eighth  of  an  inch.  You  could  see  it  just  very  near  the  joint.  The  plate  was  off  per- 
haps one-eighth  of  an  inch. 

Prof.  Kerry. — ^You  had  drawn  it  up  tight  when  you  started  to  rivet  with  the  bolts? 

Mr.  Beauvais. — ^Yes,  because  it  would  not  be  easy  driving  without  drawing  them 
up  tight 

Prof.  Kerry. — So  that  during  the  time  you  were  working  that  gap  of  one-eighth 
of  an  inch  opened  up  ? 
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Mr.  Beauvais. — It  worked  itself  off.  This  bend  went  towards  Montreal  and  this 
splice  plate  was  on  this  side.  It  came  off  about  one-eighth  of  an  inch  right  below 
where  these  two  rivets  broke. 

Prof.  Kerry.— Right,  at  the  line  of  the  splice  ? 

Mr.  Beauvais. — ^Yes. 

Mr.  HoLGATE. — Then  the  ends  of  the  chords  were  not  square  opposite  ^ach  other  ? 

Mr.  Beauvais. — They  were  brought  up  pretty  near  and  pretty  square-faced  and 
it  was  down,  maybe,  a  quarter  of  an  inch. 

Mr.  Holgate.— No  10  ? 

Mr.  Beauvais. — The  lower  chord  was  lower  than  the  upper  chord  maybe  one- 
quarter  of  an  inch  at  the  time  I  saw  these  two  rivets  broke. 

Prof.  Kerry. — The  ribs  lined  up  well  but  No.  10  was  lower  than  the  other. 

Prof.  Galbraith. — ^How  did  you  match  the  holes  ? 

Mr.  Beauvais. — The  holes  were  not  so  bad  but  we  had  to  pin  them.  The  holes 
were  matched  before  we  drove.  At  the  start  we  had  to  pin  almost  every  hole,  while 
at  the  last  there  were  very  few  holes  we  had  to  pin- 
Prof.  Qalbraith. — ^Did  the  holes  match  when  the  end  of  No.  10  was  a  quarter  of 
an  inch  below  No.  9  ? 

Mr.  Beauvais. — I  should  say  they  matched.  But  there  were  some  holes  we  had  to 
pin.    Of  course,  it  did  not  go  down  much.    It  might  be  less  than  a  quarter  of  an  inch. 

Mr.  HoLGATE. — ^What  would  resist  that  bend  at  the  joint  towards  Montreal  I 
Would  not  the  lateral  bracing  hold  that  in  place  to  some  extent? 

Mr.  Beauvais. — The  lateral  was  not  so  close.  The  lateral  from  the  strut  comes 
right  outside  the  i)08t.    This  splice  is  7  or  8  feet  below  it. 

Mr.  HoLOATB. — ^Now,  Mr.  Beauvais,  were  there  any  other  places  on  the  lower 
chords  tHat  you  noticed  bending  ? 

Mr.  Beauvais. — No.    I  only  heard  of  it  but  did  not  see  it  personally. 

Mr.  HoLGATE. — But  others  spoke  to  you  about  it  ? 

Mr.  Beauvais. — ^Yes. 

Mr.  HoLGATE. — On  that  occasion  did  you  imderstand  that  they  had  seen  the 
bends  9 

Mr.  Beauvais. — ^Yes,  it  was  this  gang  using  the  same  kind  of  a  gun  I  was  using 
that  was  working  on  the  bottom  chord  that  sx)oke  to  me  about  it.  They  were  stopping 
at  the  same  house  I  was  stopping. 

Mr.  HoLGATE. — ^Were  there  more  than  two  guns  of  that  size  ? 

Mr.  Beauvais. — Only  two. 

Mr.  HoLGATE. — ^Was  all  the  riveting  done  on  the  chord  joints  done  with  the  big 
gun  ? 

Mr.  Beauvais. — ^You  could  only  use  these  two  on  the  inside  rivets.  On  the  outside 
rivets  you  could  use  ordinary  guns. 

Prof.  Kerry. — ^Where  were  that  gang  working  when  they  spoke  to  you  about  the 
other  bend  ? 

Mr.  Beauvais. — The  gang  I  am  speaking  of  worked  right  on  the  lower  chord  of 
the  cantilever  arm  on  both  sides  from  the  main  pier  outwards  to  the  6th  panel.  I 
could  not  say  at  which  joint  they  said  the  chord  was  bent. 

Mr.  HoLGATE. — ^Did  the  work  seem  to  go  on  pretty  well  on  the  bridge  ? 

Mr.  Beauvais. — ^Yes,  everything  seemed  to  go  off  well;  in  fact  we  only  lost  one 
man  before  that  this  season.    That  was  Joseph  Ward. 

Prof.  Galbraith.— He  fell  off  ? 

Mr.  Beauvais. — ^Yes,  ou  the  20th. 

Mr.  Holgate. — All  the  men  in  your  gang  lost  their  lives  ? 

Mr.  Beauvais. — ^Yes,  except  that  John  Williams.  He  left  about  six  weeks  before 
the  accident.  He  got  hurt  on  the  leg  and  had  to  leave.  He  ought  to  have  seen  that 
No.  9  chord  on  the  Montreal  side  was  bent.  Of  course,  he  never  said  anything  about 
it,  but  he  should  have  seen  it  because  he  travelled  over  it  as  well  as  I  did. 
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Prof.  Galbraith. — ^Is  he  alive  ? 

Mr.  Beauvais. — Yes. 

Prof.  Kerry. — ^What  day  did  you  see  it  bending  ? 

Mr.  Beauvais. — I  could  not  say. 

Prof.  Kerry. — ^A  week  before  the  accident  ? 

Mr.  Beauvais. — Three  or  four  days. 

Mr.  Holgate. — ^He  said  that  he  thought  it  was  Tuesday. 

Mr.  Beauvais. — While  I  was  working  on  the  Montreal  side  I  was  travelling  on  that 
Montreal  side  of  the  bridge  all  the  time  when  I  was  going  home  or  going  to  dinner. 
When  I  worked  on  the  Quebec  side  of  course  I  always  travelled  on  the  Quebec  side 
along  the  chord. 

Prof.  Galbraith. — What  other  lower  chord  joints  were  not  riveted  at  the  time  of 
the  accident  in  the  anchor  arm? 

Mr.  Beauvais. — ^Except  the  stubs  both  sides  were  not  riveted.  There  waa  another 
gang  which  had  been  driving  here,  and  I  believe  they  were  almost  completed. 

Prof.  Galbraith. — ^About  chord  No.  6? 

Mr.  Beauvais. — ^I  could  not  say  which.  I  know  there  was  another  gang  driving- 
there. 

Mr.  Holgate. — Do  you  remember  who  was  in  charge  of  that  gang? 

Mr.  Beauvais. — Napoleon  LaHache. 

Mr.  Holgate. — Are  they  alive? 

Mr.  Beauvais. — They  are  all  gone. 

Mr.  Holgate. — ^Is  there  anything  else  you  think  of,  Mr.  Beauvais,  of  interest, 
that  you  know  of  yourself  ?  I  think  you  have  already  said  that  you  have  no  knowledge 
of  your  own  about  any  other  chords  being  bent? 

Mr.  Beauvais. — ^No,  not- to  my  own  knowledge. 

Mr.  Holgate. — Except  what  you  heard? 

Mr.  Beauvais. — Oh,  yes;   I  guess  everybody  heard  that,  too. 

Mr.  Holgate. — ^Did  you  come  in  contact  much  with  Mr.  Yenser?  Did  you  have 
much  to  do  with  him? 

Mr.  Beauvais. — Hardly  anything.  Whenever  I  had  anything  to  do  with  the  fore- 
man I  had  to  go  to  my  foreman,  Meredith,  and  he  was  supposed  to  go  to  Mr.  Yenser,. 
but  if  I  ever  saw  Mr.  Yenser  before  I  came  to  Meredith  I  talked  to  him  instead  of 
Meredith. 

Mr.  Holgate. — ^How  did  you  find  Mr.  Yenser? 

Mr.  Beauvais. — ^He  was  the  right  man,  I  suppose.  I  could  not  see  anything  wrong- 
about  him.  The  level  bracing  connecting  at  panel  point  No.  9  on  the  inner  arm  was 
not  riveted  on  either  side.  It  was  full  of  bad  holes.  Most  of  them  were  blind  holes 
in  each  side.    There  were  no  bolts  in  it  at  all.    They  were  just  lying  there. 

Mr.  Holgate. — No  connection  whatever? 

Mr.  Beauvais. — No,  they  were  blind  holes,  most  of  them. 

Prof.  Galbraith. — ^Do  you  know  anything  about  the  riveting  in  this  long  diagonal 
next  the  centre  post  marked  on  the  plan  T-6  and  T-50? 

Mr.  Beauvais. — ^I  drove  those  myself. 

Mr.  Galbraith. — ^Was  that  riveting  finished? 

Mr.  Beauvais. — ^Yes,  we  finished  on  top  before  we  came  down.  I  started  there 
and  went  up  to  the  last  post  and  I  was  ordered  to  come  down  to  the  bottom  chord. 

Prof.  Galbraith. — ^What  about  the  riveting  of  the  centre  post? 

Mr.  BEAUVAIS. — I  could  not  say  how  much  riveting  there  was  done  at  that.  I  am 
pretty  sure  it  was  almost  completed,  though. 

Prof.  Galbraith. — ^If  you  have  anything  more  to  say  that  you  think  would  be  of 
use  you  might  say  it  now. 

Mr.  Beauvais. — There  is  only  one  thing — I  do  not  know  whether  it  is  important 
or  not.  It  was  last  summer.  I  am  sure  it  was  not  less  than  15  inches  in  length.  It 
was  about  that  wide  (indicating) — almost  semi-circular.     It  was  broke  off  the  main 
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post.  It  was  almost  at  the  shoe.  We  attempted  to  straighten  that  with  the  jack.  It 
was  cracked  and  hent  right  off  and  we  had  to  send  it  to  the  blacksmith  shop  to  get  it 
straightened  and  put  it  back  there  with  another  plate. 

Prof.  Qalbraith. — ^Is  that  the  chord  plate? 

Mr.  Beauvais. — ^It  was  one  of  the  webs  of  the  main  post — the  angle  web.  That 
angle  must  have  been  6  inches  wide. 

Prof.  Kerby. — That  was  the  piece  right  above  the  angle? 

Mr.  Beauvais. — ^Yes,  semi-circular;   it  came  that  way  (indicating). 

Mr.  HoLGATE. — ^How  did  it  get  broken? 

Mr.  Beauvais. — It  was  bent,  and  we  were  sent  down  there  to  straighten  it  out 
with  the  jack.    We  jacked  it  up  and  it  broke  right  out.    The  piece  came  right  out. 

Mr.  HoLGATE.^Did  it  fly  out? 

Mr.  Beauvais. — ^It  did  not  fall  off  altogether,  but  it  was  split  away  open.  It  would 
have  been  easy  to  knock  it  out  with  a  hammer. 

Mr.  HoLGATE. — Which  side  of  the  bridge  was  that? 

Mr.  Beauvais. — On  the  Quebec  side  and  on  the  Quebec  side  of  the  post,  too. 

Prof.  Eerrt. — ^How  far  above  the  shoe  ? 

Mr.  Beauvais. — Ten  or  twelve  feet. 

Prof.  E[errt. — ^It  would  be  in  the  first  section  of  the  post  right  above  tiie  shoe! 

Mr.  Beauvais. — ^Yes.  We  had  to  send  that  to  the  blacksmith  shop  to  straighten  it 
and  we  placed  it  back  in  position  again  and  then  another  plate  was  put  on — a  patch. 

Mr.  HoLGATE. — ^It  was  a  good  solid  patch  that  was  put  on? 

Mr.  Beauvais. — I  could  not  say  what  thickness  it  was. 

Mr.  HoLGATE. — ^You  worked  on  it  yourself? 

Mr.  Beauvais. — ^Yes,  sir,  I  helped  to  drill  the  holes  in  it. 

Witness  discharged. 

Mr.  HoLGATE,  Chairman  of  the  Commission,  interviewed  Oscar  Lebarge,  at  his 
residence  near  the  bridge. 

Oscar  Lebarge,  sworn. 

Mr.  HoLGATE. — ^You  are  employed  by  the  Phoenix  Bridge  Company?  • 

Mr.  Lebarge. — ^Yes. 

Mr.  HoLGATE. — ^When  did  you  start  work  on  the  Quebec  bridge? 

Mr.  Lebarge. — April,  1906. 

Mr.  HoLGATE. — ^What  kind  of  work  were  you  doing? 

Mr.  Lebarge. — Everything.    I  worked  all  over  the  bridge. 

Mr.  Holgate. — In  1907,  that  is  this  season,  what  part  of  the  bridge  were  you 
working  at? 

Mr.  Lebarge. — On  the  top  of  the  big  traveller. 

Mr.  Holgate. — ^Is  that  where  Mr.  Hall  was  working? 

Mr.  Lebarge. — ^Yes. 

Mr.  Holgate. — ^You  were  working  both  together? 

Mr.  Lebarge. — No,  he  was  working  on  one  side  and  we  were  working  on  the 
other.  We  worked  together  sometimes,  but  that  time,  when  it  fell,  we  were  not 
together. 

Mr.  Holgate. — ^You  were  working  on  August  29  when  the  accident  happened? 

Mr.  Lebarge. — ^Yes. 

Mr.  Holgate. — Had  you  any  warning  of  that  accident  at  all? 

Mr.  Lebarge. — I  did  not  see  it.  I  heard  some  fellow  say  the  chord  was  bent,  but 
I  asked  the  foreman,  and  he  said,  '  Oh,  no.' 

Mr.  Holgate. — ^Was  there  anything  that  happened  that  afternoon  on  the  bridge 
at  the  traveller  that  caused  you  to  feel  insecure? 

Mr.  Lebarge. — No. 
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Mr.  HoLGATE. — ^Was  there  any  swaying  tiiat  you  felt? 

Mr.  Lebarge. — ^No. 

Mr.  HoLOATE. — Or  any  up  and  down  motion  that  you  felt? 

Mr.  Lebarge. — Sometimes  a  slight  motion  like  that  (indicating),  but  I  never  paid 
any  attention  to  it. 

Mr.  Holgate. — ^You  did  not  think  it  any  worse  that  day  than  any  other  day? 

Mr.  Lebarge. — ^No. 

Mr.  Holgate. — I  suppose  when  the  bridge  fell  that  is  all  you  know  about  it,  that 
you  simply  had  to  try  and  look  out  for  yourself? 

Mr.  Lebarge. — ^Yes. 

Mr.  Holgate. — ^You  spoke  just  now  of  hearing  about  the  diords.  Did  you  ever 
have  a  chance  to  look  at  these  chords  yourself? 

Mr.  Lebarge. — No,  I  never  went  to  see  it.  I  was  working  there  on  top  of  the  big 
traveller  when  they  put  the  big  chord  in. 

Mr.  Holgate. — ^Were  you  ever  working  with  the  rivetters? 

Mr.  Lebarge. — ^Yes,  I  worked  this  spring  with  the  rivetters. 

Mr.  Holgate. — ^Whereabouts? 

Mr.  Lebarge. — On  the  third  panel,  I  guess. 

Mr.  Holgate. — ^In  the  cantilever  arm? 

Mr.  Lebarge. — ^No,  I  do  not  know,  I  did  not  work  there,  I  am  not  very  sure,  I  do 
not  think  I  worked  on  the  cantilever  arm,  I  worked  on  the  anchor  arm. 

Mr.  Holgate. — ^Was  it  on  the  posts  or  chords? 

Mr.  Lebarge. — ^I  worked  on  the  posts,  and  I  put  some  plates  on  the  bottom  chords 
and  on  tiie  laterals,  the  bottom  laterals. 

Mr.  Holgate. — Can  you  remember  about  what  time  you  were  working  at  the 
riveting,  just  in  the  month,  say? 

Mr.  Lebarge. — It  was  in  April,  April  and  May  I  was  working  there. 

Mr.  Holgate. — Can  you  recollect  which  chords  you  were  working  on? 

Mr.  Lebarge. — ^No. 

Mr.  Holgate. — Were  they  near  the  main  pier,  that  is  the  cantilever  pier;  did  you 
work  on  any  joints  close  to  that? 

Mr.  Lebarge. — ^Yes,  I  worked  on  one  of  the  joints  there  one  day,  straight  in  there 
(indicating),  that  is  in  May.  A  fellow  named  Johnson  and  myself,  the  first  strut 
down  next  the  pier  on  the  anchor  arm,  on  the  Montreal  side. 

Mr.  Holgate. — The  horizontal  strut  at  panel  point  9? 

Mr.  Laberge. — ^Yes. 

Mr.  Holgate. — And  you  completed  the  joints  at  the  intersection  of  the  horizontal 
strut  with  the  next  post?  Do  you  remember  if  that  horizontal  strut,  this  one  here, 
was  riveted  up,  the  9th  panel  point? 

Mr.  Lebarge. — It  was  not  then.  At  that  time  that  strut  in  here  was  loose.  It 
was  connected,  and  then  this  one  we  could  not  connect,  it  was  a  little  below. 

Mr.  Holgate. — Did  you  rivet  that  up  later? 

Mr.  Lebarge. — ^I  do  not  know  if  he  did  rivet  it. 

Mr.  Holgate. — ^You  do  not  remember  that  the  horizontal  strut  was  riveted  up  on 
the  9th  panel  point?  Can  you  recollect  anything  about  the  chords  down  on  the 
anchor  arm,  from  the  pier  up  this  way?    Did  you  ever  notice  that  particularly? 

Mr.  Lebarge. — No,  I  never  did. 

Mr.  Holgate. — ^Did  you  hear  anything  about  that;  was  your  attention  called  in 
any  way  to  them? 

Mr.  Lebarge. — I  heard  that  a  piece  of  the  chord  in  there  was  bent,  and  I  went  t/^ 
a  fellow,  Aderholdt — I  was  working  for  him — and  I  asked  him,  I  said :  '  Do'  you  see 
that  chord  in  there.'  He  says :  '  Yes,  that  was  bent  when  they  put  it  in  there.'  He 
says:  *  Don't  you  remember  all  the  trouble  they  had  to  put  it  in?'  I  said  *  No,  I 
was  not  working  then.'    I  do  not  think  I  was  working,  I  did  not  woA  in  the  gang  most 
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of  the  time,  I  was  working  on  top  of  the  traveller.  This  spring  I  worked  on  top  of  the 
traveller^  doing  the  rigging. 

Mr.  HoLQATB. — ^Mr.  Aderholdt  did  not  mention  what  chord  it  was? 

Mr.  Lebabqe. — ^No,  he  never  did.  He  told  me  it  was  a  chord  that  was  bent  when 
they  put  it  in.  I  did  not  ask  (what  number  it  was ;  he  said  it  was  bent ;  he  said  they 
had  all  kinds  of  trouble  to  connect  it  when  they  did  put  it  in. 

Mr.  HoLGATE. — ^Was  he  your  foreman? 

Mr.  Lebarge. — Yes,  he  was  my  pusher,  we  call  him.  These  fellows  get  more 
money  than  we  do;  they  get  Tjc.  more  tiian  we  do  by  the  union. 

Mr.  HoLOATE. — ^Did  you  know  Yensert 

Mr.  Lebabge. — ^Yes,  I  know  him;  I  worked  with  him  on  two  different  jobs;  I 
worked  here  and  I  worked  last  winter,  too. 

Mr.  HoLGATE. — Waa  he  a  pretty  careful  man  on  work?  • 

Mr.  Lebabge. — ^He  did  some  good  work  and  sometimes  he  got  excited,  sometimes 
he  got  pretty  good  ideas,  too. 

Mr.  HoLGATE. — ^How  about  the  tackle  that  you  used  on  the  traveller,  was  that  all 
right,  the  hoisting  rigging? 

Mr.  Labebge. — Oh,  yes,  that  waa  first-class  rigging  in  there. 

Mr.  HoLGATE. — ^Did  anything  ever  go  wrong  with  that? 

Mr.  Lebabge. — No,  we  never  broke  anything;  but  a  man  got  hurt  by  that  rigging 
on,  top  of  the  traveller. 

Mr.  HoLGATE. — It  was  always  strong  and  heavy  enough  to  do  the  work. 

Mr.  Lebabge. — ^Yes,  always  good  and  strong,  and  kept  in  good  order;  everything 
first-class. 

Mr.  HoLGATE. — ^Did  they  follow  up  the  riveting  on  the  anchor  arm  as  fast  as  they 
might  have  done?  Did  the  riveting  gangs  follow  up  the  erection  as  fast  asi  they 
jnight  have  done  ? 

Mr.  Lebabge. — I  do  not  know  as  to  that.  They  kept  a  pretty  good  gang  of  rivet- 
ers driving  right  along  this  year ;  I  cannot  tell.  They  kept  good  bolts  and  everything ; 
when  they  raised  the  iron  they  kept  it  bolted  up  pretty  good ;  they  bolted  it  up  60  per 
cent  every  place  they  put  a  piece  on,  you  know.    Some  places  they  put  bolts  every  hole. 

Mr.  HoLGATE. — ^Would  you  say  that  they  were  reasonably  careful  about  doing  all 
that  kind  of  work? 

Mr.  Lebabge. — I  cannot  tell  that.  They  were  good  and  careful  in  raising  the 
iron  and  everything,  but  I  do  not  know  enough,  on  a  big  job  like  that,  to  know  if 
they  are  taking  care  of  what  is  going  on  behind.  They  were  good  and  careful  in  front 
in  raising  the  iron. 

Ma  Holgate. — ^Did  you  see  much  of  Mr.  Kinloch  on  the  work? 

Mr.  Lebabge. — Oh,  yes,  Mr.  Kinloch  was  standing  there  all  the  time. 

Mr.  Holgate. — Every  place? 

Mr.  Lebabge. — Oh,  yes,  he  kept  around  there  near  every  place.  Yes,  he  knew;  he 
had  pretty  good  experience  on  other  work. 

Mr.  Holgate. — And  Mr.  Birks? 

Mr.  Lebabge. — ^Yes,  Mr.  Birks  was  there  all  the  time;  every  time  they  raised  a 
big  piece  like  the  tower  Mr.  Birks  would  go  all  around  the  traveller  to  see  if  every- 
thing was  tight  and  safe. 

Mr.  Holgate. — ^When  the  bridge  fell  did  it  go  down  straiprht? 

Mr.  Lebebge. — It  went  down  for  a  piece,  as  far  as  I  remember  it  went  right  down, 
and  it  kind  of  stopped  then,  and  I  do  not  know  which  way  it  went,  because  I  left  the 
position  I  was  in ;  I  remember  I  was  going  down,  I  was  in  the  air,  I  was  not  holding 
anything,  just  holding  a  piece  of  timber.  When  it  started  I  went  right  down,  right 
straight  down  for  maybe  76  feet,  somewhere  like  that. 

Mr.  Holgate. — Were  you  on  top  of  the  traveller? 

Mr.  Lebabge. — On  top  of  the  big  traveller,  standing  up.  When  it  started  to  go 
down,  there  were  three  pieces  of  timber  10  z  12  z  88  feet,  and  I  waa  stamding  on  two 
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of  them^  and  it  started  to  go  down.  I  just  touched  the  timber,  my  feet  just  lightly 
toudied  the  top  of  the  timber.  The  balance,  the  iron,  was  going  faster  than  the 
timber,  and  the  timber  was  going  about  the  same  as  I  was  and  I  was  just  touchinpr 
them,  so  I  could  not  lay  down  to  catch  it  because  I  was  going  too  faat,  and  I  was 
standing  up,  and  when  we  iwere  down  75  or  100  feet,  I  kind  of  stopped,  so  I  remember 
my  feet  caught  the  timber,  and  as  I  was  going  down  I  had  my  arm  around  one  of 
those  pieces  of  timber.  I  remember  I  was  in  the  water.  When  I  hit  the  water  I  do 
not  know  where  I  hit  or  anything  like  that. 

Mr.  HoLGATE. — ^Did  you  manage  to  get  out  yourself  or  were  you  knocked  senseless? 

Mr.  Lebarge. — As  soon  as  I  hit  the  water,  I  got  myself  and  I  swam  and  caught 
up  to  some  timber  and  I  held  on  to  it,  and  then  I  got  into  a  skiff,  there  was  a  fellow 
there  and  he  lifted  my  leg  in  and  took  me  to  the  shore. 

^Witness  discharged. 

Prof.  Galbraith  and  Prof.  Kerry  visited  the  house  of  Mr.  Charles  Davis,  New 
Liverjwol,  and  took  his  evidence. 

Mr.  Davis  being  sworn. 

Prof.  Kerry. — ^Where  were  you  working  on  the  bridge  ? 

Mr.  Davis. — I  was  right  at  the  front,  sir,  right  out  on  the  end  of  it. 

Prof.  Kerry. — On  what  they  call  the  little  traveller  ? 

Mr.  Davis. — ^I  was  out  on  the  last  section. 

Prof.  Kerry. — ^Had  you  been  with  the  company  long  ? 

Mr.  Davis. — I  worked  all  last  summer  with  them. 

Prof.  Kerry.— 1906  and  1907  ? 

Mr.  Davis. — Yes. 

Prof.  Kerry. — ^Where  were  you  when  the  bridge  went  down? 

Mr.  Davis. — I  was  right  out  on  the  end.  They  had  just  put  the  section  of  the 
bottom  chord  in. 

Prof.  Kerry. — Tell  us  what  you  know  about  the  bridge  when  it  went  down.  Did 
you  have  time  to  notice  anything  ? 

Mr.  Davis. — ^Not  at  that  time.  I  heard  a  crash,  something  go  away  back  on  the 
bridge,  and  I  felt  it  sink. 

Prof.  Kerry. — It  went  straight  under  your  feet  ? 

Mr.  Davis. — Just  straight  down,  sir. 

Prof.  Kerry. — You  do  not  know  anything  more  till  after  you  got  in  the  water  ? 

Mr.  Davis. — I  do  not  remember  anything  striking  me  at  all,  but  something  must 
have  with  the  injury  I  received  on  my  back  and  hip. 

Prof.  Kerry. — ^You  could  not  have  got  down  without  some  of  the  wreckage  strik- 
ing you  ? 

Mr.  Davis. — No. 

Prof.  Kerry. — So  that  all  you  recollect  is  just  that  the  bridge  went  down  under- 
neath you  ? 

Frof.  Galbraith. — Did  it  go  very  fast  or  very  slow  ? 

Mr.  Davis. — Slow  at  first. 

Prof.  Galbraith. — ^Until  it  struck  the  water  ? 

Mr.  Davis. — It  left  me,  sir.  I  was  in  space,  in  the  air.  It  travelled  a  great  deal 
quicker  than  I  did. 

Prof.  Galbraith. — So  that  you  struck  only  the  water  ;  you  did  not  strike  pieces 
of  the  bridge  nor  the  beach  ? 

Mr.  Davis. — No.  If  the  traveller  had  come  down  behind  me  it  would  have  struck 
me.  I  stood  on  a  section  of  the  bottom  chord  when  it  started  to  go,  I  looked  down  and 
a  good  many  thoughts  were  going  through  my  mind.  When  it  left  me  I  was  in  space. 
It  travelled  a  great  deal  quicker  than  I  did. 
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Prof.  Kerry. — ^You  were  working  as  an  erector  ? 

Mr.  Davis. — Yes,  sir. 

Prof.  Kerry. — ^Had  you  any  reason  to  think  that  there  was  anything  wrong  with 
the  bridge  ? 

Mr.  Davis. — I  heard  them  talking  every  day.  A  great  many  of  the  men  thought 
the  chord  was  buckling. 

Prof.  Kerry. — ^You  did  not  have  a  chance  to  look  at  it  yourself  ? 

Mr.  Davis.— I  was  driving  rivets  the  day  before  the  accident  and  on  the  splice 
lower  down,  next  to  where  we  were  on  the  cantilever  arm  the  jacks  were  in  position 
to  jack  the  webs  which  were  buckling.  Mr.  Yenser  and  Meredith,  the  riveter  foreman, 
had  been  down  looking  at  it.  When  they  went  away  I  wondered  what  was  wrong,  see- 
ing the  jacks  in  between  the  webs. 

Prof.  ElERRY. — That  would  be  how  many  joints  away  from  the  pier? 

Mr.  Davis. — Five  or  six,  I  should  say — six  or  seven.    I  could  hardly  say  now. 

Prof.  Kerry.— That  is  on  the 

Mr.  Davis. — Quebec  side. 

Prof.  Kerry. — They  had  the  jacks  in  between  the  webs  trying  to  straighten 
them  up? 

Mr.  Davis. — To  straighten  them  out. 

Prof.  Kerry. — That  was  just  because  they  did  not  line  up  truly? 

Mr.  Davis. — Yes,  I  expect  so. 

Prof.  Kerry. — So  that  you  could  not  get  the  plate  on  right  ? 

Mr.  Davis. — Yes,  sir. 

Prof.  Kerry. — ^That  was  the  only  thing  you  saw  yourself? 

Mr.  Davis." — I  had  seen  the  cracking  of  the  plate  on  the  shoe. 

Prof.  Kerry. — ^Did  you  see  that? 

Mr.  Davis. — ^Yes. 

Prof.  Kerry. — ^Which  plate  was  that? 

Mr.  Davis. — It  would  be  the  plate  connected  with  the  portal  strut  and  bottom  chord 
Ihat  is  connected  into  the  shoe.  I  really  do  not  think  that  it  would  be  any  cause  at  all 
of  the  disaster. 

Prof.  Kerry. — That  is  a  big  flat  plate  ? 

Mr.  Davis. — Yes. 

Prof.  Kerry. — Which  is  just  shaped  to  a  V? 

Mr.  Davis. — Fastened  to  the  shoe,  and  diagonally  running  across. 

Prof.  Kerry. — Where  was  that  cracked? 

Mr.  Davis. — Just  alongside  of  the  bottom  chord — the  chord  connecting  with  the 
shoe. 

Prof.  Kerry. — A  chord  on  the  anchor  arm? 

Mr.  Davis. — Yes.     That  would  be  on  the  Montreal  side. 

Prof.  Kerry. — What  sort  of  a  crack  was  it? 

Mr.  Davis. — About  18  inches  to  2  feet,  I  would  say. 

Prof.  Galbraith. — Could  you  see  daylight  through  it? 

Mr.  Davis. — I  could  not  say,  but  it  seemed  pretty  brittle. 

Prof.  Kerry. — How  close  could  you  get  to  it? 

Mr.  Davis. — You  could  get  right  at  it. 

Prof.  Kerry. — Did  you  feel  it  with  your  hand  at  all  ? 

Mr.  Davis. — No,  I  just  looked  at  it.  I  heard  them  speak  of  it.  A  man  named 
Callahan  and  I  were  driving  rivets  near  the  Quebec  post  and  we  went  down  and  had 
a  look  at  the  chord  on  the  pier. 

Prof.  Kerry. — It  was  there  all  right? 

Mr.  Davis. — Yes. 

Prof.  Kerry. — ^About  18  inches  long? 

Mr.  Davis. — ^Yes,  I  dare  say  it  would  be. 

164 — vol.  ii — 14 


210  ROTAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Prof.  Kerry. — And  quite  close  to  the  connection  with  the  shoe. 

Mr.  Davis.— Yes,  sir. 

Prof.  Galbratth. — Are  you  sure  it  was  not  a  fold  in  the  metal  done  in  the  black- 
smith shop? 

Mr.  Davis. — Sure.    I  know  the  difference  between  a  crack  and  a  crimp. 

Prof.  Kerry.— How  wide  would  it  be? 

Mr.  Davis. — ^There  was  no  width  at  all.    It  was  only  just  cracked. 

Prof.  Oalbraith. — Crooked  or  straight? 

Mr.  Davis. — Straight. 

Prof.  Kerry. — ^Was  there  an  angle  outside? 

Mr.  Davis. — ^Yes.    The  plate  was  bolted  and  fastened  to  the  bottom  chord. 

Prof.  Kerry. — ^Was  there  an  angle  outside  the  plate,  or  was  it  just  flat? 

Mr.  Davis. — ^No,  I  do  not  think  there  was  an  angle  at  that  point. 

Prof.  £[erry. — ^Did  you  see  anything  else  you  think  of? 

Mr.  Davis. — ^I  do  not  think  I  saw  anything  else  at  aU. 

Prof.  Oalbraith. — ^When  did  you  see  that  crack? 

Mr.  Davis. — That  would  be  early  in  June,  I  should  say. 

Prof.  Oalbraith. — ^Did  Mr.  Yenser,  as  far  as  you  heard,  know  anything  about  it? 
Do  you  know  if  anyone  told  Mr.  Yenser  about  it? 

Mr.  Davis. — I  could  not  say,  but  Callahan,  my  partner  who  worked  with  me,  said 
that  he  would  tell  Meredith,  the  riveting  foreman,  about  it. 

Prof.  Oalbraith. — ^Did  you  feel  the  bridge  more  springy  than  usual  at  the  time  of 
the  accident  or  before  the  accident? 

Mr.  Davis. — ^No,  I  could  not  say  I  did.    I  never  felt  anything  at  alL 

Prof.  Kerry. — ^It  just  came  when  you  were  not  looking  for  it? 

Mr.  Davis. — It  just  came  unexpected.  I  never  expected  anything  of  the  kind,  or 
else  I  should  not  have  been  there  for  one. 

Pro^.  Oalbraith. — Did  any  man  speak  to  you  about  the  bridge  being  dangerous 
about  tiiat  time? 

Mr.  Davis. — ^Yes,  Brind,  another  man,  and  also  his  brother-in-law.  Smith,  were 
speaking  of  it  going  up  to  work — that  they  had  seen  Yenser  and  Birks  examining  a 
chord. 

Prof.  Oalbraith. — ^Where  do  you  say  that  chord  was? 

Mr.  Davis. — On  the  Quebec  side;  what  I  saw  the  jacks  in.  I  do  not  know  any 
other  part  of  the  chord. 

Prof.  Oalbraith. — About  what  panel? 

Mr.  Davis. — It  would  be  the  Tth  or  8th  chord. 

Prof.  Oalbraith. — You  understood,  in  your  evidence  before,  that  it  was  five  or 
six  panels? 

Mr.  Davis. — That  is  where  we  were  driving  rivets.  We  were  driving  rivets  next 
to  this  point  where  we  had  the  jacks  in  position.  I  could  not  say  for  'certain  what 
panel  it  would  be  in.  We  were  up  a  pretty  good  way.  At  that  point  they  were 
driving  rivets  the  day  before  the  bridge  collapsed. 

Prof.  Oalbraith. — ^Do  you  think  that  good  care  was  exercised  in  handling  and 
erecting? 

Mr.  Davis. — ^Yes,  sir,  I  do  really.  What  I  have  seen  of  everything  there  I  always 
thought  it  was  first-class — ^what  they  had  in  regard  to  tacUe,  tools  and  all  that. 

*Prof.  Oalbraith, — ^You  saw  no,  what  you  would  call  unnecessary  risks  taken 
during  the  erection? 

Mr.  Davis. — No,  I  did  not. 

Witness  diffcharged. 
Commission  adjourned. 
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NINTH  DAT. 

Quebec,  Wednesday,  September  18,  1907. 

The  Commissioners  visited  the  storage  yard  of  the  Phoenix  Bridge  Company  at 
Belair  and  the  works  on  the  north  side  of  the  river,  devoting  the  oitire  day  to  a  per- 
sonal examination  of  the  work  and  material. 


TENTH  DAT. 

Quebec,  Thursday,  September  19,  1907. 

The  Commissioners  spent  the  day  at  the  wreck  on  the  south  shore,  and  made  an 
examination  of  the  different  points  referred  to  in  the  evidence. 


ELEVENTH  DAT. 

Quebec,  Friday,  September  20,  1907. 

The  Commission  resumed  at  ten  a.m.  in  the  Court  House. 

Eaoul  Lafrance,  recalled. 

(Evidence  given  in  French,  and  translated  by  Mr.  Stuart.) 

Mr.  HoLGATE. — ^You  were  instructed  to  go  on  the  ground  with  Mr.  Kinloch  and 
Mr.  McLure,  and  endeavour  to  find  the  plate  referred  to  in  your  evidence  ? 

Mr.  Lafrance. — ^Yes,  I  went. 

Mr.  HoLGATE. — ^Did  you  find  the  plate? 

Mr.  Lafrance. — ^No,  there  was  no  means  of  doing  so.  There  was  too  much  iron 
on  it.    It  is  all  in  ruins.    There  is  no  means  of  finding  it. 

Mr.  HoLGATE. — ^You  marked  on  a  photograph  (Exhibit  No.  29)  the  plate  that  you 
referred  to  in  your  evidence  as  being  cracked?    Did  you  find  that  plate? 

Mr.  Lafrance. — ^No,  sir.  (The  remainder  of  Mr.  Lafrance's  evidence  was  trans- 
lated by  Mr.  French.) 

Mr.  HoLGATE. — ^Will  you  say  that  the  plate  you  marked  on  the  photograph  is  not 
to  be  found  in  the  wreck? 

Mr.  Lafrance. — I  cannot  find  it.    There  is  no  way  of  finding  it. 

Mr.  HoLGATE. — ^How  long  were  you  there  looking  for  this  plate? 

Mr.  Lafrance. — I  was  about  three-quarters  of  an  hour  looking  for  it. 

Mr.  HoLGATE. — Did  you  see  other  parts  of  the  bridge  that  were  connected  up  to 
this  plate? 

Mr.  Lafrance. — No. 

Mr.  HoLGATE. — ^Were  all  the  parts  that  were  connected  up  to  this  plate  also 
missing? 

Mr.  Lafrance. — There  was  no  way  of  seeing  anything — any  parts  of  it.  I  only 
saw  one  piece  and  it  was  so  much  broken  up  that  I  could  not  recognize  it  well. 

Mr.  HoLGATE. — ^Who  was  with  you  when  you  made  this  inspection? 

Mr.  Lafrance. — I  was  alone.  Mr.  Kinloch  was  down  below,  and  there  were  others 
there  present  whose  names  I  do  not  know. 
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Mr.  HoLGATE. — I  understand,  Mr.  Lafranpc,  that  these  parts  that  you  referred  to 
are  still  there  and  can  be  insi)eeted? 

Mr.  Lafrance. — I  have  not  been  able  to  find  them  anyway.  I  do  not  know  the 
different  parts  of  the  bridge  well  enough  to  recognize  the  parts,  to  distinguish  them 
from  the  other.    I  was  not  there  long  enough  for  that. 

Mr.  HoLGATE. — Why  did  you  not  stay  long  enough? 

Mr.  Davidson. — I  think  he  means  he  was  not  working  on  the  bridge  long  enough 
to  be  familiar  with  them. 

Mr.  HoLOATE. — ^Is  that  what  he  means? 

Mr.  Lafrance. — ^Yes,  that  is  what  I  say.  I  was  not  on  the  bridge  long  enough  to 
be  able  to  distinguish  the  different  parts  of  the  bridge. 

Mr.  HoLGATE. — I  wish  he  would  clear  that  up.    The  plate  he  marked  is  there. 

Mr.  Davtoson. — ^That  is  not  a  photograph  of  the  plate  he  marked  at  all. 

Mr.  HoLGATE. — ^It  is  one  of  a  plate  on  the  corresponding  side? 

Mr.  Davidson. — ^Exactly,  but  it  is  not  the  one.  Mr.  Haley  tells  me  that  in  the 
mass  of  ruins  there,  in  his  opinion,  it  would  be  absolutely  impossible  for  any  one  to 
find  it. 

Mr.  Stuart. — Any  one  that  knows  anything  about  it  would  be  able  to. 

Mr.  Davidson. — I  dare  say  that  a  bridgeman  or  an  engineer  might  fijid  it,  but  that 
is  quite  a  different  thing. 

Mr.  HoLGATE. — ^We  will  dismiss  this  witness  and  trust  to  our  own  examination. 

Mr.  Stuart. — I  guess  you  will  not  get  any  more  information  from  him. 

Witness  discharged. 


Mr.  KiNLOCH,  recalled. 

Mr.  HoLGATE. — Mr.  Kinloch,  will  you  please  give  us  the  history  of  what  took  place 
on  August  29  expressly  in  reference  to  the  fall  of  the  structure  and  what  you  actually 
observed  ? 

Mr.  Kinloch. — ^My  attention  was  first  called  by  a  noise  ;  as  near  as  I  could  des- 
cribe the  noise  it  would  be  like  a  car  running  over  a  stick  of  timber — the  crunching 
soimd  of  timber — not  very  loud  ;  in  fact,  I  would  not  have  paid  any  attention  to  it  if 
it  had  not  continued.  I  was  just  entering  the  office  of  the  Phoenix  Bridge  Company 
and  the  noise  continuing  I  looked  out  from  the  door  and  saw  the  end  post  trembling. 
I  knew  something  was  wrong  and  I  ducked  my  head  and  looked  up  to  see  the  portaL 
It  was  inclined  slightly  away  from  me  and  trembling. 

Prof.  Galbraith. — That  is  at  the  anchor  pier  ? 

Mr.  Kinloch. — That  was    at  the  anchor  pier,  yes,  but  at  the  end  post. 

Mr.  HoLGAtE. — Could  you  notice  any  change  in  the  position  of  the  posts  eastward 
or  westward? 

Mr.  Kinloch. — No,  sir,  th^  seemed  to  be  perfectly  straight  as  far  as  that  was 
concerned,  only  leaning  over  and  slowly  sinking. 

Mr.  HoLGATE. — ^We  understand  that  you  were  standing  on  the  platform  near  the 
office. 

Mr.  Kinloch. — I  was  just  turning  in  the  door. 

Mr.  HoLGATE. — Just  describe  where  you  were,  Mr.  Kinloch,  as  shortly  as  you  can ; 
state  whether  it  was  east  or  west  of  the  railway  track  and  how  far  from  it?  Can  you 
indicate  on  this  plan  (referring  to  Exhibit  No.  25)  about  where  you  were  at  the  time 
of  the  accident  ? 

Mr.  Kinloch. — I  was  standing  at  point  X  on  the  southerly  abutment  shown  on 
l^an  25. 

Mr.  HoLGATE. — You  might  just  repeat,  Mr.  Kinloch,  what  you  saw. 

Mr.  Kinloch. — Standing  at  that  point  I  first  heard  the  noise  and  then  saw  the 
post  trembling,  and  then  I  had  to  stoop  down  a  little  bit  to  look  for  the  portal  strut. 
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Prof.  Kerry.— Which  post  trembled  ? 

Mr.  KiNLOOH. — The  end  post. 

Prof.  Galbraith. — Which  side  ? 

Mr.  KiNLOOH. — The  Quebec  side. 

Prof.  Galbraith. — On  the  right  hand  side  ? 

Mr.  Bjnloch. — ^Yes.  I  could  not  see  the  other  post.  I  stepped  outside  of  tJie  door 
and  the  same  motion  was  continued.  It  was  slowly  sinking  and  the  last  clear  recollec- 
tion I  have  of  anything  was  seeing  thp  two  centre  x>ost  peaks  slowly  settling  straight 
down  in  about  the  same  position  that  they  always  stood  in  regard  to  the  line  of  track. 
They  did  not  seem  to  be  east  or  west  towards  Montreal  or  Quebec  ;  they  seemed  to 
be  about  the  same  as  the  rest  of  the  bridge.  I  did  not  notice  any  bulging  out  one  way 
or  another.  About  that  time  I  turned  my  back  to  it  and  did  not  look  at  it  any  more.. 
I  should  judge  then  that  the  portal  strut  would  be  about  10  feet  above  the  deck  just 
at  a  rough  guess. 

Prof.  Galbraith. — When  you  turned  your  back  ? 

Mr.  KiNLOCH. — ^Yes. 

Prof.  Galbraith. — The  portal  had  gone  over  ? 

Mr.  KiNLOCH. — It  inclined  towards  the  river. 

Prof.  Galbraith. — Northerly  ? 

Mr.  KiNLOCH. — Northerly. 

Prof.  Galbraith. — ^How  were  the  main  posts? 

Mr.  KiNLOCH. — ^When  I  last  saw  them,  or  the  last  recollection  I  had  of  them,  the 
main  posts  were  standing  in  their  same  relative  positions  ;  they  looked  to  be  the  same 
distance  apart  and  there  was  no  difference  in  the  height  and  they  seemed  to  be  tied 
together  with  the  struts  and  bracing  and  they  seemed  to  be  slowly  settling  down. 

Prof.  Galbraith. — ^You  could  not  see  them  toppling  towards  the  river  ? 

Mr.  KiNLOCH. — No,  sir. 

Prof.  Galbraith. — They  were  foreshortened  and  seemed  to  be  sinking  ? 

Mr.  KiNLOOH. — Just  the  same  as  if  they  had  been  ice  and  were  melting  off  at  the 
•  bottom. 

Mr.  Holgate. — ^When  you  did  look  up  again,  as  I  suppose  you  did  immediately 
afterwards,  what  did  you  observe  particularly  ? 

Mr.  BiiNLOCH. — It  was  all  down.  I  did  not  i)ay  much  attention  to  the  wrecked 
span  right  off.    I  looked  at  the  other  span  to  see  in  what  shape  it  was. 

Mr.  HoLGATE. — The  approach  span? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Galbraith. — Were  any  rails  or  other  materials  dragged  off  the  approach 
span? 

Mr.  KiNLOCH. — They  were  pulled  some.  They  pulled  the  spikes  along  with  them. 
What  I  examined,  when  I  said  I  made  an  examination  of  the  approach  span,  was  the 
lower  legs  to  see  if  anything  had  happened  to  them,  because  I  knew  there  would  be 
a  lot  of  people  there,  and  I  did  not  want  it  to  go  down  on  top  of  them. 

Prof.  Galbraith. — Of  course,  that  examination  took  a  little  time? 

Mr.  KiNLOCH. — ^No,  not  very  long,  because  I  immediately  made  up  my  mind  that 
there  was  nothing  wrong  with  it.  I  looked  at  it  and  saw  that  nothing  had  hit  it,  an<J 
I  did  not  take  any  time  with  it.  I  do  not  know  how  long  it  did  take,  but  it  did  not 
take  very  long. 

Prof.  Galbraith. — Did  you  observe  any  crumpling  up  of  the  sway  bracing? 

Mr.  KiNLOCHji — No,  sir. 

Prof.  Galbraith. — Could  you  tell  whether  the  tension  chords — the  top  chords — 
straightened  out  or  slackened  during  the  fall? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Galbraith. — ^You  saw  no  particular  indications  as  to  the  place  where  the 
initial  fracture  occurred? 

Mr.  KiNLOCH. — No,  sir,  not  while  it  was  falling. 
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Mr.  HoLGATE. — ^Did  you  notice  any  apparent  rise  in  any  portion  of  the  atrrfcture 
during  the  fall? 

Mr.  KiNLOCH. — ^No,  sir. 

Mr.  HoLGATE. — I  understand  that  you  were  engaged  as  inspector  on  the  work  and 
that  you  were  tiiere  before  the  erection  began? 

Mr.  Ejnlogh. — ^Yes,  sir. 

Mr.  HoLGATE. — ^And  continuously  during  its  erection? 

Mr.  Bjnloch. — ^All  except  for  about  four  ^eeks — ^the  two  times  I  was  home  to 
see  my  father,  when  he  was  sick  and  when  he  died;  practically  continuously — ^yes. 

Mr.  HoLGATE. — Oommencing  with  iihe  erection  of  the  work,  did  you  observe  at 
any  time  defects  in  metals  or  material  which  required  to  be  rectified? 

Mr.  KmLocH. — ^Yes,  sir. 

Mr.  HoLQATE. — ^You  might  give  us  a  description  of  those  that  you  observed  and 
had  to  deal  with  yourself. 

Pro:^.  Galbraith. — In  order  if  you  can. 

Mr.  Ejnloch. — ^About  the  first  thing,  I  guess,  that  came  up  was  on  the  setting 
of  the  pedestals.  We  found  the  masonry  iiad  not  been  dressed  quite  true,  or  at  least 
there  were  little  humps  sticking  up  in  it.  It  was  rectified  by  taking  the  pedestals  up 
and  dressing  the  stone  down  true.  Upon  setting  the  Quebec  shoe  there  was  a  warp 
discovered  in  the  shoe — on  the  east  half  of  Hie  shoe  where  it  did  not  fit  down  to  the 
pedestal  Mr.  M*cLure  has  a  record  of  the  actual  measurement  of  it,  and  I  think  he 
could  give  it  better  than  I  could.  But  my  recollection  of  it  is  that  the  maximimi  part 
of  it  was  about  -^  of  an  inch. 

Mr.  HoLGATE. — ^Mr.  McLure  can  give  us  those  details? 

Mr.  Ejnloch. — ^Yes,  he  has  the  record  of  them. 

Prof.  Kerry. — ^Where  do  you  make  the  dividing  line  between  the  pedestal  and 
the  shoe? 

Mr.  KiNLOCH. — There  is  a  lower  pedestal  and  an  upper  pedestal.  The  pedestal 
is  in  four  sections,  the  upper  and  lower  pedestal,  and  iHiesn  comes  the  shoe. 

Mr.  HoLGATE. — ^Yes? 

Mr.  KiNLOCH. — I  do  not  know  whether  I  can  get  these  quite  in  order  or  not. 

Prof.  Galbraith. — As  near  as  possible. 

Mr.  Ejnloch. — About  the  next  thing  that  was  noti'ced  were  these  bends  in  the 
different  chord  members,  particularly  in  No.  1,  No.  2  and  No.  3  of  the  anchor  arm. 

Mr.  HoLGATE. — Which  side? 

Mr.  Kinlooh. — On  the  Quebec  side. 

Mr.  HoLGATE. — Tell  us  what  these  were? 

Mr.  Ejnloch. — They  were  irregular  bends  in  the  chords;  that  is,  we  «would  look 
along  the  chord,  and  it  would  not  look  straight.  I  never  measured  them  to  know 
exactly  what  they  were,  and  I  do  not  know  exactly  whether  they  were  ever  measured 
or  not.  I  took  it  up  with  Mr.  McLure  and  Mr.  Birks,  and  we  decided  that  they  were 
of  no  importance.  A  number  of  other  chords  that  I  never  paid  any  attention  to  were 
about  the  same  way.  There  were  wavy  bends,  in  and  out.  I  should  judge,  just  guess- 
ing at  it,  that  probably  the  biggest  one  of  them  would  not  be  over  half  an  inch. 

Prof.  GALBRArrn. — These  bends  were  observed  before  the  bridge  stress  came  on? 

Mr.  KiNLOCH. — ^Yes,  before  anything  iwas  set  up.    Just  the  chord  was  laid. 

Prof.  Galbraith. — They  were  shop  bends? 

Mr.  KiNLOCH. — ^Yes,  they  were  just  as  the  chord  had  come  from  the  yard. 
Mr.  HoLGATE. — These  chords  are  made  up  of  four  ribs,  are  they  not? 

Mr.  KiNLOCH. — ^Yes. 

Mr.  HoLGATE. — ^Were  all  four  ribs  in  just  the  same  shape? 

Mr.  KiNLOCH. — ^No,  the  centre  rib  might  be  bent  in  at  one  place  and  the  outside 
rib  might  be  bent  out  a  little  bit  or  it  might  not  be  in  the  same  place.  They  were  not 
regular  bends ;  that  is,  they  were  not  altogether  in  one  way.  They  were  just  irregular 
and  occurred  at  different  places. 
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Mr.  HoLGATE. — Then  it  was  not  a  regular  bending  of  the  whole  member? 

Mr.  KiNLOCH. — No,  sir. 

Prof.  Kerry.— Was  any  action  taken  to  rectify  this? 

Mr.  Ejnlooh.— Not  that  I  know  of. 

Mr.  HoLGATE. — ^Were  these  particular  ones  now  that  you  speak  of,  Nos.  1,  2  and  3 
on  the  Quebec  side  on  the  anchor  arm,  known  to  others  bi36ides  yourself? 

Mr.  KiNLOCH. — ^Mr.  McLure  and  Mr.  Birks  knew  of  them. 

Mr.  HoLGATE. — Anybody  else? 

Mr.  KiNLOCH. — ^Mr.  Hoare. 

Mr.  HoLOATE. — ^Anybody  else? 

Mr.  KmLocH. — I  do  not  know  myself  of  anybody  else. 

Mr.  HoLQATE. — ^Did  Mr.  Yenser. 

Mr.  KiNLOCH.— Yes,  Mr.  Yenser  knew. 

Prof.  Galbraith. — These  were  looked  upon  as  minor  defects  which  would  not  in 
-any  way  affect  the  strength  or  stability  of  the  bridge? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — Go  on,  Mr.  Kinloch. 

Mr.  KiNLOCH. — There  was  a  question  that  came  up  about  certain  points  being 
accessible  to  paint  that  were  put  up.  That  was  taken  up  just  about  that  time.  That 
was  taken  up  with  Mr.  Hoare  and  Mr.  Deans,  and  Mr.  Deans  was  to  provide  some  way 
to  put  more  holes  in  there  so  as  to  get  in  there  to  paint.  Also,  in  the  matter  of  rivets 
in  connection  with  the  erection  I  looked  over  their  list  and  I  found  they  had  what  I 
considered  a  rivet  which  was  too  short  for  the  standard  Boyer  snap,  and  it  was  agreed 
between  Mr.  Deans  and  myself  that  they  would  furnish  rivets  for  the  standard  Boyer 
snap,  and  they  were  furnished. 

Prof.  Galbraith. — ^The  rivets  were  too  short? 

Mr.  Ejnloch. — They  were  too  short  for  the  standard  Boyer  snap.  They  were  all 
old  style  rivets  for  the  old  style  snap. 

Mr.  HoLGATE. — First  of  all  in  regard  to  making  parts  accessible  for  paint,  what 
holes  do  you  refer  to? 

Mr.  Ejnloch. — There  is  a  large  lateral  plate  on  the  bottom  chord,  there  are  two 
bottom  cover  plates  and  the  top  has  cover  plates  also  and  there  is  a  diaphragm,  and  it  is 
impossible  to  get  inside  of  the  centre  webs  to  do  any  painting  without  cutting  a  hole  in 
there  so  as  to  be  able  to  get  your  hand  in  there  or  some  portion  of  the  body  or  a  swab, 
or  a  small  hole  to  use  a  spray. 

Mr.  HoLGATE. — In  what  parts  were  these  holes  placed? 

Mr.  KiNLOCH.^ — They  were  never  placed.  They  were  placed  in  the  suspended  span, 
but  not  in  the  anchor  or  cantilever  arm. 

Prof.  Kerry. — The  point  of  controversy  was  that  the  chord  members  near  joints 
could  not  be  kept  in  proi)er  condition  by  cleaning  and  repainting  owing  to  their 
method  of  construction? 

Mr.  Kjnloch. — ^Yes. 

Mr.  HoLGATE. — How  far  had  the  riveting  work  advanced  before  you  found  you  had 
to  make  this  change? 

Mr.  Kinloch. — It  had  not  advanced  at  all.  The  only  riveting  that  was  being  done 
was  a  little  bit  on  the  tower  shell  and  we  stole  the  rivets  from  farther  ahead  and  used 
them. 

Mr.  HoLOATE. — And  the  riveting  was  done  on  the  revised  plan  which  you  sug- 
gested ? 

Mr.  Kinloch. — ^Yes,  sir.    About  this  time 

Mr.  HoLGATE. — What  time? 

Mr.  Kinloch. — When  they  were  laying  the  first  chord. 

Prof.  Galbraith. — ^You  might  give  approximately  the  date. 

Mr.  Kinloch. — It  was  along  between  July  20  and  30. 

Mr.  Holgate. — What  year? 

Mr.  Kinloch.— 1905. 
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Mr.  IIoLGATE. — ^Yes. 

Mr.  Kinl(k;h. — No.  9-L  chord  in  the  anchor  arm  was  repaired  in  the  yard. 

Mr.  HoixiATE. — Can  you  speak  personally  ahout  these  repairs? 

Mr.  KiNLocH. — Yes,  sir.    It  was  repaired  before  they  started  to  raise  there. 

Mr.  IIoLOATK. — When  was  it,  in  your  recollection,  repaired — the  same  season? 

Mr.  KiNLocH. — ^Yes,  it  was  the  same  season;  it  was  in  the  month  of  July;  I  am 
pretty  sure  of  that. 

Mr.  HoLGATE. — Somewhere  about  July  it  was  repaired? 

Mr.  KiNLOCii. — ^Yes,  sir,  because  I  came  there  about  the  first  day  of  July  and  it 
was  repaired  and  the  ninth  chord  was  there  on  August  24. 

Mr.  HoLOATE. — ^Which  No.  9  chord  was  that  ? 

Mr.  KiNLOcn. — 9-L  in  the  anchor  arm. 

Mr.  IIoLOATE. — Just  tell  us  about  these  repairs. 

Mr.  KiNi^CH. — The  repairs  consisted  of  the  splicing  of  two  angles  that  were 
broken  and  the  addition  of  a  new  coverplate  and  cutting  off  some  lacings  and  putting 
them  back  on  again. 

Mr.  IIoLOATE. — Were  the  repairs  done  to  your  satisfaction  ? 

Mr.  KiNLOCii. — Yes,  sir. 

Mr.  II()L«ATE. — Did  anybody  else  besides  yourself  inspect  those  repairs  ? 

Mr.  KiNTX)Cii. — Mr.  Hudson.    Mr.  Iloare,  also,  was  over  there. 

Mr.  IIoLaATE. — What  was  Mr.  Hudson's  position  then  ? 

Mr.  KiNLOcii. — He  was  assistant  engineer  for  the  Phoenix  Bridge  Company,  but 
he  had  charge  of  all  the  erection.  He  got  up  plans  for  the  big  travellers  and  he  was 
here  supervising  the  installation  of  the  erection  plant. 

Mr.  HOLQATE. — ^Was  he  Mr.  Birks'  predecessor? 

Mr.  KiNiX)CH. — ^Yes,  sir. 

Mr.  HoixjATE. — Mr.  Hoare  also  inspected  these  repairs  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — You  inspected  9-L  previous  to  the  starting  of  the  repairs  yourself? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — What  was  the  actual  damage  done  to  that  member  ? 

Mr.  KiNLOCii. — All  I  saw  was  that  the  plate  was  destroyed,  but  the  two  angles 

Prof.  Kerry. — That  is  the  cover  plate  ? 

Mr.  KiNix)Cii. — Yes,  the  bottom  cover  plate. 

Prof.  Kerry. — The  bottom  cover  plate  was  pulled  off  ? 

Mr.  KiNLOCii. — Or  the  top  cover  plate — I  forget  which  one  of  them.  It  had  fallen 
and  the  two  side  splice  plates  had  sheared  the  angles  off  on  the  bottom — sheared  and 
broken  them  together  and  we  cut  them  off  back  to  a  good  square  bearing,  back  far 
enough  so  that  thoy  were  square,  added  an  angle,  reinforced  it  with  metal  and  put  on 
extra  plates. 

Prof.  Kerry. — So  that  the  actual  damage  consisted  in  the  wrecking  of  one  cover 
plate  and  the  shearing  off  of  one  leg  of  the  angles  on  two  ribs  ? 

Mr.  KiNix)cn. — No,  it  cracked  through  the  other  leg. 

Prof.  Kerry. — There  was  no  detectable  injury  to  the  webs  of  the  chord  there  at 
all? 

Mr.  KiNiX)Cii. — None  that  I  could  see.  There  was  an  old  bend  in  there  that  had 
been  put  in  there  evidently  in  the  shop  by  a  chain  and  that  was  allowed  to  remain 
there.  It  could  not  be  taken  out  anyway  without  heating  it  or  cutting  the  rib  apart. 
It  was  not  any  worse  than  some  of  the  other  bends  in  the  chord,  but  it  showed  up 
because  it  bent  in  towards  the  other  rib. 

l*rof.  Kerry. — ^Which  rib  was  this  kink  in  ? 

Mr.  Kin  LOCH. — With  the  chord  in  position  in  the  bridge  it  would  be  the  west, 
centre  rib. 

Prof.  Kerry, — What  was  the  damage  to  the  lacing,  Mr.  Kinloch  ? 
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Mr.  KiNLOCH. — The  upstanding  leg  was  bent  down  on  the  other  leg.  After  the  fall 
it  continued  on  that  side  and  just  crumpled  them  down  on  the  other  leg. 

Prof.  Kerry. — And  these  lacings  were  cut  off? 

Mr.  KiNLOOH. — ^Yes,  and  new  ones  put  on. 

Prof.  Kerry. — ^What  was  the  extent  of  the  bend  in  the  rib — about  half  an  inch  i 

Mr.  KiNLOCH. — Yes,  I  would  say  half  an  inch.    It  was  very  short  and  very  shallow. 

Prof.  Kerry. — It  did  not  go  down  any  distance  ? 

Mr.  Ejnlogh. — No. 

Prof.  Kerry. — Just  at  the  edge  ? 

Mr.  KiNLOCH. — Yes. 

Prof.  Galbraith. — The  upper  edge  or  the  lower  ? 

Mr.  Kjnlooh. — The  upper  edge. 

Prof.  Galbraith. — Whereabouts  in  the  chord  was  this  bend  ? 

Mr.  KiNLOCH. — About  1:5  feet  from  the  field  splice  at  the  8  and  9  end. 

Prof.  Kerry. — ^You  were  satisfied,  after  the  repairs,  that  the  chord  was  straight? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  EIerry. — Any  wave  in  excess  of  how  much  would  be  readily  detectable  by 
the  eye?    Could  you  see  half  an  inch  very  clearly? 

Mr.  KiNLOCH. — Yes,  I  think  so.    I  could  see  a  quarter  of  an  inch. 

Mr.  HoLGATE.— That  is  9-L  ? 

Mr.  KiNLOCH. — 9-L. 

Mr.  HoLGATE. — That  is  the  only  chord  you  have  referred  to  on  the  left  hand  side, 
80  far. 

Mr.  KiNLOCH. — There  were  others  bent  too,  but  just  slight  like  1,  2  and  3. 

Mr.  HoLGATE. — ^Which  others  were  they  ? 

Mr.  KiNLOCH. — I  do  not  know  now.    I  did  not  pay  much  attention  to  them. 

Mr.  HoLGATE. — That  is  on  the  left  side  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — Did  you  notice  anything  out  of  the  ordinary  in  10-L  ? 

Mr.  KiNLOCH. — Anchor  arm  ? 

Mr.  HoLGATE. — Anchor  arm. 

Mr.  KiNLOCH. — No,  I  am  not  sure  I  remember  anything  now. 

Mr.  HoLGATE. — Take  the  right  hand  side.  You  have  already  spoken  of  1,  2  and  3  ; 
were  there  any  others  that  your  attention  was  drawn  to  ? 

Mr.  KiNLOCH. — There  were  others  that  had  slight  bends  in  them,  the  same  as  1^ 
2  and  3. 

Mr.  HoLGATE. — ^Was  there  any  one  that  your  attention  was  drawn  to  more'  than 
another  ? 

Mr.  KiNLOCH. — No,  I  do  not  think  there  was,  but  1,  2  and  3  were  the  first  in  there 
and  after  that  I  did  not  pay  much  attention  to  them  unless  they  were  bad.  If  they 
were  bad  I  would  have  noticed  them. 

Mr.  HoLGATE. — The  remarks  you  made  in  regard  to  your  estimation  of  these 
chords,  1,  2  and  3,  apply  to  the  other  lower  chords  on  the  right  hand  side  of  the  anchor 
arm. 

Mr.  KiNLOCH. — Some  of  them  were  a  lot  straighter  than  1,  2  and  3.  In  other 
words,  I  could  not  say  that  there  was  a  chord  straight — absolutely  straight — on  th^ 
whole  bridge.  That  is  the  ribs,  you  know.  There  might  be  a  straight  rib  and  there 
might  be  a  slight  bend.    Some  of  these  bends  were  very  slight. 

Prof.  Kerry. — Within  what  deflection  would  you  say  they  were  straight  ? 

Mr.  KiNLOCii. — Within  half  an  inch. 

Prof.  Galbraith. — ^You  do  not  expect  in  any  species  of  construction  to  get  things 
absolutely  straight  ? 

Mr.  KiNLOCH. — No,  sir. 

Mr.  HoLGATE. — Now,  you  have  come  to  the  centre  i)ost.  Have  you  anything  to 
say  in  reference  to  similar  matters  beyond  chord  10  on  the  anchor  arm  ? 
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Mr.  KiNLOCH. — That  is  the  last  chord  in  the  anchor  arm. 

Mr.  HoLQATE. — ^But  beyond  chord  10  ? 

Mr.  Bjnlooh. — In  the  cantilever  arm  ? 

Mr.  HoLGATE. — ^Yes,  following  out  on  the  bridge. 

Mr.  KiNLOCH. — I  would  say  about  the  same  condition  existed  out  there  ;  matters 
were  about  the  same. 

Mr.  HoLGATE. — ^Wag  there  anything  then  discovered  by  you  which,  in  your  opinion, 
was  not  good  shop  practice  ?  What  I  mean  by  that  is  the  fabricated  material  that  you 
received  ;  did  you  consider  it  well  put  together  and  in  as  good  condition  as  you  might 
exi>ect  to  receive  it  in  from  the  manufacturer  ? 

Mr.  KiNLOOH. — ^In  a  general  way,  yes. 

Mr.  HoLGATE. — ^Then  are  we  to  assume  that  in  some  details  it  was  not  3 

Mr.  KiNLOCH. — There  were  some  little  things,  I  suppose,  that  had  slipped  through 
the  shop. 

Mr.  HoLOATE. — ^What  were  they  ? 

Mr.  KiNLOCH. — They  were  mostly  trivial  things.  An  angle  would' have  borings 
behind  it  or  something  and  had  not  been  bolted  up,  and  it  would  have  to  be  drilled  or 
reamed. 

Mr.  HoLGATE. — ^Were  there  any  blind  holes  ? 

Mr.  KiNLOOH. — ^A  few — ^remarkably  few,  though,  considering  the  job.  There  are 
always  more  or  less  blind  holes  on  any  job. 

Mr.  HoLGATE. — ^Are  these  matters  on  record  ? 

Mr.  KiNLOOH. — I  think  there  are;   yes,  sir. 

Mr.  HoLGATE. — Who  would  have  these  records  f 

Mr.  KiNLOCH.— Mr.  McLure. 

Mr.  HoLGATE. — In  the  shipment  and  handling  of  fabricated  material  such  as  this, 
is  there  any  liability  to  injury  by  deforming  the  iwirts  from  careless  loading  as  a 
general  rule  ? 

Mr.  KiNLOCH. — No,  I  do  not  think  so  as  a  general  rule.  There  might  be  some 
things  that  would  be,  but  as  a  general  rule  it  would  not  be. 

Mr.  HoLGATE. — Could  you  attribute  anything  in  this  case  to  careless  loading  ? 

Mr.  KiNLOCH. — I  do  not  remember  any  instance  where  anything  was  damaged,  in 
my  opinion,  by  careless  loading. 

Mr.  HoLGATE. — ^Would  you  say  the  loading  and  the  transportation  had  been  care- 
fully done  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — Generally  speaking,  is  it  not  a  fact  that  even  with  careful  shop 
inspection  loose  rivets  are  discovered  in  members  before  erection  occasionally  ? 

Mr.  KiNLOCH. — ^Yes,  sir,  and  especially  on  a  big  work  like  this  where  you  drive  the 
field  splices  you  are  pretty  apt  to  loosen  up  some  of  the  rivets  that  are  next  to  them. 

Mr.  HoLGATE. — ^What  have  you  to  say  as  to  the  condition  that  you  know  the  shop 
riveting  to  have  been  in  ? 

Mr.  KiNLOCH. — Generally  good. 

Mr.  HoLGATE. — Did  you  ever  have  to  make  any  complaints  about  the  shop  riveting? 

Mr.  KiNLOCH. — No,  sir. 

Mr.  HoLGATE. — Then,  your  inspection  was  complete  enough  to  have  fully 
informed  you? 

Mr.  KiNLOCH. — I  did  not  test  all  the  shop  rivets;  in  fact,  I  did  not  test  any  of 
them,  onlly  those  that  would  come  next  to  the  splices  I  was  driving  in  the  field  myself. 
I  am  speaking  from  appearances  when  I  say  that. 

Mr.  HoLGATE. — ^You  saw  nothing  to  lead  you  to  suspect  loose  rivets? 

Mr.  KiNLOCH. — No,  sir;  that  is  as  a  general  thing.  Once  in  a  while  I  would 
^nd  a  loose  rivet  and  a  bad  rivet. 

Mr.  HoLGATE. — ^In  the  shop  riveting? 

Mr.  KiNLOCH. — In  the  shop  riveting. 
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Mr.  HoLGATE. — ^Was  that  more  or  less  than  you  might  ordinarily  expect}  in  heavy 
work? 

Mr.  KiNLOCH. — ^I  would  say  about  the  same. 

Mr.  HoLGATE. — ^Would  you  look  for  more  in  very  heavy  work  than  in  lightei 
work? 

Mr.  KiNLOOH. — Certainly. 

Mr.  HoLQATE. — ^Have  you  ever  had  as  heavy  work  pass  through  your  hands  ? 

Mr.  KiNLOCH.— No,  sir. 

Mr.  HoLGATE. — ^Did  you  find  any  more  in  this  work  than  you  did  in  any  othei 
work  that  has  imssed  through  your  hands? 

Mr.  KiNLOCH. — No,  sir. 

Prof.  Kerry. — ^What  are  we  to  understand  from  that?  Would  you  say  that  due 
care  had  been  taken  m  the  riveting  and  in  the  inspection  at  the  shop? 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Kerry. — The  chord  ribs  were  built  up  of  paraDel  plates.  Have  you  noticed 
anything  at  any  time  to  indicate  whether  the  surfaces  of  these  parallel  plates  were 
dry  when  they  were  riveted  together  or  oiled? 

Mr.  KiNLOCH. — Before  or  since  the  wreck? 

Prof.  Kerry. — ^At  any  time. 

Mr.  KiNLOCH. — I  would  say  they  were  painted  before  they  were  riveted  together. 

Prof.  Kerry. — Have  you  evidence  that  the  paint  was  fully  dry  before  they  were 
riveted  together? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — Or  have  you  evidence  to  the  contrary? 

Mr.  KiNLOCH. — Evidence  to  the  contrary? 

Prof.  Kerry. — ^From  what  you  say  and  you  know  there  were  parts  of  the  surfaces 
in  contact  that  had  liquid  oil  paint  in  between  them? 

Mr.  KiNLOCH. — ^It  is  customary  in  all  shops  to  do  that. 

Prof.  Kerry. — ^You  say  that  that  is  the  general  shop  practice,  Mr.  Kinloch? 

Mr.  KiNLOCH. — ^Yes,  what  shops  I  have  been  in. 

Prof.  Kerry. — ^What  is  the  reason  for  it? 

Mr.  KiNLOCH.— ;-Economy,  I  guess;  to  get  the  work  out;  that  is  all. 

Prof.  Kerry. — ^Why  should  the  surfaces  be  painted  with  oil  paint? 

Mr.  KiNLOCH. — To  keep  them  from  rusting. 

Prof,  Kerry. — Have  you  any  experience  in  your  work  as  an  inspector  to  justify 
that  practice? 

Mr.  KiNLOCH. — ^Yes,  sir,  only  I  think  it  ought  to  be  dried  before  it  was  put 
together. 

Prof,  Kerry. — ^Do  you  mean  to  say  that  you  have,  in  inspecting  bridges,  come 
across  cases  where  the  joint  between  two  parallel  plates  riveted  together  has  been 
badly  rusted  in  between  the  plates? 

Mr.  KiNLOCH. — Not  between  plates  so  much  as  between  angles  and  plates. 

Prof.  Kerry. — ^When  you  mentioned  that  word  '  economy '  did  you  mean  that  in 
order  to  get  the  work  out  quickly  it  was  customary  to  paint  it  and  rivet  it  up  without 
waiting  for  the  paint  to  dry? 

Mr.  KiNLOCH. — That  is  the  general  practice  in  all  the  shops.  They  paint  their 
work  and  they  do  not  give  it  time  to  dry,  because  if  they  did  the  different  members 
would  be  scattered  all  over  and  they  would  have  to  bring  them  all  together;  so  they 
usually  paint  it  as  the  work  goes  on. 

Prof.  Kerry. — In  order  not  to  have  material  delayed  in  passing  through  the  shop? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^Referring  again  to  your  work  as  an  inspector,  Mr.  Kinloch,  would 
you  consider  it  possible  under  ordinary  shop  methods  to  completely  fill  a  rivet  hole  ? 

Mr.  KiNLOCH. — It  would  depend  on  the  hole. 

Prof.  Kerry. — For  example  a  hole  fastening  together  four  half-inch  plates  ? 
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Mr.  KiNLOCH. — It  would  depend  on  whether  the  hole  was  straight  or  crooked  and 
whether  it  had  any  offsets  in  it  or  had  been  reamed. 

Prof.  Kerry. — Your  general  observation  has  been  that  such  holes  are  completely 
filled  or  not  ? 

Mr.  Kin  LOCH. — It  depends  on  the  place.  If  it  is  a  good  straight  hole  and  the 
rivet  is  short  it  will  fill  it,  and  it  will  fill  a  moderately  long  hole,  but  if  the  plates  are 
not  matched,  if  there  is  even  the  least  little  bit  of  an  offset,  it  will  project  more  at 
the  end  it  is  driven  from  than  the  other  end  ;  it  gradually  grows  less  from  the  driven 
end  towards  the  head. 

Prof.  Kerry. — ^Had  you  any  opportunity  to  observe  the  riveting  done  on  this 
work  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — How  did  you  find  such  rivets  as  you  had  to  cut  out  ? 

Mr.  KiNLOCH. — About  the  condition  I  had  described. 

Prof.  Kerry. — mat  they  were  filled  at  the  end  and  slack  towards  the  centre. 

Mr.  KiNLOCH.— If  they  were  in  that  kind  of  a  plate. 

Prof.  Kerry. — If  they  were  through  a  bad  plate.  To  what  extent  did  you  find 
pieces  in  which  the  preliminary  work  in  the  assembling  had  been  inaccurately  done? 

Mr.  KiNLOCH. — I  do  not  know  as  I  ever  found  any.  In  assembling  in  the  shop  a 
thing  may  be  just  a  little  off  and  if  steel  like  this  with  five  or  six  plates  falls  off  one- 
sixth  of  an  inch,  it  is  much  worse  than  a  quarter  of  an  inch  in  %  or  |  plates,  so  far 
as  getting  a  drift  pin  or  anything  through  to  make  your  hole,  is  concerned. 

Prof.  Kerry. — Have  you  come  across  instances  in  cutting  out  any  of  the  riveting 
on  the  bridge  here,  in  which  the  hole  was  not  true  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — To  any  considerable  extent  ? 

Mr.  KiNLOCH. — No,  not  very  much. 

Prof.  Kerry. — ^When  you  say  that  there  were  some  inaccuracies  in  the  punching 
of  the  plate,  was  that  to  an  extent  in  any  way  unusual  in  good  work  ? 

Mr.  KiNLOCH. — ^I  would  say  it  was  better  than  most  work. 

Prof.  Kerry. — Better  than  the  average  work  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — And  the  punching  for  the  field  rivets  would  be  a  fair  indication, 
would  it  not,  of  the  accuracy  of  the  same  work  on  the  parts  that  were  shop  driven? 
That  is  to  say  a  plate  which  is  being  driven  for  both  field  rivets  and  shop  rivets  is 
punched  at  the  same  time  completely. 

Mr.  KiNLOCH. — No,  I  do  not  think  it  was  in  this  case. 

Prof.  Kerry. — It  was  not  ? 

Mr.  KiNLOCH. — 'No,  I  think  not  in  some  cases,  especially  the  chord  members,  they 
were  drilled  from  the  solid  after  the  member  was  riveted  together.  So  I  understand, 
I  do  not  know  that  personally. 

Prof.  Kerry. — In  putting  in  the  field  rivets  did  you  find  in  general  that  the  holes 
agreed  thoroughly  ? 

Mr.  KiNLOCH. — Not  always,  no,  sir. 

Prof.  Kerry. — Due  to  the  difficulties  in  the  changing  length  of  the  members  or 
due  to  shop  work  ? 

Mr.  KiNLOCH. — ^Well,  the  holes  on  this  bridge  were  different  from  any  other  bridge, 
that  is  it  was  continually  changing,  the  panel  lengths  and  the  holes  were  pretty  nearly 
all  bad  on  the  start. 

Prof.  Kerry. — That  was  on  account  of  conditions  ? 

Mr.  KiNLOCH. — That  is  on  account  of  the  chamber  in  the  span,  the  method  of 
erection. 

Prof.  Kerry. — ^You  would  not  know  any  way  in  which  that  could  have  been 
avoided  ? 

Mr.  KiNLOCH. — No,  not  at  the  start.     Of  course  there  was  the  usual  number  of 
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holes  that  were  bad  when  the  span  came  together,  and  they  were  supposed  to  be  right 
as  they  would  on  any  other  span. 

Prof,  Kerry. — The  work  was  up  to  good  average  practice  ? 

Mr.  Ejnloch. — ^Yes,  some  places  we  would  have  evidence  that  the  holes  were  bad, 
may  be  two,  four  or  five  joints  you  would  not  have  a  bad  hole,  you  could  drive  every 
hole  in  the  joint. 

Prof.  Kerry. — The  practice  was  to  ream  out  all  bad  holes,  previous  to  riveting  ? 

Mr.  KiNLOCH. — If  they  were  bad  enough  to  require  reaming. 

Prof.  E^erry. — ^But  where  the  inaccuracy  was  small  you  simply  straightened  it  out 
with  drift  pins  ? 

Mr.  KiNLOCH. — Drift  pins,  yes,  sir. 

Prof.  Kerry. — Do  you  consider  that  the  amount  of  field  riveting  required  on  this 
work  was  the  least  that  could  have  been  made  necessarily  ? 

Mr.  KiNLOOH. — I  am  not  an  engineer,  I  do  not  pretend  to  answer  that  question. 

Prof.  Kerry. — Are  you  of  the  opinion  that  any  of  the  joints  that  you  had  to 
rivet  up  in  the  field  could  have  been  riveted  up  in  the  shop? 

Mf.  KiNLOCH. — I  never  paid  much  attention,  I  do  not  think  they  could  rivet 
much  more  in  the  shop  than  they  did. 

Prof.  Kerry. — That  is  to  say  they  reduced  the  number  of  field  rivets  to  the 
minimum  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — And  the  inspection  of  the  field  rivets  was  very  close,  that  was 
your  personal  duty,  was  it  not? 

Mr.  KiNLOCH. — ^Yes,  that  was  my  personaA  duty.  Well,  I  have  my  own  standard, 
I  do  not  know  what  you 

Prof.  Kerry. — ^And  your  opinion  is  that  the  field  rivets  that  were  driven,  would 
compare  very  favourably  in  efficiency  with  a  shop  rivet? 

Mr.  KiNLOOH.— Yes,  sir. 

Prof.  Kerry. — That  they  would  give  just  as  good  service? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Now,  we  have  covered  that  ground  pretty  thoroughly,  so  far;  will 
you  go  on  now,  and  tell  us  of  any  other  points  to  which  your  attention  was  attracted  ? 

Mr.  KiNLOOH. — There  was  an  angle  on  a  centre  post  section. 

Mr.  HoLGATE. — Which  section  of  the  centre  post? 

Mr.  KiNLOCH. — C.P.  6  K.  A  chain  had  got  foul  of  it  or  something  in  the  yard, 
and  they  cracked  it,  and  Mr.  Clark  called  us  up  and  we  went  over  and  looked  at  it, 
and  drawings  were  made  and  sent  to  Mr.  Cooper  at  Phoenixvilile. 

Mr.  HoLGATE. — By  whom? 

Mr.  KiNLOCH. — I  am  not  sure  whether  Mr.  McLure  or  Mr.  Birks  made  the 
drawing. 

Mr.  HoLGATE. — Sent  to  Mr.  Cooper? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — By  whom? 

Mr.  KiNLOCH. — ^Well,  it  was  approved  by  Mr.  Cooper.  I  won't  say;  that  is  all  I 
know;  all  these  things  were  submitted  to  him.  That  is  not  my  own  personal  knowl- 
edge, anyway. 

Prof.  Galbraith. — ^You  mean  the  repair  was  submitted  to  him  for  approval? 

Mr.  KiNLOCH. — Yes,  that  was  repaired,  anyway. 

Mr.  HoLGATE. — In  accordance  with  the  plan  approved  by  Mr.  Cooper? 

Mr.  KiNLOCH. — ^Well,  I  have  no  personal  knowledge  that  Mr.  Cooper  did  approve 
that,  but  he  approved  most  of  these  things,  and  I  suppose  he  did  this.  I  corrected 
myself  on  that. 

Mr.  HoLGATE. — ^Did  you  see  a  plan  showing  the  repairs  required? 

Mr.  KiNLOCH. — I  certainly  must  have,  but  I  do  not  recollect  now  much  about  it. 

Mr.  HoLGATE. — Just  describe  what  was  repaired? 
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Mr.  KiNLOCH,r— Well,  it  was  simply  a  little  piece  broken  out  of  the  edge  of  an 
angle,  a  big  heavy  angle,  one  of  the  webs  of  the  main  centre  post. 

Mr.  HoLOATE. — ^How  high  above  the  pier  would  that  be? 

Mr.  KiNLOOH.— About  60  feet,  between  30  and  60  feet  from  the  top  of  the  pier. 
It  was  repaired  by  putting  a  plate  of  the  same  size  or  a  little  larger  plate  riveting 
it  up  on  the  anrfe,  about  7  or  8  feet  on  each  side  of  it.  That  was  done  a  long  time 
ago.    I  do  not  recollect  much  about  it.    I  know  it  passed  out  of  my  mind. 

Mr.  HoLGATE. — ^You  inspected  that  repair? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Was  it  properly  done? 

Mr.  Kdhloch, — ^Yes,  sir. 

Mr.  HoLGATE. — ^You  mentioned  a  repair  that  was  made  on  chord  A-9  L.  Have 
you  inspected  that  chord  in  connection  with  the  part  that  was  repaired,  since  the 
accident? 

Mr.  KiNLOOH.— Yes,  sir. 

Mr.  HoLGATE. — And  how  did  you  find  it? 

Mr.  KiNLOOH. — All  right 

Mr.  HoLGATE. — ^Injured  in  any  degree? 

Mr.  BIiNLOOH. — ^No,  sir,  practically  the  same  as  the  day  it  was  put  on  there. 

Prof.  Galbraith. — That  is,  the  repairs  are  the  same. 

Mr.  KiNLOOH.— Yes,  sir. 

Mr.  HoLGATE. — Then  with  regard  to  the  repairs  made  on  the  centre  post,  have 
you  been  able  to  examine  that  part  since? 

Mr.  KiNLOOH. — ^I  think  that  is  in  the  crushed  part  of  the  post. 

Mr.  HoLGATE. — So  far  you  have  not  been  able  to  locate  that? 

Mr.  KiNLOOH. — No,  I  have  not. 

Mr.  HoLGATE. — ^Are  there  any  other  matters,  Mr.  Kinloch? 

Mr.  KiNLOOH. — The  top  of  the  C.P.,  one  section  of  the  centre  post,  which  has  a 
bracket  riveted  on  to  it,  when  we  riveted  the  other  bracket  on  to  it,  we  found  it 
was  dished  slightly.  That  was  reported  to  Mr.  Cooper,  and  his  recommendations  were 
followed  on  it. 

Prof.  Kerry. — That  is  that  one  bracket  was  shop  riveted  to  the  post  section. 

Mr.  KiNLOOH. — ^Yes,  sir. 

Prof.  Kerry. — And  the  second  bracket  was  field  riveted? 

Mr.  Kinloch. — Field  riveted. 

Prof.  Kerry. — And  it  was  found  that  the  surface  was  dished  and  not  perfectly 
plane. 

Mr.  KiNLOOH. — ^Yes,  sir. 

Prof.  Kerry. — Mr.  Cooper's  recommendation  was  followed  ? 

Mr.  KiNLOOH. — ^Yes,  sir.  • 

Prof.  Kerry.— What  was  it  t 

Mr.  Kinloch.' — To  secure  a  certain  amount  of  bearing,  I  forget  just  what  it  was 
but  Mr.  McLure  has  it  in  his  notes. 

Prof.  Kerry.— Which  section,  C.  P.  1  ? 

Mr.  Kinloch.— Both  C.  P.  1  R  and  C.  P.  1  L. 

Mr.  HoLGATE. — Anything  else? 

Mr  Kinloch. — There  was  a  slight  error  in  detail  in  one  of  the  top  longitudinal 
struts.  That  was  cut  off.  That  was  reported,  I  believe,  to  Mr.  Cooper  also.  It  was 
simply  cut  off,  there  was  a  plate  put  in  there  that  interfered  with  the  top  of  the  post 
section  in  working.  I  believe  that  is  about  the  only  error  in  detail  that  we  found  in 
the  whole  bridge. 

Mr.  HoLGATE. — Do  you  mean  to  say  that  in  the  erection  of  that  bridge,  you  found 
only  that  one  error  in  detail? 

Mr.  Kinloch. — That  was  the  worst  one  that  we  found.  There  might  have  been 
some  little  things  where  maybe  we  would  have  to  chip  off  a  little  of  a  plate  or  some- 
thing like  that,  but  simply  more  an  error  of  the  shop  in  workmanship  of  -h  of  an  inch 
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or  something.  I  do  not  remember  any  example  of  that  but  this  plate,  the  top  longih 
tndinal  level  was  the  only  correction  we  had  to  make,  I  do  not  remember  any  other  at 
presents 

Prof.  Galbraith. — ^How  many  sections  are  there  in  the  centre  postt 

Mr  KiNLOOH. — ^There  is  the  peak  that  goes  on  top  of  the  centre  post,  there  are  the 
caps  which  are  the  top  section  and  C.  P.  1,  C.  P.  2,  C.  P.  3  and  4  in  one  section,  C.  P. 
5,  C.  P.  6  and  the  centre  post  foot 

Prof.  Galbraith. — Then  the  only  shop  riveting  that  was  done  in  these  six  sections 
was  the  junction  at  the  splice  between  C.  P.  8  and  C.  P.  4;  is  that  what  you  mean? 

Mr.  Bjnlooh.— Yes,  sir. 

Prof.  Galbraith. — ^AU  the  others  were  field  riveted? 

Mr.  KiKLOCH.— Field  riveted,  yes. 

Mr.  HoLQATE. — Then  you  found  the  work  as  delivered  for  erection,  entirely  accu- 
rate with  the  exception  of  that  one  instance  that  you  mentioned? 

Mr.  Ejnlooh. — ^In  regard  to  detail,  yes.  These  other  holes,  and  one  thing  and 
another,  those  little  inaccuracies,  a  blind  hole,  once  in  a  while — ' — 

Mr.  HoLGATE — ^And  are  those  such  as  apply  to  any  work? 

Mr.  Ejklooh. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Whether  great  or  small? 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLGATE. — ^You  refer  now  not  only  to  riveted  members  but  to  all  members  in 
that  whole  structure? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Including  eye-bars? 

Mr.  KiNLOCH. — ^Eye-bars. 

Mr.  HoLQATE. — Pins  and  all  other  parts? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — Were  there  any  matters  in  connection  with  the  pins  or  eye-bars 
that  were  discovered  indicating  inaccuracy  or  anything  out  of  place  at  any  time? 

Mr.  KiNLOCH. — ^Would  you  repeat  that? 

Mr.  HoLGATE. — During  erection  and  after  the  eye-bar  system  had  been  placed,  was 
your  attention  called  to  anything  particular  at  any  pin  joint  in  the  tension  system 
which  you  examined? 

Mr.  KiNLOCH.^ — Yes,  sir.  A  set  of  diagonal  bars  showed  a  mark  that  I  did  not 
understand.  I  spoke  to  Mr.  Yenser  about  it,  and  he  sent  a  couple  of  men  back  and  we 
broke  all  the  key  wrenches  we  had  on  the  job  trying  to  get  a  nut  off,  but  could  not  and 
we  examined  it  as  well  as  we  could  without  getting  the  nut  off. 

Prof  Galbraith. — What  one  of  the  diagonals  was  that? 

Mr.  KiNLOCH.— T.  40. 

Prof.  Galbraith. — Upper  or  lower? 

Mr.  KiNLOCH. — On  the  lower  side. 

Mr.  HoujATK. — Wliat  was  that  unusual  happened  there  ? 

Mr.  KiNLOCH. — I  assumed  that  a  saucer  had  slipped  a  little  bit? 

Mr.  HoLGATE. — This  was  on  the  left  side? 

Mr.  KiNLOCH. — Yes,  sir.  A  saucer  had  slipped  a  little  bit  and  made  a  mark  there, 
and  I  did  not  know  what  had  caused  it  and  wanted  to  find  out.  We  worked  on  it,  as 
I  said  there.  Mr.  McLure  and  Mr.  Milliken  and  Mr.  Yenser  and  Mr.  Birks  were  there, 
and  we  examined  it  and  made  up  our  minds  that  there  was  nothing  in  it  because  Mr. 
McLure  had  said  that  the  bars  had  their  maximum  stress  some  time  before,  that  the 
stress  was  getting  less  now  than  before  and  wc  waited  until  we  could  get  a  big  key 
wrench  and  see  what  it  was;  we  decided  that  it  was  one  of  two  things,  that  two  little 
rings  in  there  had  been  left  out  or  that  there  must  have  been  some  motion  in  there. 
Yesterday  we  succeeded  in  getting  the  nut  out  and  saw  there  was  no  motion  and  as  far 
as  we  can  see  the  two  little  rings  are  missing,  had  not  been  packed  in.  They  are  more 
for  looks  than  anything  else. 
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Mr.  KiNLOCH. — ^Did  you  find  the  condition,  on  examination  yesterday,  to  be  what 
it  should  be? 

Mr.  KiNLOCH. — ^Yei*,  sir. 

Mr.  HoLGATE. — And  notiiing  at  all  out  of  place? 

Mr.  KiNLOCH. — ^No,  sir. 

Mr.  HoLQATE. — Or  wrong? 

Mr.  KiNLOCH. — No,  sir. 

Mr.  HoLOATE. — ^With  the  exception  of  the  little  packing  rings? 

Mr.  KiNLOCH. — ^The  packing  rings  were  missing  as  far  as  we  could  see. 

Mr.  HoLQATE. — At  any  rate,  the  joint  itself  was  intact  and  you  had  to  remove 
the  nut? 

Mr.  E[iNL0CH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^I  would  like  to  cover  all  these  points,  Mr.  Kinloch,  if  you  can 
recollect  them. 

Prof.  Kerry. — On  that  tension  system  in  your  inspe'ctions,  Mr.  Kinloch,  did  you 
notice  anytiiing  that  would  indicate  that  the  eye-bars  were  not  acting  equally,  the 
eye-bana  in  any  set,  or  had  you  reason  to  believe  they  were  all  equally  strained,  as 
far  as  you  could  judge  ? 

Mr.  Kinloch. — ^As  far  as  I  could  judge  they  all  seemed  to  be  about  the  same. 
There  was  one  panel,  the  top  chord  eye-bars  in  the  cantilever  arm,  that  were  not  much 
strained  yet,  moving  them  with  the  feet  some  of  them  seemed  to  be  tighter  than  the 
others;  they  were  not  strained  up. 

Prof.  Kerry. — ^But  all  the  panels  that  were  fully  strained  seemed  to  be  tightened 
up? 

Mr.  Kinloch. — Yes,  sir. 

Prof.  Kerry. — Now  we  would  like  you  to  go  back  and  finish  your  own  story  of 
iwhat  you  saw  on  the  bridge  without  bothering  with  our  questions  yet,  just  your  own 
recollections  ? 

Mr.  Kinloch. — Mr.  M*cLure  called  my  attention  to  some  plates  at  the  foot  of  the 
centre  post.  That  photograph  shows  that  very  well — (Exhibit  29) — where  this  dia- 
gonal connects  to  this  post.  The  hitch  angles  between  50  and  the  centre  post.  (Wit- 
ness indicated  on  the  photograph  ihe  points  referred  to.)  He  called  my  attention  tt) 
the  paint  crinkling  on  the  outside  of  the  plate  like  there  might  be  a  motion  there  of 
the  P — 50  and  the  centre  poet  closing  together.  We  examined  all  I3ie  rest  of  the  same 
plates,  there  are  eight  of  them  altogether,  and  we  found  the  same  conditions  to  exist 
in  all  the  eight  plates. 

Prof.  Galbratth. — Were  they  bulging  out? 

Mr.  Kinloch. — They  were  not  bulging  out  any  more  than  the  bracks  in  the  paint 
were  radiating  just  like  the  sun. 

Prof.  Galbraith. — Did  the  crack  show  in  the  paint  or  were  there  little  bulges? 

Mr.  Kinloch. — Just  little  bulges;  the  paint  was  raised  up. 

Prof.  Galbraith. — The  paint  itself  was  bulged  along  this  line? 

Mr.  Kinloch. — ^Yes. 

Prof.  Galbraith. — Showing  compression,  showing  coming  together. 

Mr.  Kinloch. — That  is  what  it  would  indicate. 

Mr.  HoLGATE. — Was  it  a  blistering  of  the  paint? 

Mr.  Kinloch. — ^I  do  not  think  so. 

Mr.  HoLGATE. — What  did  you  do  then,  Mr.  Kinloch? 

Mr.  Kinloch. — ^I  think  that  Mr.  McLure  took  that  up  with  Mr.  Cooper,  and  he 
will  have  a  record  of  liiat;  he  can  explain  it  better  than  I  can. 

Mr.  HoLGATE. — ^When  you  say  there  are  eight  of  those  plates,  are  you  counting 
in  the  two  centre  posts? 

Mr.  Kinloch. — Yes,  in  the  two  centre  posts. 

Mr.  HoLQATE. — Four  on  each  centre  post? 

Mr.  Kinloch. — Four  in  each  centre  poet,  yes.  I  do  not  know  that  I  can  think  of 
anything  more  now  until  coming  right  down  close  to  the  time  of  the  accident. 
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Prof.  Galbratth. — ^At  what  period  during  the  erection  did  you  notice  this,  how 
far  1^  the  work  heen  carried  on  the  cantilever  side? 

3iCr.  KmLOCH. — ^The  cantilever  arm  was  erected. 

Prof.  Galbraith. — ^It  was  completed  i 

Mr.  KmLOOH.— Yes,  sir. 

Prof.  Galbraith. — ^Was  any  of  the  suspension  bridge  done} 

Mr.  KiNLOOH. — ^I  do  not  think  there  was.  I  do  not  think  they  had  started  to  raise 
the  suspension  span. 

Mr,  HoLQATE. — ^Have  you  now  eniunerated  all  these  matters  which  you  might  call 
extraordinary? 

Mr.  KiNLOCH. — ^All  that  I  can  remember  just  now.  There  was  that  crack  in  that 
plate  in  P-4,  that  P-4  that  Mr.  Chase  spoke  of,  that  was  repaired. 

Mr.  HoLGATE. — ^You  refer  now  to  the  one  that  was  mentioned  by  Lafrance  ? 

Mr.  KiNLOCH. — No,  by  Chase. 

Prof.  Kerry. — ^You  might  give  those  particulars  ? 

Mr.  KiNLOCH. — Shortly  after  the  plate  was  put  on 

Prof.  Kerry.— Which  plate  ? 

Mr.  Ejnlooh. — This  is  a  bent  plate,  I  do  not  remember  the  number.  It  connects 
the  lateral  plate  and  the  truss  floor  beam  gussets  to  the  post. 

Prof.  Kerry. — ^Which  post  ? 

Mr.  KiNLOCH. — ^P-4. 

Prof.  Kerry.— L  or  K? 

Mr.  KiNLOCH.— R.  There  was  a  crack  about  2  inches,  I  will  say  2  inches  limit  in 
length  opened  up  in  the  back  edge  of  it,  right  close  to  the  post.  Whether  it  had  been 
there  before  in  the  plate  and  that  it  had  been  fully  opened  when  the  bolts  were  put  in 
I  do  not  know,  that  is  the  first  time  I  noticed  it.  It  was  repaired  by  putting  another 
plate  on  top  of  it. 

Prof.  KERRY.^Were  plans  for  that  prepared  and  submitted  to  Mr.  Cooper  ? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — It  was  just  done  right  there  ? 

Mr.  KiNLOCH. — ^Yes,  it  was  considered  of  no  importance,  we  did  it  right  there. 

Prof.  Kerry. — ^Did  you  ever  notice  anything  on  the  plates  that  have  been  men- 
tioned by  the  witnesses  Lafrance  and  Davis  ? 

Mr.  KiNLOCH. — ^No,  sir. 

Pn>f.  Kerry. — ^You  have  also  heard  of  the  evidence  of  the  witness  Ouimet  at  the 
coroner's  inquest  } 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^Did  you  ever  notice  anything  on  that  plate  ? 

Mr.  Ejnloch. — ^No,  sir. 

Prof.  Kerry. — And  you  had  examined  each  of  one  those  plates  at  frequent 
intervals  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — And  no  report  of  any  crack  in  those  plates  had  reached  you  ? 

Mr.  Kjnloch. — ^No,  sir. 

Prof.  Kerry. — The  witnesses  have  stated  that  they  saw  the  crack  somewhere  about 
the  first  of  June.  Roughly  speaking,  how  many  times  would  you  have  seen  the  plate 
since  then  ? 

Mr.  KiNLOCH. — ^Probably  150. 

Mr.  Davidson. — ^I  recollect  that  there  was  a  point  in  Mr.  Kinloch's  evidence,  when 
he  was  told  that  he  would  have  a  full  opportunity  of  explaining  some  statements 
later.  I  would  like  to  find  out  now  what  they  were  and  what  he  has  to  say  about 
theoA. 

Mr.  Holgate. — This  is  what  Mr.  Kinloch  said  : 

*  There  is  a  line  to  draw.    There  were  some  things  I  wanted  done  that  I  did  not 
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get  done,  but  they  were  taken  up  and  they  never  have  been  settled  yet.  It  was  out  of 
the  line  of  workmanship  though.' 

Do  you  recollect  that  statement  of  yours  ? 

Mr.  KiNLocH. — Yes,  sir. 

Mr.  HoLGATE. — You  may  explain  just  what  you  meant  there. 

Mr.  KiNLOCH. — That  was  in  regani  to  those  paint  holes  in  the  chords. 

Mr.  HpLGATE. — That  you  have  already  referred  to  in  this  morning's  evidence  ? 

Mr.  KiNLOGH. — ^Yes,  sir. 

Prof.  Kerry. — Anything  else  ? 

Mr.  KiNLOCH. — No,  I  cannot  think  of  anything  else. 

Mr.  HoLGATE. — ^When  that  matter  was  brought  up  in  your  previous  evidence  we 
said  that  we  would  bring  it  up  again  and  give  you  a  full  chance  to  explain. what  you 
meant.    Have  you  any  further  explanations  to  make? 

Mr.  KiNLOCH. — Would  you  read  that  question  again  ? 

Mr.  HoLGATE. — The  question  that  brought  this  up  was  this  : 

'  Prof.  Kerry. — During  the  work  everything  that  you  considered  necessary  as  to 
the  quality  of  the  work  or  of  the  workmanship  was  done  on  your  request. 

*  Mr.  KiNLOCH. — There  is  a  line  to  draw.  There  were  some  things  I  wanted  done 
that  I  did  not  get  done,  but  they  were  taken  up  and  they  never  have  been  settled  yet. 
It  was  out  of  the  line  of  workmanship  though.' 

Mr.  KiNLOCH. — I  think  that  covers  everything  only  little  minor  things  like  want- 
ing to  get  some  painting  done  or  something  like  that  ;  nothing  of  any  importance  at 
all  outside  of  the  paint  holes  in  the  chord. 

Mr.  HoLGATE. — But  nothing  that  affected  the  structure  itself  ? 

Mr.  KiNLOCH. — No,  sir. 

Mr.  HoLGATE. — Is  that  it,  Mr.  Davidson  ? 

Mr.  Davidson. — ^Well,  of  course  Mr.  Kinloch  says  these  were  the  matters  referred 
to.    I  did  not  know  what  they  were,  I  just  had  what  you  have  just  read. 

Mr.  HoLGATE. — ^Mr.  Kinloch  says  those  are  the  only  matters  he  has  in  mind. 
Is  there  any  other  point? 

Mr.  Davidson. — ^Not  in  this  particular  part  of  the  examination,  no. 

The  Commission  took  recess. 
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Mr.  HoLGATE. — ^Mr.  Kinloch,  did  you  make  any  minute  examination  of  any  par- 
ticular i>arts  of  the  structure  immediately  prior  to  the  accident? 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLGATE.— You  might  tell  us  just  what  they  were,  beginning  with  the  first 
calling  of  your  immediate  attention  to  it,  and  giving  the  dates  consecutively  through 
the  whole  examination. 

Mr.  KiNLOCH. — ^Well,  in  regard  to  the  date  of  my  first  noticing  a  buckling  in 
^lihe  field  splice  of  the  east  centre  rib,  in  chord  7  and  8,  I  am  not  sure  within  about  a 


Mr.  HoLGATE. — Chord  7  and  8,  where  t 

Mr.  Kinloch. — Cantilever  arm. 

Mr.  HoLGATE,r— Right  or  left? 

Mr.  Kinloch.— Left 

Prof.  Kerry. — ^Montreal  side? 

Mr.  KiNiXKJH. — Montreal  side,  yes.  But  on  going  down  to  inspect  that  point 
after  the  rivets  were  driven,  I  first  noticed  this  bent,  it  was  bent  in  towards  the  other 
centre  rib,  as  near  as  I  can  remember  now,  about  half  an  inch  and  about  6  feet    Mr. 
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Birks  and  Mr.  McLure  had  their  attention  called  to  it  and  they  measured  it,  and  I 
think  Mr.  McLure  has  a  record  of  it. 

Prof.  Kerry. — Koughly  about  what  time  ? 

Mr.  KiNLOCH.— Oh,  about  four  or  five  weeks  before  the  accident.  We  talked 
together  on  some  method  of  overcoming  it,  and  it  was  finally  decided  to  put  a 
diaphragm  up  in  there  and  by  cutting  out  five  rivets  on  each  side  of  the  joint,  bring 
it  back  to  its  proper  position.  It  was  sent  in  to  Mr.  Cooper  for  his  approval  and  he 
did  not  give  it  his  approval.  He  evidently  misunderstood  the  case,  and  there  was 
nothing  more  done  with  it,  it  remained  in  that  position  up  to  the  time  of  the  accident. 

Prof.  Kerry. — That  is  the  field  splice  between  7  and  8  on  the  cantilever  arm, 
MontreaU  side? 

Mr.  KiNLOOH. — ^Yes,  sir. 

Prof.  Kerry. — The  buckle  was  in  the  east  centre  rib  ? 

Mr.  KiNLOCH. — The  centre  rib. 

Prof  Kerry. — Towards  the  west  centre  rib? 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Kerry. — And  the  two  ends  bent  like  that  (indicating)? 

Mr.  B[iNLOOH. — ^Yee,  sir. 

Prof.  Kerry. — There  would  be  no  opening,  Mr.  Kinloch,  between  the  cover  plate* 
and  the  rib,  the  plate  itself  would  be  bent? 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  Holgate.— That  is  the  whole  story  in  regard  to  that  point? 

Mr.  Kjnloch. — ^Yes.  Now,  as  near  as  I  can  judge,  about  the  20th  of  August — ^I  am 
not  sure  about  that  date  either,  it  might  be  a  day  or  two  either  way — ^the  chord  8 
and  9,  cantilever  arm,  when  a  boy  painted  the  rivets,  I  was  coming  down  the  chord 
and  the  new  paint  on  the  rivets  drew  my  attention  to  it,  and  I  fancied  I  could  see 
a  curve  right  at  the  splice.  I  investigated  the  same,  and  found  that  there  was.  I 
looked  along  the  rest  of  the  chord  and  found  some  distortion  in  that,  in  the  ribs,  that 
is  chord  8. 

Prof.  Galbratth. — On  which  side  of  the  panel  point  is  the  field  spBice? 

Mr.  KiNLOCH. — ^It  is  to  the  river  side  of  the  post. 

Mr.  Holgate. — Did  you  observe  closely  what  that  bend  amounted  to  ? 

Mr.  KiNLOCH. — ^Yes,  sir,  I  looked  at  it  very  closely,  I  examined  it  with  care,  and 
chord  9  also,  and  found  that  somewhat  distorted  and  also  chord  10,  in  the  cantilever 
arm,  three  chords,  one  on  top  of, the  other;  but  they  were  very  slight,  and  I  waa  very 
much  in  doubt  in  my  mind  whether  they  might  have  been  something  originally  ther<», 
although  they  looked  bigger  to  me  than  any  I  had  seen  before.  But  this  one  bend 
in  the  splice  puzdled  me  a  good  deal. 

Mr.  Holgate. — That  is  in  the  splice  between  8  and  9  ? 

Mr.  KiNLOCH. — ^Yes,  between  8  and  9. 

Prof.  Galbraith. — What  plates  showed  that  ? 

Mr.  KiNLOCH. — The  side  splice  plates. 

Prof.  Galbraith. — On  both  sides  ? 

Mr.  Kinloch. — ^Yes,  sir.  From  the  general  appearance,  to  describe  it,  it  would 
look  just  as  if  No.  9  chord  was  a  little  bit  wider  than  No.  8.  The  bend  did  not  seem 
to  be  in  No.  9,  but  No.  9  appeared  to  run  out  straight  and  No.  8  to  run  out  to  meet 
it.    This  bend  was  very  slight,  but  it  was  there. 

Prof.  Kerry. — That  is  to  say  both  sides  went  out  from  the  centre 

Mr.  Bjnloch. — ^Yes,  sir. 

Prof.  Kerry. of  chord  No.  8? 

Mr.  Kinloch. — Of  chord  No.  8. 

Mr.  Holgate. — ^In  what  condition  was  that  joint  at  that  time? 

Mr.  Kinloch. — Fully  riveted.  That  is  one  thing  that  worried  me  as  much  as 
anything  else,  because  I  was  positive  when  it  was  riveted  up  that  it  was  straight. 
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Mr.  HoLGATE. — Did  you  make  any  measurement  to  verify  what  appeared  to  the 
676t 

Mr.  KiNLOGH — ^No,  I  made  no  measurement  of  that. 

Mr.  HoLGATE. — When  you  discovered  that,  what  did  you  dot 

Mr.  Ejnloch. — ^I  called  Mr.  Birks'  attention  to  it,  and  we  talked  the  thing  over 
there  and  he  did  not  consider  it  much,  in  fact  I  did  not  consider  it  myself. 

Mr.  HoLOATE. — ^You  talked  it  over  where? 

Mr.  KiNLOOH. — On  the  chord.  Mr.  McLure  was  in  the  hospital  at  that  time. 
When  Mr.  McLure  got  out  I  called  his  attention  to  it.  That  was  a  couple  of  days 
afterwards. 

Mr.  HoLGATE. — ^What  sort  of  an  examination  did  Mr.  Birks  make  at  the  time? 

Mr.  Kin  LOCH. — ^Just  about  like  I  did.  We  just  got  down  and  sighted  along  the 
ribs. 

Prof.  Galbraith. — Did  the  angles ? 

Mr.  KiNLOCH. — The  angles  seemed  to  be  straighter  than  the  rest  of  it.  It  was 
more  bowed  at  the  centre  than  at  the  two  ends. 

Prof.  Galbraith. — ^You  had  to  stoop  down  and  look  over  the  side? 

Mr  KiNLOOH. — We  could  stand  on  the  ladder  on  the  top  and  see  it  more  plainly 
.than  anywhere  else.    We  could  see  it  more  plainly  on  account  of  the  new  paint  on  it. 

Prof.  Kerry. — ^Do  you  know  if  that  was  reported  to  Mr.  Cooper  ? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — Do  you  know  if  it  was  reported  to  Mr.  Hoare? 

Mr.  KiNLOCH. — No,  I  do  not. 

Prof.  Kerry. — ^Do  you  know  if  it  was  reported  to  Mr.  Yenser? 

Mr.  KiNLOCH. — ^Yes,  it  was  reported  to  Mr.  Yenser. 

Prof.  Kerry. — ^Did  he  express  any  opinion  at  all  ? 

Mr.  KiNLOCH. — ^No.  At  that  time  we  all  considered  it  unimportant  although  it 
was  pretty  hard  to  figure  out  what  you  would  consider  it  now  and  then.  I  am  trying 
to  separate  this  thing  and  get  out  what  I  thought  at  that  time. 

Prof.  Kerry. — It  was  a  very  unusual  thing,  almost  otherwise  unknown,  for  the 
outer  cover  plate  to  show  any  alteration  from  the  flat? 

Mr.  KiNLOCH. — Yes,  sir.  I  do  not  know  of  any  other  place  in  the  bridge  which- 
ever did  that,  except  in  chord  9-L  in  the  anchor  arm  afterwards. 

Prof.  Kerry. — There  might  have  been  such  distortions  on  the  inner  ribs  without 
their  being  observable? 

Mr.  KiNLOCH.— Yes. 

Prof.  Kerry. — ^They  would  be  covered  up? 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLGATE. — Is  tiiat  the  only  thing  noticeable  in  that  chord? 

Mr.  KiNLOCH. — The  ribs  were  bent  and  the  chord. 

Mr.  HoLGATE. — ^Just  at  that  place? 

Mr.  KiNLOCH. — No,  they  were  irregular  bends.  They  were  not  long  bends  like 
other  chords.  They  were  more  like  any  bends  would  be  in  any  chord.  They  were  not 
uniform;  they  were  not  all  bent  in  any  one  way. 

Prof.  Galbraith. — In  designating  the  chords  the  numbers  refer  to  the  distance 
from  tield  splice  to  field  splice  and  not  to  the  distance  from  panel  point  to  panel  point? 

Mr.  Ejnloch. — No,  sir,  from  field  splice  to  field  splice. 

Prof.  Galbraith.--So  that  the  same  .chord  is  in  different  panels? 

Mr.  KiNLOCH. — Yes,  sir. 

Mr.  HoLGATE. — ^The  bends  that  you  refer  to,  Mr.  Kinloch,  did  you  consider  at  that 
time  that  they  were  shop  bends  ? 

Mr.  Ejnloch. — ^I  was  in  doubt  about  it.  They  were  not  pronounced  enough  more 
than  the  others  to  enable  me  to  determine  whether  they  could  have  been  made  in  the 
field  or  whether  they  were  shop  bends. 

Mr.  HoLGATE. — ^But  you  did  not  observe  them  before  August  20  ? 

Mr.  Kinloch. — No,  sir;   about  that  date.    It  was  within  a  day  or  two  of  the  20th. 
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Prof.  Oalbraith. — How  long  had  that  chord  been  in  position  ? 

Mr.  KiNLOCH. — Since  away  early  in  1906.  Mr.  McLure  could  give  you  the  exact 
date. 

Mr.  HoLQATB. — When  you  met  Mr.  Birks  there  did  he  lead  you  to  suppose  that 
he  had  noticed  that  before? 

Mr.  KiNLOCH.— No,  sir. 

Mr.  HoLGATE. — Can  you  say  that  it  had  been  noticed  by  any  one  before  that  time  ? 

Mr.  £[iNLOCH. — ^No,  not  at  that  time;  not  the  first  time. 

Mr.  HoLOATE. — ^Not  before  the  20th  of  August ! 

Mr.  KmLOCH. — No. 

Prof.  Kerry. — ^I  understand,  Mr.  Elinloch,  that  it  has  not  been  unusual  to  find 
tliat  the  centre  ribs  of  2  adjoining  chord  sections  did  not  line  correctly  when  the  lower 
jooyer  plate  was  taken  off  } 

Mr.  KiNLOOH. — Yes,  sir. 

Prof.  Kerry. — ^Was  that  ever  noticed  on  the  outside  ribs  ! 

Mr.  KiNLOCH.— Not  to  my  knowledge. 

Prof.  Kerry.— Only  on  the  centre  ribs  ! 

Mr.  KiNLOCH.— Only  on  the  centre  ribs? 

Prof.  Kerry. — And  it  was  the  practice  in  that  case  to  jack  the  centre  ribs  oyer 
from  the  outside  ribs  until  they  came  iiito  perfect  line  when  thoy  were  rivetted  ? 

Mr.  Kjnloch. — Yes,  sir. 

Prof.  Kerry. — So  that  that  failure  to  line  correctly  on  the  part  of  the  centre 
ribs  might  be  attributed  either  to  the  working  of  the  bridge  or  to  the  failure  to  draw 
these  two  ribs  into  exact  line  at  the  time  that  chord  was  originally  put  in?  You  had 
no  means,  in  other  words,  of  knowing  that  the  two  inside  ribs  lined  exactly  at  tha 
time  it  was  put  in  place  ? 

Mr.  KiNLOCH. — Not  at  the  bottom,  no,  sir. 

Prof.  Galbraith. — What  was  the  practice  with  respect  to  the  placing  of  the 
diaphragm  plates  ?  Was  it  the  practice  to  place  the  diaphragm  plates  close  to  the 
ends  of  the  ribs  in  all  cases  ? 

Mr.  KiNLOCH. — Some  were  right  at  the  ends,  but  most  of  them  were  back  about 
three  or  four  feet. 

Prof.  Galbraith. — From  the  cover  plate  ? 

Mr.  KiNLOCH. — ^No,  they  were  not  on  the  other  side  of  the  cover  plate  but  back 
from  the  joint  about  three  or  four  feet  as  near  as  I  can  remember. 

Prof.  Galbraith. — Do  you  remember  many  cases  where  they  were  within  six 
inches  or  a  foot  from  the  end  of  the  ribs  ? 

Mr.  KiNLOCH. — No ;  on  chord  10  they  were  at  the  end  of  the  joint  and  at  the  end 
of  No.  9,  I  think;  I  am  not  positive  now  without  looking  at  the  drawings. 

Prof.  Galbraith. — On  chord  10  they  were  close  to  the  joint  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — Going  back  to  the  side  plates,  Mr.  Kinloch,  it  was  the  practice, 
was  it  not,  in  making  provision  for  the  camber  to  have  the  lower  chord  joints  alter- 
nately open  at  the  top  and  bottom  ? 

Mr.  KiNLOCH. — Yea. 

Prof.  £[erry. — Was  there  any  noticeable  difference  in  the  lining  of  the  ribs  of 
the  chords  at  the  joints  that  were  differently  treated  in  that  respect? 

Mr.  KiNLOCH. — Yes,  sir,  in  pretty  nearly  all  the  cases — the  ones  that  I  know  of — 
they  were  all  right  at  the  top.    It  was  only  at  the  bottom  that  the  ribs  were  off  line. 

Prof  Kerry. — Supposing  you  took  one  case  in  which  two  chord  sections  were 
brought  together  at  the  top  with  a  camber  opening  down  at  the  bottom  and  then  took 
another  case  in  which  two  chord  sections  were  brought  together  at  the  bottom  and  the 
camber  opening  at  the  top,  would  be  there  be  any  noticeable  difference  in  the  accuracy 
with  which  these  two  would  line  when  you  got  ready  to  rivet  up  ? 

Mr.  KiNLOGH.— I  think  I  answered  that  question.  The  ones  that  were  open  at 
the  bottom  would  not  line.    The  only  ones  that  do  not  line  are  there. 
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Prof.  Kerry.— When  they  were  open  at  the  top  they  lined  all  right ! 

Mr.  Bjnloch. — ^Yes. 

Prof.  Kerry. — ^The  ones  that  were  open  at  the  bottom  did  not  line  well  ?  What 
was  the  power  of  the  jacis  that  was  needed  to  force  these— the  ordinary  screw  jacks  t 

Mr.  KiNLOCH. — ^It  took  different  power  at  different  places.  It  depended  on  when 
they  were  jacked  and  where  they  were  jacked.    We  usually  used  a  26-ton  Norton  jack. 

Prof.  Kerry. — Was  it  hard  jacking  them  if 

Mr.  KiNLOOH. — ^Yes,  pretty  hard  to  jack  them. 

Prof.  Kerry. — It  varied,  I  suppose? 

Mr.  KiNLOCH. — Yes,  it  varied  at  different  points. 

Prof.  Kerry. — ^Did  you  ever  have  to  use  more  than  one  jack? 

Mr.  KiNLOCH. — We  always  had  to  use  two — one  to  hold  each  rib. 

Mr.  HoLOATE. — in  this  succession  what  was  the  next  matter  that  came  to  your 
attention  ? 

Mr.  KmLOCH. — ^The  same  chord  again — ^No.  8  chord.  I  went  down  next  day  or 
the  day  after  that,  and  I  imagined  it  was  getting  worse. 

Mr.  HoLGATE. — That  was  the  2l8t  or  the  22nd  of  August? 

Mr.  KiNLOCH. — it  was  a  couple  of  days  after  or  the  next  after — I  do  not  remem- 
ber which.  One  of  the  indians  was  there  and  I  asked  him  if  he  noticed  anything 
about  it  and  he  said  it  did  not  look  to  him  like  it  was  bent  like  that  before.  I  asked 
him  if  he  had  noted  anything  x>eculiar,  and  he  said  no.  I  asked  him  if  he  was  sure  it 
had  not  been  bent  before  and  he  said  no. 

Prof.  Galbraith. — Are  you  now  speaking  of  the  bend  in  the  side  plates? 

Mr.  KiNLOCH. — in  chord  8 — not  in  the  side  plates  but  in  the  body  of  the  chord 
itself. 

Prof.  Galbraith. — Along  the  ribs? 

Mr.  KiNLOCH. — ^Yee,  sir. 

Prof.  Galbraith. — The  point  that  you  now  speak  of  is  one  that  you  had  seen 
before  but  which  seemed  to  have  increased? 

Mr.  KiNLOCH. — Yes,  sir;  it  looked  that  way  to  me. 

Prof.  Kerry. — What  was  the  indian's  name? 

Mr.  KiNLOCH. — i  cannot  remember  about  it,  whether  it  was  Morris  or  Elm. 

Prof.  Kerry. — Were  they  in  the  accident? 

Mr.  Ejnloch. — ^Morris  was  killed  and  Elm  is  alive  yet.  i  did  not  know  them 
apart  very  well. 

Mr.  HoLGATE. — What  appearance  did  it  have  on  this  second  inspection? 

Mr.  KiNLOCH. — J  ust  about  the  same,  only  I  thought  I  was  nervous  and  was  seeing 
more  than  really  was  there. 

Mr.  HoLGATE. — Did  the  bend  confine  itself  to  any  particular  rib  or  did  it  cover 
the  whole  chord? 

Mr.  KiNLOCH. — All  four  ribs  were  bent,  but  they  were  not  bent  alike. 

Mr.  iiOLGATE. — in  which  direction  were  they  bent? 

Mr.  Ejnloch. — Three  of  them  at  the  top  were  bent  towards  Montreal,  and  down 
part  way  they  were  bent  towards  Quebec,  and  the  inside  rib  was  bent  towards  Mont- 
peal,  but  very  slight. 

Prof.  Kerry. — That  is  the  rib  on  the  Montreal  side  of  the  Quebec  chord? 

Mr.  KiNLOCH. — Yes,  sir. 

Mr  Holqate. — ^Do  I  understand  that  description  tc  mean  that  it  wo'i  1  bring  a 
wind  on  the  chord? 

Mr.  B[iNL00H. — No,  the  bend  crossed.  It  would  be  the  shape  of  a  loni?  letter  S 
or  a  question  mark. 

Mr.  HoLGATE. — That  would  mean  then  that  the  space  between  the  ribs  on  the 
Montreal  side  of  the  chord  would  be  increased  at  the  bend? 

Mr.  KiNLOCH. — Increased  at  the  bottom  op  decreased  at  the  top,  or  about  the  same 
at  the  top. 

Mr.  HoLGATE. — ^Then,  was  there  anything  observable  in  the  lacing? 
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Mr.  Ejnloch. — ^No,  sir,  I  did  not  notice  anything,  but  I  did  not  look  particularly, 
any  more  than  there  was  not  enough  to  notice  just  looking  off-hand.  I  did  not  sight 
over  the  lacing;  I  just  walked  over  it  and  looked  at  it. 

Mr.  HoLGATE. — ^You  did  not  make  any  test  whatever? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Galbraith. — ^What  do  you  mean  by  towards  the  top  and  towards  the  bottom 
in  that  answer? 

Mr.  KiNLOCH. — ^In  the  bottom,  I  call  that  the  field  splice  between  8  and  9,  and 
the  top  would  be  the  field  splice  at  7  and  8. 

Prof.  Galbraith. — ^In  other  words,  you  call  the  higher  end  of  the  chord  the  top 
and  the  lower  end  the  bottom? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — That  brings  us  up  to  the  21st  or  22nd  of  August.  Now,  then, 
continue  on  further? 

Mr.  Ejnloch. — ^Well,  I  kept  very  close  watch  on  these  chords  to  see  if  there  was 
any  further  movement  in  them. 

Mr.  HoLGATE. — ^You  are  referring  to ? 

Mr.  KiNLOCH. — Chords  8,  9  and  10  in  the  cantilever  arm,  particularly  8  and  9. 
I  did  not  pay  much  attention  to  10 — on  the  Quebec  side.  I  was  not  seriously  alarmed 
about  them,  but  I  kept  my  eye  on  them  to  see  what  they  iwere  doing  if  there  was  any- 
thing. 

Mr.  HoLGATE. — ^Did  you  frequently  see  them  afterwards? 

Mr.  Ejnloch. — ^Three  or  four  times  a  day. 

Prof.  EIerbt. — ^Are  they  to  any  extent  visible  at  low  tide  now  ? 

Mr.  Kinloch.^-No.  9. 

Prof.  Kerry.— No.  8  is  not? 

Mr.  KiNLOCH. — ^No. 

Prof.  Kerry.— No.  10  ? 

Mr.  Kinloch. — ^No.  10  is  visible  but  it  is  destroyed;  you  cannot  tell  anything 
about  it. 

Prof.  Galbraith. — ^What  do  you  mean  by  saying  that  it  is  destroyed  ? 

Mr.  KiNLOCH. — ^It  is  all  flattened  down.  It  is  on  top  of  the  pier  and  it  is  lying 
on  its  side  and  the  members  are  lying  one  on  top  of  the  other.  You  cannot  see  any- 
thing at  all  only  that  it  is  just  there. 

Prof.  Galbraith. — ^And  No.  9  ? 

Mr.  Kinloch. — ^No.  9 — ^you  can  see  about  half  of  it  at  low  tide. 

Prof.  Galbraith. — ^It  is  in  bad  shape,  is  it  not  ? 

Mr.  Kinloch. — ^It  does  not  look  bad. 

Mr.  HoLGATE. — On  these  several  inspections  were  you  accompanied  by  anybody? 

Mr.  Kinloch. — No,  sir. 

Mr.  HoLGATE. — Did  anybody  else  go  down  after  the  22nd  ? 

Mr.  Kinloch. — I  have  no  personal  knowledge,  but  I  think  Mr,  Birks  went  there. 

Mr.  HoLOATE. — ^Did  you  notice  any  change  yourself  in  any  of  them  ? 

Mr.  Kinloch. — No,  sir. 

Mr.  HoLOATE.— Yes  ? 

Mr.  Ejnloch. — That  was  Tuesday  before  the  accident. 

Mr.  HoLGATE. — What  date  was  that  ? 

Mr.  Kinloch. — The  27th.    I  discovered  this  bend  in  chord  A-9-L  anchor  arm. 

Mr.  HoLGATE. — What  time  of  the  day  was  that  ? 

Mr.  Kinloch. — About  9  o'clock. 

Mr.  HoLGATE. — When  previously  had  you  been  on  that  chord  ? 

Mr.  Ejnloch. — Saturday  is  about  tke  last  time  I  can  remember  being  there. 

Mr.  HoLGATE. — The  previous  Saturday  ? 

Mr.  Ejnloch. — Yes. 

Mr.  HoLGATE. — ^But  it  was  not  until  Tuesday  that  you  noticed  it  ? 

Mr.  Kinloch. — ^No,  sir.    As  I  turned  around  the  post 
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Mr.  Davidson. — ^I  would  like  you  to  ask  Mr.  Kinloch,  if,  on  the  Saturday  previous, 
be  examined  it  sufficiently  to  see  whether  there  was  any  bend  in  it  ? 

Mr.  HoLGATE. — Are  you  in  a  position  to  say  that  there  was  any  bend  in  the  chord 
on  the  Saturday  ? 

Mr.  KiNLOCH. — I  did  not  notice  any.  Mr.  Yenser  and  Mr.  Birks  were  down  at 
the  foot  of  lower  10  chord  and  as  soon  as  I  saw  it  I  called  them  up  there.  It  wlas 
apparently,  to  me,  quite  alarming.  It  was  a  big  bend  and  I  was  satisfied  right  off  that 
there  was  something  going  on. 

Prof.  Galbratth. — That  is  on  the  same  side  of  the  bridge  ? 

Mr.  Ejnlogh. — ^9-L  anchor  arm. 

Prof.  Galbbaith. — ^Where  were  Birks  and  Yenser  ? 

Mr.  KiNLOCH. — Down  below — right  below  at  the  chord  and  the  shoe — 10-L.  They 
eame  up  and  looked  at  it.  I  guess  we  put  in  25  or  30  minutes  looking  it  all  over.  Mr. 
Yenser  said  when  he  came  there  :  That  has  never  been  there  before ;  I  have  been  over 
this  chord  too  many  times.  He  started  in  to  talk ;  he  would  not  put  up  any  more  iron 
till  he  found  out  about  it.  Birk^kind  of  laughed  at  him  and  said  that  he  had  better 
wait  until  he  found  out,  that  when  he  was  condemning  that  chord  he  was  condeoming 
the  whole  bridge,  and  he  said  it  might  have  been  in  there  before.  He  said  he  better 
wait  until  he  investigated  it.  Mr.  Birks  and  I  went  up  to  the  office  and  I  went  in 
and  told  Mr.  McLure  and  we  immediately  went  down  and  measured  it — went  right 
up  and  down,  took  measurements  of  the  bend  and  examined  everything — ^lacing  and 
rivets — and  looked  the  chord  all  over.  At  this  time  there  was  none  of  us  noticed  any 
bend  in  the  field  splice. 

Prof.  Galbratth.— Between ? 

Mr.  KiNLOOH. — ^Between  8  and  9.  There  was  considerable  talk  as  to  what  they 
would  do  by  Birks,  Yenser,  myself  and  McLure,  as  to  how  serious  it  was,  as  to  what 
the  stress  on  the  chord  was,  and  one  thing  and  another ;  Mr.  McLure  can  probably  give 
these  figures  better  than  I  can^  but  it  was  finally  decided  that  they  would  not  move  out 
the  traveller  until  they  got  some  word.  I  do  not  know  who  decided  it,  but  that  was 
the  general  supposition  when  we  got  through.  We  also  went  over  and  measured  8  and 
9  chords  on  the  cantilever  arm  and  talked  about  them.  We  passed  No.  10  up ;  we  did 
nQt  measure  it  because  it  was  not  near  as  bad  as  the  one  on  the  anchor  arm  and  the 
other  two  in  the  cantilever  arm.  Mr.  McLure  called  up  Mr.  Hoare  and  he  came  out  in 
the — ^no,  he  went  in  that  night  and  Mr.  Hoare  came  out  next  day. 

Mr.  HoLGATE. — Mr.  McLure  went  in  that  night  to  Quebec? 

Mr.  KiNLOCH. — ^Yes,  he  went  in  to  see  Mr.  Hoare  that  night  and  he  called  him  up 
that  afternoon  on  the  telephone,  I  think.    He  can  tell  you  better  himself  than  I  can. 

Prof.  Kerry. — Did  you  make  any  examination  of  No.  9  chord  in  the  anchor  arm 
on  the  Quebec  side  at  that  time? 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Kerry.— And  it  was  all  right  ? 

Mr.  KiNLOCH.— Yes. 

Prof.  Kerry.— No  visible  defects? 

Mr.  KiNLOCH. — No  visible  defects.  We  also  at  the  same  time  that  afternoon 
and  next  morning  examined  thoroughly  all  the  compression  members  and  all  the 
tension  members;  in  fact,  we  gave  the  bridge  a  thorough  insi>ection  all  over.  That 
was  on  Mr.  Hoare's  orders.  First  we  went  at  it  ourselves  and  then  Mr.  Hoare  called 
me  up  and  told  me  to  make  a  thorough  examination  of  everything  all  over,  which 
I  did — I  on  the  bottom,  and  Mr.  McLure  on  the  top. 

Prof.  Kerry. — ^You  had  just  found  three  members  which  showed  marked  pecu- 
liarity? 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Kerry. — ^9-L  in  the  anchor  arm  and  8-R  and  9-R  in  the  cantilever  arm? 

Mr.  KiNLOCH. — ^Yes,  sir.  Wednesday  morning  when  we  came  out  I  was  out  at 
the  front  about  fifteen  minutes  after  seven  and  I  saw  that  they  were  loosening  the 
traveller  to  run  it  ahead.    I  talked  to  the  assistant  foreman  and  told  him  that  they 
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were  not  going  to  move  the  traveller,  and  he  said  that  he  had  orders  to  do  it.  I  asked 
him  who  gave  him  the  orders  and  he  said  Mr.  Yenser.  I  started  back  to  hunt  up  Mr. 
Yenser  and  I  met  Mr.  McLure  on  the  approach  span  and  I  asked  him  if  he  knew  that 
they  were  moving  the  traveller  and  he  said  yes.  I  said:  How  about  it?  And  he 
aaid:  I  do  not  know,  only  Ben  said  that  he  had  a  dream  last  night.  I  said:  That  is 
kind  of  funny.    He  said:  Ben  says  he  has  got  too  many  men  out. 

Prof.  Galbraith.— On  the  work? 

Mr.  KmLOCH.—Yes,  sir. 

Mr.  HoLQATE. — ^What  did  he  mean  by  that? 

Mr.  E[iNLOCH. — I  suppose  that  he  meant  that  he  had  too  many  men  to  work  on  the 
traveller  and  could  not  work  them  unless  he  was  raising  steel,  but  I  did  not  see  Mr. 
Yenser  to  talk  to  him  that  day  about  moving  out  the  traveller.  But  the  travellei* 
was  moved  out. 

Mr.  HoLGATE. — ^You  are  referring  now  to  the  smaller  traveller? 

Mr.  KiNLOCH. — Yes,  sir.  On  Wednesday  I  went  over  all  these  chords  several 
times  and  I  did  not  notice  any  change.  There  was  no  iron  added  Wednesday  at  all; 
there  was  more  taken  off  than  put  on  on  account  of  moving  the  traveller.  They  were 
taking  stuff  ofF  all  the  time.  Thursday  they  put  in  temporary  track  stringers.  I 
guess  they  had  them  finished  up  about  eleven  o'clock  and  about  noon  or  right  after 
dinner  two  sections  of  the  bottom  chord  of  the  suspended  span  were  run  out. 

Prof.  QALBRArrH.--No.  4  panel? 

Mr.  KiNLOCH. — Yes,  sir — and  hooked  on  to  and  slacked  over  into  place  to  be 
joined.  Just  about  15  or  20  minutes  before  the  accident  they  had  this  chord  straight 
and  in  position  to  put  in  the  bolts.    They  had  a  few  bolts  in  on  each  side. 

Prof.  Kerry. — That  is  at  the  joint  between  the  3rd  and  4th  panels? 

Mr.  B^iNLOCH. — ^Yes,  the  4th  panel  field  splice.  There  was  one  chord  of  diagonal 
bars  with  their  attachments  ready  to  be  erected  on  the  temporary  track  stringers 
when  I  left  there.  I  came  in  on  the  approach  span  and  the  others  for  the  upstream 
side  were  on  the  car  there.  I  marked  them  with  their  spacing  and  I  should  judge 
that  they  had  just  about  time  to  get  to  the  end  when  the  accident  happened. 

Prof.  Kerry. — They  were  being  pushed  out  by  the  locomotive? 

Mr.  KiNLOCH. — Yes.  The  locomotive  had  one  car  between  it  and  the  bars.  They 
came  by — there  was  a  small  gang  on  the  second  panel  of  the  anchor  arm  letting  down 
the  erecting  material  from  the  big  traveller.  They  had  one  small  piece  on  there 
and  the  engine  was  away  to  get  that  car  on  the  track  to  come  in  and  make  the 
switch.    They  had  to  come  in  and  get  the  other  car  and  push  it  out  ahead  of  them. 

Prof.  Kerry. — Can  you  tell  us  about  your  inspection  of  Wednesday?  To  the 
beet  of  your  knowledge,  who  inspected  these  chord  sections  on  Wednesday,  at  what 
time  and  what  was  the  observation  and  discussion? 

Mr.  KiNLOCH. — I  think  I  inspected  them  about  three  times  in  the  morning  and 
three  times  in  the  afternoon.  I  know  I  met  Mr.  Birks  twice  when  I  was  on  my 
trip  doing  the  same  thing. 

Prof.  GALBRArTH. — ^Your  main  attention  was  given  to  the  lower  chords? 

Mr.  KiNLOOH. — ^Yes,  sir;  practically  the  whole  of  it,  but  we  were  watching  all 
these  joints.  On  Wednesday  Mr.  Birks  came  to  me  and  said:  *I  think  I  have  dis- 
covered where  we  have  made  big  fools  out  of  ourselves,  or  at  least,  I  think  I  have 
anyway;  I  see  what  is  the  matter  now.  He  said:  That  bend  runs  up  to  the  field 
splice.  I  said:  Do  you  know  when  that  was  riveted?  I  said:  I  can  tell  within  a 
day  or  two. 

Prof.  Galbraith. — Are  you  speaking  now  of  A-9-L? 

Mr.  KiNLOCH. — A-9-L. 

Prof.  Kerry. — ^That  would  be  the  8  and  9  field  splice? 

Mr.  KiNLOCH. — Yes,  so,  of  course,  I  went  down  to  look  at  the  chord  and  I  also 
hunted  up  the  records.  I  found  that  the  chord  did  show  a  bend  running  up,  but  not 
as  much  to  the  field  splice.    This  No.  8  chord  seemed  to  be  straight,  but  No.  9  chord 
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curved  into  it  some  way,  but  the  bend  at  the  top  was  not  as  much  as  it  was  in  the  body 
of  the  chord.    I  did  not  measure  it  ancj  I  do  not  know  whether  Mr.  Birks  did  or  not. 

Prof.  Kerry. — That  is  to  say,  it  would  be  as  if  the  north  end  of  No.  8  chord  had 
got  pushed  towards  Montreal  a  little  bit. 

Mr.  KiNLOCH. — ^No,  it  seemed  to  be  straight. 

Prof.  Kerry. — ^As  if  the  whole  chord  was  straight  the  north  end  up  a  little  towards 
Montreal,  and  the  9th  chord  had  curved  around  in  a  circle  to  meet  it. 

Mr.  Ejnloch. — ^No,  it  was  not  pushed  towards  Montreal.  It  did  not  appear  to  be. 
No.  8  chord  appeared  to  be  straight  right  to  the  splice  and  No.  9  chord  seemed  straight 
and  then  curved  right  at  the  splice. 

Prof.  Kerry. — The  belly  of  the  curve  was  in  which  direction? 

Mr.  KiNLOCH. — ^In  towards  the  centre  of  the  truss. 

Prof.  Kerry. — Towards  Quebec ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Galbratth.^ — ^I  understand  you  to  mean  this,  that  the  bend  in  No.  9  extended 
from  the  foot  of  the  member  known  as  T-6-Z  to  the  field  splice  between  chords  No.  9 
and  No.  8? 

Mr.  Kjnloch. — ^No,  it  extended  from  the  cover  plate  south  to  T-6-Z. 

Prof.  Galbraith. — ^It  extended  from  the  cover  plate  to  T-6-Z  and  the  field  splice 
between  9  and  8. 

Mr.  KiNLOCH. — There  was  a  very  slight  bend  rig^t  at  the  cover  plate,  but  there  was 
practically  none  there. 

Prof.  Kerry. — Was  the  outside  plate  at  the  field  splice  between  8  and  9  bent? 

Mr.  KiNLOCH. — ^Yes,  it  was  deformed  a  little  with  a  curve. 

Prof.  Keijry. — That  is  where  the  curve  started? 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Kerry. — ^Did  you  say  anything  more  about  it  at  that  time,  Mr.  Kinloch? 

Mr.  KiNLOCH. — ^More  in  a  kind  of  joking  way  with  Mr.  Birks  in  talking. 

Prof.  Kerry. — ^Who  last  inspected  these  chords  during  the  day? 

Mr.  KiNLOCH. — ^I  do  not  know  of  anybody  but  Mr.  Birks  and  myself.  Whether  Mr. 
Yenser  went  over  them  or  not  I  do  not  know. 

Prof.  Kerry. — ^You  did  not  notice  any  increased  deflection? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Ejerry. — Did  Mr.  McLure  go  over  them? 

Mr.  KiNLOCH. — ^Mr.  McLure  was  in  New  York.    He  left  at  noon. 

Prof.  Kerry.— Did  Mr.  Hoare? 

Mr.  Kjnloch. — ^Mr.  Hoare  was  up  and  looked  at  them — ^yes,  sir. 

Prof.  Kerry. — But  he  did  not  go  over  them? 

Mr.  KiNLOCH. — ^No,  I  do  not  think  he  did.    I  did  not  see  him. 

Mr.  HoLOATE. — Could  you  make  any  inspection  of  a  thing  like  that  from  the  track  ? 

Mr.  KiNLOCH. — ^I  could  see  it  quite  plainly  from  the  track,  or  Mr.  Birks  or  Mr. 
McLure. 

Prof.  Kerry.— The  traveller  started  to  move  out? 

Mr.  KmiiOCH. — ^Early  Wednesday  morning  they  started  to  take  the  attachments 
off.  It  takes  a  long  time  to  move  the  traveller;  in  fact,  it  takes  almost  a  day  to  move 
it  and  fasten  it  down. 

Prof.  Kerry. — ^There  was  no  general  consultation  after  the  one  you  had  on  Tues- 
day momnig? 

Mr.  KmiiOCH.^ — 1  do  not  recollect  any  now  that  I  was  in. 

Mr.  HoLOATE. — You  say  that  Mr.  McLure  was  away? 

Mr.  KiNLOCH. — Yes,  sir. 

Mr.  HoLGATE. — ^Do  you  know  for  what  purpose  he  had  gone  away? 

Mr.  KiNLOCH. — ^Yes,  sir.  He  went  to  explain  the  matter  to  Mr.  Cooper  and  get 
hiB  advice  on  it 

Mr.  HoLQATE. — When  was  the  last  inspection  made  of  these  chords? 

Mr.  KiNLOOH.— I  should  say  about  four  o'clock. 
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Mr.  HoLGATE. — On ? 

Mr.  KiNLOOH. — Thursday,  the  29th;  that  is  the  last  close  inspection. 

Mr.  HoLGATE. — ^By  yourself? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^Any  others? 

Mr.  KiNLOOH. — 1  do  not  know  of  any  others. 

Mr.  HoLGATE. — What  was  observed  then  different  from  what  you  had  observed 
before? 

Mr.  KiNLOCH. — ^I  did  not  notice  anything  any  different. 

Prof.  B^ERBY. — ^Did  you  discuss  the  matter  with  Mr.  Birks  and  Mr.  Yenser  at  all 
on  Thursday? 

Mr.  Ejnloch. — ^Yes,  Thursday  morning,  when  we  started  to  run  the  stringers  ou^. 
I  was  out  on  the  front  when  they  came  out  and  put  them  in — down  imderneath — and 
when  I  came  up  and  saw  them  I  came  back.  I  should  judge  that  was  about  eleven 
o'clock,  or  10.30,  or  sometihing  like  that.  Mr.  Birks  met  me  on  the  anchor  arm,  and 
he  says:  Well,  it  is  all  right;  I  have  got  word  from  Phoenixville  that  they  have  a 
xecord  thait  these  chords  were  bent  before. 

Prof.  Kerrt. — ^Did  he  mention  the  chords? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — ^What  did  you  think  he  meant? 

Mr.  KiNLOCH. — I  thought  he  meant  No.  9  chord. 

Prof.  Galbraith. — ^Both  No.  9s  were  referred  to? 

Mr.  Kinloch. — ^No.  9  was  the  one  that  we  were  interested  in  and  my  mind  cen- 
tred on  that  one  chord? 

Prof.  Galbraith. — A-9-L. 

Mr.  Kinloch. — ^Yes. 

Prof.  Galbraith. — ^I  think  he  spoke  of  chords  in  the  plural? 

Mr.  Kinloch. — He  said  chord.  I  laughed  at  him  and  told  him  that  it  was  not, 
and  he  just  went  on.     That  is  all  that  was  said  between  us  about  it. 

Mr.  HoLGATE. — ^But  when  you  inspected  A-9-L,  did  you  also  inspect  A-9-R? 

Mr.  Kinloch. — Not  so  frequently  as  I  had  A-9-L. 

Mr.  IIoLGATK. — I  refer  to  the  last  time  you  inspected  A-9-L. 

Mr.  Kinloch. — No,  sir. 

Mr.  Holgate. — When  was  the  last  inspection  of  A-9-E? 

Mr.  Kinloch. — About  eleven  o'clock. 

Mr.  Holgate. — ^What  day? 

Mr.  Ejnloch. — On  the  same  day. 

Mr.  Holgate.— The  29th. 

!Mr.  Kinloch. — Yes,  the  day  of  the  accident. 

Mr.  Holgate. — ^What  did  you  find  ? 

Mr.  Ejnloch. — It  seemed  to  be  all  right. 

Mr.  Holgate. — And  the  other  chords  that  you  mentioned? 

Mr.  Kinloch. — They  did  not  seem  to  be  any  worse  at  any  time  we  measured  them. 

Prof.  Kerry.— You  have  not  said  definitely,  Mr.  Kinloch,  but  are  we  to  infer 
that  in  the  discussions  that  took  place  your  own  opinion  was  that  there  was  something 
serious  the  matter  with  the  chords  that  you  did  not  understand  that  required  imme- 
diate aittention? 

Mr.  Kinloch. — ^Yes,  sir. 

Prof.  Kerry. — You  did  not  depart  from  that  position? 

Mr.  Kinloch. — No,  sir. 

Prof.  Kerry. — We  also  understand  that  you  reported  the  matter  personally  to 
Mr.  McLure  on  Tuesday  morning? 

Mr.  Kinloch. — He  went  down  and  helped  to  measure  it  at  the  same  time. 

Prof.  Kerry. — ^It  was  reported  to  Mr.  Hoare  on  Tuesday  night  t 

Mr.  Kinloch. — Tuesday  afternoon. 
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Prof.  Kerry. — And  you  went  over  the  bridge  with  Mr.  Hoare  on  Wednesday? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — ^Did  either  of  the-se  gentlemen  give  you  amy  instructions  about  it! 

.  KiNLOCH. — "No,  sir.    Mr.  Hoare  gave  me  some  instructions,  or  asked  me  if  I 

had  been  over  the  rest  of  the  bridge  and  told  me  to  keep  a  close  watch  of  the  different 

members;    asked  me  particularly  about  the  lateral  joints,  and  if  I  could  see  any 

deformation  any  place  else. 

Prof.  Galbraitii. — Did  you  observe  anything  wrong  in  the  laterals — the  sway 
braces  or  any  cross  connections? 

Mr.  KiNLOCH. — No,  sir.    The  cross  strut  at  that  point 

Prof.  Galbraith. — That  is  at ? 

Mr.  KiNLOCH. — At  the  foot  of  P-4  post — had  a  bend  in  it  close  to  the  east  truss 
that  had  always  been  there,  of  about  half  an  inch.  It  was  a  box  girder,  and  it  was 
bent  in  both  webs. 

Prof.  Galbraith. — The  cross  piece  is  not  the  floor  beam? 

Mr.  KiNLOCH. — No,  it  acts  as  a  truss. 

Prof.  Kerry. — The  floor  beams  were  all  in  place  ? 
'  Mr.  KiNLOCH. — ^Yes,  the  floor  beams  were  all  in  place. 

Prof.  Galbraith. — At  which  place  ? 

Mr.  KiNLOCH. — At  that  place. 

Prof.  Kerry. — On  the  anchor  arm? 

Mr.  KiNLOCH. — On  the  anchor  arm  and  cantilever  arm. 

Prof.  Kerry. — Were  in  place  and  riveted? 

Mr.  KiNLOCH. — ^Not  all  riveted  on  the  cantilever  arm. 

Prof.  Kerry. — ^But  aJl  riveted  on  the  anchor  arm? 

Mr.  KiNLOCH. — ^Tes. 

Prof.  Kerry. — ^What  was  the  condition  of  the  stringer  system  of  the  anchor  arm? 

Mr.  KiNLOCH. — The  stringer  system  was  incomplete  in  three  or  four  panels  before 
the  fixing  of  the  tracks  for  erection  purposes  and  they  were  using  the  stringers  that 
belonged  there  at  other  places. 

Prof.  Kerry. — Which  three  or  four  panels  particularly? 

Mr.  KiNLOcn. — Panels  10  and  9  to  ^^ — T  I  do  not  know — I  am  not  sure  about 
that,  but  instead  of  the  stringers  being  in  their  places,  they  used  the  electric  railway 
stringers  to  carry  the  track  and  roadway.  The  stringers  were  doubled  up  and  under- 
neath there  was  a  blocking  on  top  of  the  floor  beams  to  carry  the  erection  track. 

Prof.  Kerry. — That  would  be  wooden  blocking? 

Mr.  KiNLOCH.— Yes. 

Prof.  Kerry. — The  stringers  would  rest  on  top  of  this  wooden  blocking? 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Galbraffh. — I  should  like  to  make  sure  about  this  strut  between  the  feet 
of  posts  4.  What  is  the  amount  of  the  kink  or  bend  there,  close  to  the  east  truss 
that  you  mentioned? 

Mr.  KiNLOCH. — It  was  a  bend  like  that  (indicating),  it  had  been  there  all  the 
time. 

Prof.  Galbrafth. — Was  it  there  before  it  had  been  put  into  the  bridge? 

Mr.  KiNLOCH. — ^Yes,  evidently  in  the  shop. 

Prof.  Galbrafth. — In  the  shop,  it  was  not  due  to  stress? 

Mr.  KiNLOCH.— No,  sir. 

Prof.  Galbrafth. — What  was  the  extent  lengthwise? 

Mr.  KiNLOCH. — ^It  came  in  about  one  lacing  panel. 

Mr.  HoLGATE. — How  far  was  that  lacing  panel  from  the  chord? 

Mr.  KiNLOC'ii. — Very  close,  I  should  say  now  just  off-hand,  8  inches,  8  or  10 
inches. 

Mr.  HoLGATE. — It  was  not  a  general  bend  in  the  whole  member? 
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Mr.  KiNiiOCH. — ^No,  it  was  a  short  bend,  it  was  all  taken  up  in  there,  almost  like 
an  off-aet. 

Prof.  Galbbatth. — ^And  it  was  a  shop  bend,  you  think  I 

Mr.  EnnuoOH. — Yea,  I  know  it  was  a  shop  bend. 

Prof.  Galbbaith. — ^How  did  that  pass  inspection!     You  cannot  answer? 

Mr.  KiNLOGH.— No,  sir. 

FtaL  Kebrt^ — ^And  how  would  the  deflection  iu  chord  9-L  pass  inspection? 

Mr.  Ejnloch.— In  chord  9-Lf 

Prof.  Eebrt. — ^Mr.  Birks'  statement  was  correct  that  the  mill  had  a  record  of  it, 
and  that  it  was  a  shop  deflection? 

Mr.  EiNLOCH. — ^I  do  not  see  how  it  could. 

Prof.  Ebrbt. — ^In  your  flnal  inspections,  Mr.  Kinloch,  you  were  watching  for  all 
eYidenoes  of  any  movement  among  the  different  parts,  of  course,  were  you  not? 

Mr.  EiNLOCH. — ^Yes,  sir,  particularly  those  chords  in  the  shoes. 

Prof.  Ebrbt. — ^Did  you  notice  any  change  in  the  lacing  anywhere? 

Mr.  EiNLOGH. — ^No,  sir.  Except  that  lacing  No.  9-L  chord  was  strained  awful 
high.  Both  times  that  we  were  down  there,  the  time  Mr.  Yenser  and  Mr.  Birks  and 
myself  were  down  there  I  tested  the  lacing  with  my  hammer,  and  they  sang  as  if  the> 
had  an  awfully  good  pull  on  them,  and  again  when  Mr.  McLure  and  myself  were 
down  we  examined  those  lacings  very  carefully,  especially  in  chord  A-9-L,  and  both 
top  and  bottom  were  examined,  every  rivet  we  looked  to  see  if  there  was  any  bend 
or  if  it  was  cracked  any  place,  if  they  were  humped  or  sagged  or  bent  in  any  direction, 
and  we  could  not  discover  any  evidence  that  they  were  distorted  the  least  bit  with 
the  exception  of  one  loose  rivet. 

Prof.  Kerry. — Taking  any  one  of  the  chords  in  that  lacing,  were  both  members 
strained  or  was  one  tight  and  the  other  loose? 

Mr.  EiNLOCH. — My  recollection  is  that  they  were  all  strained,  they  all  sounded 
high. 

Prof.  Kerry. — ^Both  arms  of  the  *  X '  and  the  straight  cross  piece  as  well  ? 

Mr.  EiNLOOH. — ^Yes,  sir. 

Prof.  Eerby. — ^And  the  riveting  was  all  in  good  condition  with  the  exception  of 
this  one  loose  rivet. 

Mr.  EiNLOOH. — ^Yes,  sir. 

Prof.  Kerry. — ^Are  you  clear  as  to  whether  that  rivet  had  always  been  loose  or 
not! 

Mr.  EiNLOOH. — ^No,  sir,  I  know  positively  it  was  tight  before. 

Prof.  Eerry. — ^How  long  before? 

Mr.  EiNLOCH. — ^You  mean  how  long  was  I  sure  it  was  tight  before? 

Prof.  Eerry.— Yes. 

Mr.  EiNLOCH. — I  could  not  say  that  but  I  know  it  was  tight  that  one  time,  because 
I  have  tried  it  several  times. 

Prof.  BIerry. — ^You  made  an  inspection  of  it? 

Mr.  EiNLOCH. — The  reason  is  there  had  always  been  a  little  short  chain  bend  in  it 
and  I  always  watched  it.  I  remember  doing  it  two  or  three  times,  but  would  not  say 
whether  it  was  a  month  or  two  weeks  before  the  accident. 

Prof.  Galbraith. — Which  rivet  was  this? 

Mr.  EiNLOCH. — The  rivet  in  the  west  centre  rib  in  that  cross  angle. 

Mr.  HoLQATE. — In  the  angle  running  at  right  angles  to  the  chord? 

Mr.  EiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATB. — That  was  a  shop  rivet? 

Mr.  EiNLOCH. — ^No,  that  was  a  field  rivet,  that  angle  had  been  cut  off  and  put  on 
again. 

Mr.  HoLQATB. — Oan  you  locate  the  last  rivet  referred  to? 

Mr.  EiNLOCH. — ^It  is  the  second  tie  angle  down  from  the  cover  plate  over  splice 
8  and  9,  and  it  is  in  the  west  centre  rib,  the  only  one  rivet  tliere. 
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Prof.  Qalbraith. — ^What  do  you  mean  by  the  tie  angle? 

Mr.  KiNLOOH.— The  cross  angle. 

Prof.  Galbraith. — A  straight  one? 

Mr.  KiNLOCH. — The  straight  one  that  crosses. 

Prof.  Galbraith. — ^It  is  in  that  piece  and  in  the  west  centre  rib. 

Mr.  Ejnlogh. — ^Yes,  sir. 

Prof.  Galbraith. — ^You  said  that  that  rivet  was  a  field  rivet;  how  did  that  happen? 

Mr.  KiNLOGH. — There  were  some  angles  that  we  cut  off  at  the  time  it  was  repaired 
and  replaced. 

Prof.  £[errt. — So  far  as  you  know,  Mr.  Kinloch,  after  the  discussion  as  to  the 
advisability  of  moving  out  the  traveller,  there  was  no  definite  action  taken  in  the  way 
of  saying  either  that  the  traveller  should  be  moved  out  or  that  the  traveller  must  not 
be  moved  out  by  any  officer  of  the  Quebec  Bridge  Company.  • 

Mr.  Kinloch.— No,  sir,  I  do  not  know  of  any. 

Prof.  Kerry. — Do  you  know,  Mr.  Kinloch,  what  grounds  Mr.  Yenser  had  for  decid- 
ing to  move  the  traveller  out  on  Wednesday  morning,  when  it  had  been  understood  on 
Tuesday  towards  noon,  that  it  would  not  be  moved  until  he  got  specific  orders? 

Mr.  Kinloch.— No,  sir,  I  do  not. 

Prof.  Kerry. — So  far  as  you  know,  no  instructions  concerning  that  chord  reached 
JMr.  Yenser  in  that  time? 

Mr.  Kinloch. — ^You  mean  from  Phoenixville? 

Prof.  Kerry. — ^From  any  source? 

Mr.  Kinloch. — ^I  do  not  know. 

Prof.  B^ERRY. — ^Do  you  know  if  he  got  any  information  from  anywhere. 

Mr.  Kinloch. — ^I  do  not  know  a  thing  about  it. 

Prof.  £[erry. — ^You  had  absolutely  no  communication  with  him,  and  know  nothing 
of  his  reasons? 

Mr.  Kinloch. — ^No,  sir,  I  did  not  speak  to  him  about  it  at  alL 

Prof.  Galbraith. — ^Did  you  ever  hear  why  he  removed  it  before  he  received  instruc- 
Housi 

Mr.  Kinloch. — ^No,  sir. 

Mr.  Stuart. — ^I  understand  that  Mr.  Birks  had  made  some 'cidculations  as  to  the 
additional  strain  that  would  be  put  on  the  structure  if  it  were  moved,  both  Mr.  McLure 
and  Mr.  Birks.  I  understand  that  was  done  and  the  results  were  communicated  to  Mr. 
Yenser? 

Prof.  Kerry. — Can  you  produce  evidence  of  that? 

Mr.  Stuart. — ^Mr.  McLure  will  be  able  to  give  evidene  of  that. 

Mr.  Kinloch. — ^Mr.  McLure  and  Mr.  Birks  made  some  calculations,  but  I  do  not 
know  whether  that  influenced  him  to  move  the  traveller  or  not.  They  made  calcu- 
lations that  it  would  only  increase  the  stress  in  that  No.  9  chord  a  certain  per  cent,  but 
he  was  still  of  the  opinion  after  the  calculation  was  made  that  something  was  seriously 
wrongi  there. 

Prof.  Kerry. — You  know  that  definitely? 

Mr.  Kinloch. — Well,  that  was  his  talk. 

Prof.  Kerry. — You  mean  you  heard  the  talk  yourself? 

Mr.  Kinloch. — Yes,  sir. 

Prof.  Galbraith. — ^You  heard  him  say  so? 

Mr.  Kinloch. — ^Yes,  sir,  we  were  talking  together. 

Prof.  Kerry. — ^You  also  know,  from  what  you  have  heard  of  the  general  conver- 
sation, that  it  was  clear  to  everybody  that  the  moving  forward  would  increase  the 
strain  on  the  member? 

Mr.  Kinloch. — ^Yes,  sir,  they  have  the  figures  for  that,  Mr.  McLure. 

Prof.  Galbraith. — The  engineer  would  probably  make  the  calculations  to  deter- 
mine the  increase  in  stress  for  each  time  the  traveller  was  moved  out?  Do  you  know 
whether  that  was  the  practice  or  not? 

Mr.  Kinloch. — Well,  Mr.  McLure  can  tell  you  more  about  that. 
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Ppof.  Kerry. — ^Do  you  know  to  what  extent  the  condition  of  the  chorda  was  a 
matter  of  general  knowledge  among  the  bridge  men,  and  on  what  dates? 

Mr.  KiNLOCH. — Well,  I  guess  Wednesday  after  we  had  measured  there  was  a 
general  talk  among  a  good  portion  of  them,  although  some  of  them  did  not  know  it 
next  morning,  when  they  moved  the  traveller  out.  I  sjwke  to  Worley,  and  he  did  not 
know  of  it.  That  was  Wednesday  morning,  and  we  measured  Tuesday.  I  also  spoke 
to  his  assistant  foreman,  I  do  not  know  what  his  name  is,  his  nickname  is  '  French- 
man.' I  had  a  number  of  men  ask  me  about  it  as  I  was  going  around;  they  asked 
me  and  would  eay:  How  about  that  chord?  But  they  all  generally  were  referring  to 
the  chord  in  the  cantilever  arm. 

Mr.  Stuart. — Worley's  ignorance  would  be  accounted  for  by  the  fact  that  he  was 
not  there  on  Tuesday,  he  was  sick? 

Prof.  Galbratth. — ^Which  of  these  chords  do  you  think  the  men  feared  the  most, 
or  talked  most  about? 

Mr.  KiNLOCH. — Most  of  the  inquiries  they  made  of  me  referred  to  the  chords  in 
the  anchor  arm. 

Mr.  HoLQATE. — ^Was  this  a  matter  of  general  conversation? 

Mr.  KiNLOCH. — ^It  would  not  be  with  me,  but  among  the  riveters 

Mr.  HoLGATE. — ^Amongst  the  men? 

Mr.  Ejnloch. — I  cannot  say,  as  I  was  not  mixed  up  with  any  gang,  but  I  know 
a  good  many  asked  me  about  it,  so  I  presume  it  must  have  been. 

Prof.  Kerry. — ^Did  any  officials  of  the  Canadian  government  visit  th^  bridge  for 
insx)ection  purposes? 

Mr.  KiNLOCH. — There  is  a  Mr.  Johnston. 

Prof.  Kerry. — There  is  a  Mr.  Johnston,  yes,  connected  with  the  government? 

Mr.  KiNLOCH. — He  has  been  out  there  I  do  not  know  how  many  times.       , 

Prof.  Kerry.— Officially? 

Prof.  KJERRY. — ^I  suppose  he  was  official. 

Mr.  HoLGATE. — Alone? 

Mr.  KiNLOCH. — ^No,  I  think  Mr.  Hoare  was  with  him  both  times,  if  I  am  not  mis- 
taken, that  I  saw  him. 

Prof.  Kerry. — That  is  to  say,  the  visits  were  very  rare? 

Mr.  KiNLOCH. — I  do  not  know;  lots  of  times  I  iwould  be  on  shore  for  half  a  day 
at  a  time.     He  might  be  there  amd  go  and  I  not  know. 

Prof.  Kerry. — If  a  man  was  coming  out  to  inspect  the  bridge  and  you  were  on 
the  bridge  you  would  probably  see  him,  would  you  not? 

Mr.  KiNLOCH. — I  think  I  would,  yes.  • 

Prof.  Kjirry. — ^What  I  wanted  to  get  at  was  whether  there  was  any  regular  out- 
side inspection  system  existing  that  you  know  of.  There  would  be  then  no  one  with  the 
exception  of  the  inspectors  of  the  Quebec  Bridge  Company  and  the  officers  of  the 
Phoenix  Bridge  Company  who  would  be  in  a  jwsition  to  know  anything  that  was 
happening? 

Mr.  KiNLOCH. — ^No,  I  do  not  think  so. 

Mr.  HoLGATE. — When  Mr.  Johnston  visited  the  bridge,  what  sort  of  an  inspection 
did  he  make? 

Mr.  KiNLOCH. — ^Well,  sir,  I  do  not  think  he  made  much  of  an  inspection.  He  did 
not  come  out,  he  was  down  on  the  ground  and  did  not  come  out  to  see;  he  could  not 
climb  on  a  span. 

Mr.  HoLGATE. — ^Did  you  ever  accompany  him  through  the  structure? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — Have  you  told  us  now  of  every  defect  that  has  come  to  your 
notice,  Mr.  Kinloch,  to  the  best  of  your  recollection? 

Mr.  KiNLOCH. — I  think  I  have ;  I  do  not  think  I  can  remember  amy  more. 

Mr.  Stuart. — Mr.  Haley,  in  his  evidence,  is  reported  in  this  way:  *  (The  witness 
indicated  the  splice  marked  No.  9  on  the  Quebec  side  of  the  cantilever  arm  of  **•-' 
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lower  chord.)'  Later  on  he  said  that  it  was  bulging  out  on  both  sides.  I  would  like 
to  ask  Mr.  Kinloeh  what  was  the  condition  of  that  particular  piece,  whether  it  was 
bulging  on  both' sides. 

Mr.  HoLGATE. — It  has  been  stated,  Mr.  Kinloeh,  that  the  splice  on  the  chord  No. 
9  on  the  Quebec  side  of  the  cantilever  arm  was  found  to  be  bulging  out  on  both  sides ! 

Mr.  KiNLOCH. — ^It  is  the  same  joint  I  described. 

Mr.  HoLQATE. — It  is  the' joint  between  8  and  9,  and  the  witness  says  it  was  bulg^ 
ing.  He  was  asked:  'What  was  bulging  actually?  What  part  of  the  splice?'  And 
the  (witness  said :  *  All  the  webs  and  the  chord.  There  were  four  webs  in  this  chord, 
two  outside  ones  and  two  centre  ones ;  they  were  all  giving  way.  The  two  outside  ones 
were  going  out' 

Mr.  Stuabt. — He  also  says  that  the  inside  web  was  bending.  What  I  want  to 
know  is  whether  that  is  an  accurate  statement,  whether  the  webs  were  bending  in 
a  different  way,  one  towards  Montreal,  and  one  towards  Quebec,  which  of  course  does 
not  correspond  with  that? 

Mr.  KiNLOCH. — It  does  to  a  considerable  extent.  The  only  difference  I  can  see 
in  Haley's  and  mine  is  that  Haley  said  it  occurred  in  both,  and  mine  only  in  the 
one,  No.  8. 

Mr.  Stuart. — He  says  there  is  a  bend  in  the  web  and  not  in  the  splice  at  all;  he. 
says  the  inside  web  was  bending  towards  Montreal. 

Mr.  KiNLOCH. — That  is  in  the  web. 

!Mr.  Stuart. — As  I  understand,  he  is  not  speaking  of  the  splice,  but  of  the  web 
later  on. 

Mr.  HoLQATE. — ^Do  you  agree  with  Mr.  Haley's  description  of  the  bends  in  chord 
No.  S-R  in  the  cantilever  arm? 

iMr.  KiNLOCH.— No,  sir. 

Mr.  HoLGATE.— As  shown  on  Exhibit  27-B? 

Mr.  KiNLOCH. — That  is  this  bend  here  (indicating),  the  shape  of  it  is  what  you 
mean;  I  do  not  agree  with  it.  The  difference  between  Haley's  description  and  mine 
is  that  my  bend  goes  in  there  (indicating)  and  he  has  a  straight  bulge  out  on  both 
chords,  and  mine  bulges  out  at  the  end  the  way  I  understand  it. 

Mr.  Davtoson. — Mr.  Haley  simply  intended  to  indicate,  I  take  it,  by  this  line 
here  (indicating)  that  on  this  side  of  this  web  there  was  a  bulge  outwards;  you  see 
that  is  down  the  river  towards  Quebec,  that  on  that  side  of  this  web  there  was  a  slight 
bulge  outwards  towards  Montreal.  This  does  not  mean  at  all  that  it  is  as  large  as 
these  two  lines  indicate  (pointing  to  Exhibit  27-B). 

Mr.  HoLGATE. — Did  not  Mr.  McLure  make  accurate  measurements  of  that  chord? 

Mr.  KiNLOCH. — From  the  cover  plate  only,  and  Mr.  Birks. 

Mr.  HoLGATE. — ^We  will  call  on  Mr.  McLure  later  to  produce  the  exact  figures. 
You  were  speaking  of  the  inspection  of  the  work  just  now,  Mr.  Kinloeh,  can  you  say 
how  often  Mr.  Hoare  inspected  the  work? 

Mr.  KiNLOCH. — ^No,  I  cannot. 

Mr.  HoLGATE. — Was  it  frequent? 

Mr.  KiNLOCH. — Yes,  he  was  out  there  at  least  once  a  week.  Some  weeks  he  would 
be  out  there  pretty  near  every  day,  and  I  suppose  there  have  been  weeks  when  he  has 
not  been  out  once. 

Mr.  HoLGATE. — On  these  inspections  would  he  accompany  you  over  the  structure? 

Mr.  KiNLOCH. — Sometimes  me  and  sometimes  Mr.  McLure,  whichever  one  hap- 
pened to  be  at  leisure  at  the  time. 

Mr.  HoLGATE. — ^And  was  that  an  inspection  of  the  structure  or  an  inspection  of 
the  structure  made  from  the  track? 

Mr.  KiNLOCH. — An  inspection  of  the  structure  made  from  the  track  and  inquiry 
from  us  how  things  were  getting  on  in  regard  to  different  points. 

Mr.  HoLGATE. — Was  the  method  of  erection  of  the  anchor  arm  clearly  stated  in 
the  blue  prints  that  were  prepared  in  advance  by  the  Phoenix  Bridge  Company? 
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Mr.  KiNLOCH. — ^Yes,  sir,  they  were  changed  in  some  details  only. 

Mr.  HoLGATE. — Were  those  instructions  carried  out  with  those  exceptions  as  far 
aa  you  know? 

Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLGATE. — And  you  were  there  all  the  time? 

Mr.  KiNLOCH. — Yes,  sir. 

Mr.  HoLGATE. — And  did  the  work  of  erection  show  that  the  plans  were  ample? 

Mr.  KiXLOCH. — ^Yes,  sir.    It  was  an  excellent  good  rig  for  doing  the  work. 

Mr.  HoLGATE. — ^And  what  were  these  small  exceptions  that  you  referred  to? 

Mr.  KiNLOCH. — ^Why,  in  setting  the  first  steel,  some  of  the  lighter  members,  th^ 
had  some  of  the  heavier  blocks  detailed  to  drift  them  over;  the  particular  changes 
that  we  noticed  were  in  this;  instead  of  using  these  blocks  that  took  an  hour  or  an 
hour  and  a  half  to  take  off,  they  drifted  them  over  with  small  tackle. 

Mr.  HoLGATE. — That  was  just  something  that  might  arise? 

Mr.  KiNLOCH. — Through  the  work.  Pretty  nearly  everything  was  covered  in  the 
plans  as  first  got  out,  the  hooking  on  of  every  set  of  appliances  was  shown  exactly 
and  the  position  of  it  and  what  you  had  to  use;  in  fact  you  had  simply  to  follow 
instructions  and  the  thing  would  get  there  itself  if  you  followed  the  lines  laid  down. 

]|^.  HoLGATE. — Then  the  instructions  were  sufficiently  minute  with  regard  to  the 
placing  of  the  lower  chord  system,  to  enable  the  working  gang  to  do  the  work  with 
precision  ? 

:Mr.  KiNLOCH.— Yes,  sir. 

Mr.  HoLGATE. — That  applies  generally  to  the  whole  of  the  anchor  arm,  and  would 
you  say  that  the  same  applied  to  the  whole  of  the  structure? 

Mr.  KiNLOCH. — ^Yes,  I  do  not  know  of  any  changes;  if  they  were  made  they  were 
very  minor. 

Mr.  HoLGATE. — Would  it  be  a  big  job  or  a  small  job  to  lay  out  beforehand  all 
these  detail  processes? 

Mr.  KiNLOCH. — It  must  have  been  an  awful  job. 

Mr.  HoLGATE. — Complicated  ? 

Mr.  KiNLOCH. — Very  complicated,  yes,  sir.  The  erection  was  practically  all  done 
in  the  office  before  it  was  put  in  the  field.  It  must  have  taken  a  year  of  preparation 
to  get  the  plans  out  because  every  single  member  had  its  own  plan,  where  it  was  to  be 
hooked  on  and  what  falls  were  to  be  used,  and  when  one  set  of  falls  was  to  be  taken 
off  and  another  put  on.  All  these  little  things  were  gone  into  minutely,  especially 
on  the  important  members,  and  they  had  special  attachments  for  moving  everything 
figured  out  ;  they  did  not  go  by  guess  on  anything  except  the  very  lightest  members, 
such  as  the  truss  fioor  beams,  and  things  like  that  that  weighed  less  than  ^Ye  tons. 

Prof.  Kerry. — ^You  could  say  that  the  men  who  prepared  those  plans  thoroughly 
understood  bridge  erection  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — And  gave  their  very  best  ability  to  preparing  the  plant  and  the 
plans  for  that  erection  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  Holgate. — ^When  you  speak  of  the  plant,  you  mean  what,  the  travellers  and 
all  the  handling  apparatus  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  Holgate. — And  that  was  included  in  your  description  of  the  general  scheme 
as  being  well  designed  ? 

Mr.  KiNLOCH. — Yes,  sir,  I  criticised  the  electric  hoists  in  the  start-off^  I  did  not 
Kke  them,  but  they  panned  out  to  be  all  right. 

Mr.  Holgate. — All  the  handling  machinery  was  there  that  was  required  ? 

Mp.  KiNLOCH. — ^Yes,  sir,  in  abundance. 
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Mr.  HoLGATE. — And  was  there  anything  that  was  required  for  the  carrying  out  of 
the  work  that  was  not  used  ? 

Mr.  KiNLOCH. — I  cannot  think  of  anything  that  I  could  have  done  any  better  with. 

Mr.  HoLGATE. — In  other  words,  the  whole  ground  you  think  had  been  fully 
covered  ? 

Mr.  KiNLOCH.^Yes,  sir. 

Mr.  HoLGATE. — And  would  you  put  it  in  this  way,  would  you  say  that  all  contin- 
gencies had  been  provided  for  ? 

Mr.  KiNLOCH. — I  think  that  would  be  a  very  good  way  to  express  it. 

Mr.  HoLGATE. — i>rotwithstanding  that  it  was  an  exceptional  piece  of  work  ! 

Mr.  KiNLOCH. — ^Well,  if  it  had  not  been  an  exceptional  piece  of  work  it  would  not 
have  required  all  that  preparation. 

Mr.  HoLGATE. — Then,  notwithstanding  its  exceptional  character,  everything  had 
been  fully  provided  for  in  your  opinion  ? 

Mr.  KiNLOCH. — ^It  had  ;  right  on  the  ground  they  had  Mr.  Birks  who  was  the 

Mr.  HoLGATE. — I  am  speaking  of  the  plans  and  appliances. 

Mr.  KiNLOCH. — I  am  speaking  of  him  because  he  was  capable  of  getting  them  out 
on  a  moment's  notice.    He  was  the  best  man  on  erection  I  ever  saw. 

Mr.  HoLGATE. — Mr.  Birks  was  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Mr.  HoLGATE. — With  regard  to  the  progress  of  riveting,  Mr.  Kinloch,  did  you 
make  reports  ? 

Mr.  KiNLOCH. — Only  daily  to  Mr.  McLure. 

Mr.  HoLGATE. — Were  they  in  writing  or  did  you  just  give  him  a  memorandum  at 
the  end  of  the  day  ? 

Mr.  KiNLOCH. — 1  gave  him  a  memorandum  at  the  end  of  the  day,  they  were  in  a 
book,  and  he  copied  them  off  into  a  diary. 

Mr.  HoLGATE. — ^Not  a  formal  report. 

Mr.  KiNLOCH. — No,  just  how  many  gangs  were  riveting  and  how  many  rivets  they 
drove. 

Mr.  HoLGATE. — So  if  any  report  exists  on  riveting  it  would  contain  the  informa- 
tion you  gave  to  Mr.  McLure  ? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — ^When  joints  were  bolted  up,  Mr.  Kinloch,  whose  instructions  were 
necessary  in  order  thot  the  riveting  might  be  commenced  and  carried  out  ? 

Mr.  KiNLOCH. — ^Mine. 

Mr.  HoLGATE. — From  whom  did  you  get  those  instructions  ? 

Mr.  KiNLOCH. — ^Why,  the  little  green  books  of  the  Phoenix  Bridge  Company  had 
the  general  instructions  for  riveting. 

Mr.  HoLGATE. — But  as  to  the  time  when  that  should  be  done  ? 

Mr.  KiNLOCH. — That  was  at  my  own  discretion. 

Mr.  HoLGATE. — That  was  left  to  your  judgment  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Mr.  HoLOATE. — ^How  did  you  understand  that  that  responsibility  devolved  on 
you  ? 

Mr.  KiNLOCH. — ^It  devolved  on  me  only  this  much,  that  I  was  to  judge  of  when  a 
certain  condition  existed  in  a  member.  The  orders  were  to  rivet  certain  members 
when  they  came  in  perfect  contact,  and  I  was  the  judge  of  when  they  were  in  perfect 
contact  They  could  not  be  riveted  before  they  were  in  perfect  contact,  so  I  generally 
called  Mr.  McLure  in  on  a  matter  before  we  riveted. 

Mr.  Hoi^ATE. — ^You  understood  that  as  part  of  your  duty  then  ? 

Mr.  Kjnlooh.— Tee,  sir. 

Mr.  HoLGATE. — As  to  parts  in  the  field  joints  near  their  final  position,  did  you  find 
it  necessary  from  time  to  time  to  change  the  bolts  from  a  smaller  to  a  larger  size? 

Mr.  KiNLOOH. — ^In  some  of  the  members,  yes,  sir.    Not  all  of  them. 
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Mr.  HoLQATE. — ^Have  you  any  reason  why  it  was  not  general? 

Mr.  KiNLOOH. — ^Well,  it  depended  a  good  deal  on  where  the  member  was  and  what 
sized  bolts  were  in  it  before. 

Mr.  HoLGATE. — Then  was  it  the  rule  that  the  smaller  bolts  had  to  be  used  first! 

Mr.  KiNLOGH. — ^Put  in  just  as  big  a  bolt  as  they  could  get  in  the  hole. 

Mr.  HoLGATE. — Then  was  the  inspection  frequent  enough  and  complete  enough  to 
detect  the  time  at  which  these  bolts  should  be  changed? 

Mr.  KiNLOCH. — ^Well,  there  was  no  movement  you  know,  the  movement  all  came 
you  might  say  together,  when  it  began  to  pick  and  from  that  forward. 

Mr.  Hoi/SATE. — ^That  is  there  was  a  regular  movement  as  the  work  progressed  on 
the  cantilever  arm? 

Mr.  KiNLOOH. — ^After  a  certain  period,  no,  sir;  there  was  not  much  movement  until 
we  got  quite  a  way  out,  I  forget  exactly  which  panel.  Mr.  McLure  can  tell  you  thai, 
but  the  joints  commenced  to  close  and  really  it  is  hard  for  me  to  remember  that.  It 
is  all  down  in  record  and  you  can  get  it  better  from  Mr.  McLure  than  I  can  give  it  to 
you. 

Mr.  HoLQATE. — ^Was  there  always  a  sufficient  force  of  riveters  on  the  work? 

Mr.  KiNLOCH. — Oh,  yes,  sir,  on  this  work  the  riveting  was  on  the  bottom  chord, 
mostly  all  compression  members,  very  few  tension  members,  and  as  far  as  I  was 
personally  myself  concerned,  I  would  just  as  soon  not  have  seen  any  of  it  riveted  up  to 
now,  outside  of  a  few  tension  members  in  the  bridge. 

Mr.  HoLGATE. — So  at  any  rate  there  was  no  lack  of  riveters  ? 

Mr.  KiNLOOH. — Oh,  no,  they  always  had  men.  They  used  to  work  them  into  other 
work,  they  were  always  there  to  fall  back  on  to  replace  men  in  the  raising  gang,  if  a 
man  in  the  raising  gang  should  stop  work  they  could  take  a  few  from  the  riveting 
gang. 

Mr.  HoLGATE. — ^There  was  always  a  sufficient  number  of  riveters  to  keep  the  rais- 
ing gang  full? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — After  the  wreck  of  the  bridge,  Mr.  Kinloch,  I  understand  that  you 
identified  certain  members  and  marked  them  prior  to  their  being  photographed  ? 

Mr.  KiNLOCH, — ^Yes,  sir,  I  helped. 

Mr.  HoLGATE. — ^You  are  sure  that  the  identification,  as  far  as  it  went,  was  correct? 

Mr.  Kjnloch.^ — With  one  exception. 

Mr.  HoLGATE. — Which  was  that? 

Mr.  KiNLOCH. — That  is  that  the  picture  marked  chord  9-L  west  rib  should  be  west 
centre  rib.  That  is  on  that  photograph.  It  should  be  west  centre  rib  A-9-L  (Photo- 
graph was  marked  in  accordance  with  Mr.  Kinloch's  directions.)     That  is  correct. 

Mr.  HoLGATE. — ^I  will  put  in  this  series  of  24  photographs.  (Photographs  put  in 
and  marked  Exhibit  No.  34.)  You  assisted  in  taking  the  photographs  numbered 
Exhibit  34? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — 1  understand  that  you  took  certain  photographs  yourself? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Mr.  HoLGATE. — These  21  photographs  (referring  to  a  number  of  photographs)  are 
the  ones  you  took  yourself? 

Mr.  KiNLOCH. — ^Yes,  sir. 

(Photographs  put  in  and  marked  Exhibit  No.  36.) 

Mr.  HoLGATE. — ^We  are  through  with  Mr.  Kinloch. 

Mr.  DAvmsoN. — There  is  one  point  on  which  I  would  like  a  question  to  be  put  ts 
Mr.  Kinloch :  Has  he  formed  any  opinion  as  to  the  point  at  which  the  break  occurred 
in  the  bridge  when  it  fell. 

Mr.  HoLGATE. — No,  I  won't  ask  that. 

Mr.  Davidson. — Of  course,  it  is  a  suggestion  to  the  Commission. 

Mr.  HoLGATE. — We  must  form  our  opinion  on  the  evidence  we  get. 
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Mr.  Davidson. — What  occurs  to  me  is  this  :  Mr.  Kinloch  is  a  gentleman  of  wide 
experience  in  this  kind  of  work.  Although  not  an  engineer  he  certainly  must  have 
acquired  a  vast  amount  of  knowledge  and  he  has  shown  that  he  has  done  so  in  hds 
examination.  He  is  intimately  connected  with  this  work,  he  actually  saw  the  bridge 
fall  and  as  a  matter  of  fact  he  has  already  stated  at  the  coroner's  inquest,  where  in 
his  opinion,  this  break  occurred.  I  can  quite  conceive  that  it  would  not  in  any  way 
bind  the  Commisisoners.  It  would  simply  be  an  expression  of  opinion  by  him  in  no 
way  binding  upon  the  Commissioners  in  arriving  at  a  conclusion  as  to  where  that  break 
occurred.  At  the  same  time  it  does  appear  to  me  that  it  would  be  useful  to  have  the 
•  opinion  of  a  man  like  Mr.  Kinloch  on  that  point,  who  was  an  eye-witness  to  the  fact. 

Mr.  HoLQATE. — If  we  can  see  anything  to  assist  us  in  asking  Mr.  Kinloch's 
opinion,  Mr.  Davidson,  we  will  not  hesitate  to  ask  him,  but  you  can  see  from  the 
nature  of  the  examination  of  Mr.  Kinloch,  that  we  have  tried  to  extract  everything 
he  knows. 

Mr.  Damdson. — Certainly,  there  is  no  doubt  about  that. 

Mr.  HoLGATE. — And  short  of  asking  him  the  question  you  have  just  asked,  we  have 
asked  him  pretty  nearly  everything;  so  that  we  feel  that  we  have  the  benefit  of  Mr. 
Kinloch's  knowledge  of  the  conditions  and  we  also  feel  that  he  has  not  kept  anything 
from  us. 

Mr.  Davidson. — I  do  not  think  he  has. 

Mr.  HoLGATE. — ^Let  us  leave  that  entirely  as  it  stands,  Mr.  Davidson,  for  a  little 
while.  If  there  is  any  object  to  be  gained  by  asking  Mr.  Kinloch  that  at  a  later  period 
we  will  do  so.    At  the  present  time  I  think  it  would  be  out  of  place. 

Mr.  Davidson. — All  right,  sir. 

Witness  retired. 


Mr.  HoAR^  recalled  : 

Mr.  IIoLGATE. — Here  are  some  documents  from  your  company.  Can  you  deposit 
those  9 

Mr.  HoARE. — I  will  deposit  this  agreement  between  the  Government  of  the  pro- 
vince of  Quebec  and  the  Quebec  Bridge  Company  of  the  27th  November,  1900 
(Agreement  filed  and  marked  Exhibit  No.  36),  and  this  agreement  between  the  City 
of  Quebec  and  the  Quebec  Bridge  Company  dated  September  22,  1900.  (Agreement 
filed  and  marked  Exhibit  No.  37.) 

Witness  retired. 

Commission  adjourned  to  meet  to-morrow  (Saturday)  at  ten  a.m. 


TWELFTH  DAT. 

Quebec,  Saturday,  September  SI,  1907. 
The  Commission  resumed  at  ten  a.m. 

Mr.  Kinloch^  recalled  : 

Prof.  Kerry. — ^Mr.  Kinloch,  we  have  evidence  here  that  was  given  by  a  witness — 
Delphia  Lajeuneese — which  we  do  not  quite  fully  understand.  Perhaps  you  could 
explain  to  U8  just  what  the  witness  was  doing  at  that  time.  I  will  read  you  over  his 
evidence  first  of  all.  The  evidence  as  quoted  here  is  not  exactly  my 
recollection    of     what     Lajeunesse    said.       He     told     us     that     he     was     bolting 
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on  some  splice  bars  and  was  stand  in  gup  on  top  of  a  wooden  box  for  the  puriH>>e  of 
pitching  on  his  tackle  to  lower  a  box  of  tools  down  to  his  brother  who  was  down  l^low 
him.  There  came  a  sudden  jerk  on  the  bridge  and  he  was  thrown  down  in  the  box  that 
he  was  standing  on.  He  got  up  and  turned  around  and  looked  at  the  traveller  and 
taw  that  the  traveller  was  standing  there  all  right;  then,  he  looked  at  the  Quebec  truss 
of  the  anchor  arm  and  he  saw  that  it  was  falling  towards  Quebec.  Then,  the  whole 
bridge  fell  and  he  hung  on  to  the  bridge  and  retained  his  place  until  it  got  down.  As 
a  matter  of  technical  fact  indicating  the  character  of  the  faihire  the  evidence  is  very 
important,  and  if  you  would  describe  to  us  just  as  nearly  as  you  can  make  out  exactly 
what  he  was  doing  at  the  time  it  would  assiBt  ns. 

Mr.  EiNLOCH. — ^The  only  splice  where  it  is  riveted  there  is  what  we  call  a  little 
buck  brace  or  croaa  frame  for  a  stiffener  inside  of  the  splice  (indicating  point  L  on 
Exhibit  No.  26).  In  all  of  the  splices  it  is  the  same.  This  is  left  off  and  he  was 
bolting  this  on. 

Prof.  E[esbt. — They  bolt  on  to  what  member  ? 

Mr.  EiNLOCH. — They  bolt  on  to  the  cross  member.  They  take  off  one  of  them  in 
order  to  get  in. 

Prof-  Kerry. — That  is  speaking  of  P-2  ix)st  ? 

Mr.  EiNLOCH. — ^Yes. 

Prof.  K^ERRY. — The  cross  brace  that  they  call  the  buck  brace  ? 

Mr.  KiNLOCH. — ^Yes,  I  am  not  sure  whether  there  was  any  place  there — whether 
there  was  any  turn  bolt  that  he  could  put  in,  but  there  were  different  places  where 
they  could  not  drive  the  rivets  where  they  would  put  in  turn  bolts,  and  they  would 
fasten  the  tackle  on  the  diagonal  to  lower  the  tools  down.  His  brother  was  down  below 
and  he  was  letting  his  tools  down  to  his  brother.  This  box  is  about  eight  inches  wide 
and  eighteen  inches  long  and  five  or  six  inches  deep  with  a  handle  nailed  across  the 
top  of  it — a  piece  of  board. 

Prof.  Kerry. — ^He  said  he  was  standing  on  his  box  ? 

Mr.  KiNLOCH. — He  may  have  been  standng  on  his  box  to  reach  the  tackle  over  his 
head. 

Prof.  Kerry. — ^Where  would  he  be  standing  ? 

(Mr.  Kinloch  jwinted  out  the  jwsition  evidently  occupied  by  Mr.  Lajeunesse.) 

Prof.  Kerry. — He  was  probably  standing  on  the  cross  strut  running  from  P-2-R  to 
P-2-L  and  ending  near  the  point  marked  L  on  Exhibit  26  ? 

Mr.  Kinloch. — Yes,  sir. 

Prof.  Galbratth. — On  the  cross  strut  between  P-2-R  and  P-2-L  ? 

Mr.  Kinloch. — ^Yes,  sir. 

Prof.  Galbratth.— ^lose  to  P-2-R  ? 

Mr.  Kinloch. — He' must  have  just  moved  there  because  he  was  near  there  a  few 
minutes  before.  They  also  cleaned  up  the  bolts  that  were  there  and  let  them  down. 
In  fact  they  were  finishing  up. 

Prof.  Kerry. — ^He  would  probably  up-end  his  box  to  reach  the  tackle  ? 

Mr.  Kinloch. — ^No,  sir,  I  do  not  know  that  he  would ;  it  would  be  too  little  a  box 
to  up-end  and  stand  on. 

Prof.  Kerry. — ^Well,  then,  the  jerk  that  threw  him  down  would  probably  have  only 
dropped  him  four  or  ^ve  inches  ? 

Mr.  Kinloch. — I  do  not  think  he  would  have  stayed  there  if  he  had  got  very 
much  of  a  jerk. 

Prof.  Kerry. — His  feet  would  drop  in  the  box.  He  was  probably  standing  on  the 
edge  of  the  box. 

Mr.  Kinloch. — I  do  not  know  if  you  could  get  your  feet  in  this  box  or  not,  I 
understood  him  to  say  that  he  dropped  on  his  box. 

Prof.  Kerry. — He  could  see  the  lines  of  tiie  big  traveller  from  there  ? 

Mr.  Kinloch. — I  do  not  know  if  he  could  very  distinctly — ^no.  He  could  see 
that  the  traveller  was  there  all  right. 
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Prof.  Kerby. — That  is  all  that  he  said. 

Mr.  KiNLOCH. — He  could  see  probably  the  top  part  and  he  could  probably  see  the 
little  traveller  better  than  the  big  traveller.  There  is  a  big  mass  of  transverse  brac- 
ing all  through  there. 

Prof.  Kerry. — ^He  could  see  the  Quebec  truss  of  the  anchor  arm  very  fully? 

Mr.  KiNLOCH. — Yes. 

Prof.  Kerry. — Then,  referring  to  another  point,  what  was  the  condition  of  the 
riveting  on  the  main  diagonals  ? 

Mr.  Kjnloch. — 50s  and  6  ? 

Prof.  Kerry. — Yes. 

Mr.  KiNLOCH. — The  two  top  splices  down  from  the  centre  post  were  riveted  com- 
plete, the  next  splice  had  no  rivets  (that  is  in  the  anchor  arm) — none  whatever  and 
the  joints  were  open  about — ^well,  from  i^th  to  a  quarter  of  an  inch,  just  guessing. 
I  never  measured;  I  was  not  close,  but  the  next  splice  down  on  the  Quebec  side  was 
riveted  complete.  On  the  Montreal  side  the  inside  of  the  truss  was  riveted  and  the 
outside  lacked  about  ^th  of  an  inch  of  being  close.    That  is  all  ihe  splicing. 

Prof.  Kerry. — Is  that  loose  splice  you  mentioned  right  down  at  the  foot  of  the 
diagonal  ? 

Prof.  KiNLOCH. — No,  it  is  right  at  the  top. 

Prof.  Kerry. — How  about  the  connection  with  P-4  ? 

Mr.  KiNLOCii. — That  is  a  pin  connection. 

Prof.  E[erry. — Eight  where  the  main  diagonal  connects  with  P-4  there  was  in 
that  truss  a  horizontal  brace  running -across  the  pier  connecting  witli  the  cantilever 
arm. 

Mr.  KiNLOCH. — Eight  at  the  end  of  it  ? 

Prof.  Kerry.— Yes  ? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — ^Was  that  riveted  up? 

Mr.  KiNLOCH. — No,  sir,  it  was  entirely  loose. 

Prof.  Kerry. — ^It  was  in  place  but  not  fastened? 

Mr.  KiNLOCH. — Not  fastened. 

Mr.  HoLGATE. — ^At  what  point? 

Mr.  Bjnloch. — P-4. 

Prof.  Kerry. — ^Was  it  otherwise  fastened? 

Mr.  KiNLOCH. — Eiveted  at  the  other  end. 

Prof.  Kerry. — Was  it  riveted  to  the  T-6-Z  members  there? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — ^Was  it  riveted  to  the  main  i)ost? 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — So  that  it  was  practically  finished  except  for  one  connection  at 
the  end  of  P-4  in  the  anchor  arm? 

Mr.  KiNLOCH. — ^Yes,  sir. 

jfToi.  Kerry.— Why  was  it  left  loose? 

Mr.  KiNLOCH. — According  to  instructions  to  provide  for  the  movement  of  the 
centre  post  going  ahead. 

Prof.  Kerry. — It  had  not  yet  settled  in  its  final  position  ? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — Was  it  getting  nearly  into  such  a  position  that  it  could  be  riveted 
up  finally? 

Mr.  KiNLOCH. — ^No,  the  holes  were  too  bad  to  do  anything  with  it 

Prof.  Kerry. — They  would  be  how  much  out? 

Mr.  BliNLOCH. — ^I  never  had  it  up  in  position  enough  to  know  for  sure  but  I  would 
say  th-*  it  would  be  a  hole  out  anyway. 

Prof.  Kerry. — The  whole  width  of  a  hole? 

Mr.  KiNLOCH. — ^Yes,  sip. 
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Prof.  Kerry. — ^Which  way — ^too  long  or  too  short? 

Mr.  Ejnloch. — ^I  think  it  was  too  long.  I  am  not  positive  upon  that  because  I 
did  not  i>ay  much  attention  to  it  only  I  noticed  it  was  out. 

Prof.  Kerry. — ^It  was  not  considered  of  very  great  importance! 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — ^Was  that  on  both  the  Quebec  truss  and  the  Montreal  truss? 

Mr.  KdiLoch. — ^Yes,  sir. 

Prof.  Kerry. — The  members  were  in  the  same  condition? 

Mr.  KufLOCH. — The  same  condition. 

Prof.  Kerry. — ^Was  the  main  diagonal  of  the  cantilever  arm  riveted  up? 

Mr.  KiNLOCH. — It  had  no  rivets  in  it  in  place? 

Prof.  Kerry. — Just  bolted? 

oiO".  KiKLocH. — Just  bolted. 

Prof.  Kerry.— Full  bolted? 
.  Mr.  BliNLOCH. — ^Yes. 

Prof.  Kerry. — ^Have  you  thought  of  anything  you  omitted  to  state  in  your  evidence 
yesterday? 

Mr.  KiNLOCH. — Mr.  Holgate  asked  me  about  chord  10-L  and  I  had  noticed  a  bulg- 
ing on  the  cover  plate. 

Prof.  E[erry. — Of  the  anchor  arm? 

Mr.  KiNLOCH. — ^Yes,  at  the  splice  of  chord  10  and  9,  and  I  called  the  Indian's 
attention  to  it  and  told  him  to  put  a  couple  of  bolts  in  it  and  asked  him  how  long  it 
had  been  in  there  and  he  said  that  it  had  been  there  ever  since  they  came. 

Prof.  Kerry. — That  is  ever  since  the  gang  went  there  for  the  purpose  of  rivet- 
ing up  that  joint? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — How  long  had  they  been  working  on  the  joint  ? 

Mr.  KiNLOCH. — I  think  they  started  on  Saturday;  I  am  not  sure.  Also  at  the 
foot  of  10,  when  it  was  set,  it  was  found  that  the  ribs  did  not  match  and  we  cut  a 
diaphragm. 

Prof.  Kerry. — They  did  not  match  on  the  stub  chord? 

Mr.  KiNLOCH. — No;  we  cut  a  diaphragm,  jacked  the  webs  over,  reamed  the  holes 
and  held  them  over  there  with  wedges. 

Prof.  Kerry. — ^Keamed  which  holes? 

Mr.  KiNLOCH. — The  holes  in  the  diaphragm.  The  diaphragm  was  shop  riveted  in 
there  and  the  ribs  did  not  quite  match.     One  of  them  was  off  from  the  other  three. 

Prof.  Kerry. — A  matter  of  how  much  ? 

.•  r.  KiNLOCH. — About  a  quarter  of  an  inch.  When  Mr.  Scheidel  camr  there  we 
called  his  attention  to  it  and  it  was  his  instructions  to  do  that. 

Prof.  Kerry. — Then  you  field  riveted  it  after  you  had  reamed  the  holes  out? 
You  replaced  the  diaphragm  with  field  rivets? 

Mr.  KiNLOCH. — ^We  replaced  the  diaphragm  but  whether  it  was  field  riveted  or  not 
I  am  not  positive.     I  think  it  was  left  at  the  time ;  it  was  wedged  there. 

Prof.  Kerry. — ITow  were  the  wedges  inserted? 

Mr.  KiNLOCH. — A  long  thin  wedge  driven  down  between  the  end  of  the  diaphragm 
and  the  chord  rib. 

Prof.  Galbraith. — To  widen  the  space? 

Mr.  KiNLOCH. — To  widen  the  space. 

Prof.  Kerry. — \ou  spoke  of  Mr.  Scheidel;  we  have  riot  heard  of  him  before  as 
being  on  the  bridge  locally.     How  often  did  he  visit  the  bridge  ? 

Mr.  KiNLOCH. — Only  once  that  I  can  remember.  He  may  have  been  here  twice, 
but  he  was  here  for  quite  a  while  at  one  time. 

Prof.  Kerry. — ^He  did  not  come  up  in  any  specific  conneotion,  but  was  simply 
visiting  the  works  ? 
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Mr.  Kii^LOCH. — I  really  do  not  know  wkat  he  did  come  up  for  or  whether  he  just 
came  up  on  a  visit. 

Prof.  Kerry. — ^While  he  was  on  that  visit  this  particular  detail  was  referred  to 
him? 

Mr.  KiNLocH. — ^Yes,  sir. 

Prof.  BIerby. — ^If  I  remember  rightly,  Mr.  Scheidel  was  responsible  for  all  the 
detailing  of  the  bridge? 

Mr.  KiNLOOH. — I  understood  so;  yes,  sir. 

Prof.  BIerry. — ^Did  you  notice  whether  the  Indians  put  the  bolts  in  tnat  you 
directed  on  that  cover  plate? 

Mr.  KiNLOCH. — No,  I  do  not  believe  I  did; 

Prof.  E[erry. — ^You  gave  them  that  direction  what  day? 

Mr.  Bjnloch.— Wednesday,  I  think. 

Prof.  Kerry.— They  were  then  working  on  the  joint  between  9  and  10? 

Mr.  KiNLOOH. — ^Yes. 

Prof.  Kerry. — The  bulge  was  on  the  upper  end  of  10?    The  plate  had  lifted? 

Mr.  Kjnlooh. — ^Yes,  the  plate  had  lifted  at  the  lower  end  of  No.  9? 

Prof.  Kerry. — The  lower  end  of  No.  9  resting  on  No.  10? 

Mr.  KiNLOCH. — Do  you  mean  that  the  plate  was  solid  on  No.  10? 

Prof.  Kerry. — ^Yes. 

Mr.  KiNLOCH. — I  am  not  positive  about  that.  It  may  have  been  up  a  little  but 
not  quite  as  much  as  it  was  at  the  upper  end  of  No.  9. 

Prof.  Kerry. — ^How  would  you  detect  a  defect  of  that  kind? 

Mr.  Bjnloch. — ^By  looking  down  through  the  hole. 

Prof.  Kerry. — The  bolts  were  out? 

Mr.  KiNLOCH. — ^What  called  my  attention  to  it  was  that  I  cautioned  them  about 
taking  the  drift  pins  out,  and  told  them  why  I  wanted  the  drift  pins  left  in,  and  I 
just  looked  through  the  hole  and  saw  the  platie  was  up.  I  told  thjem  to  draw  that 
plate  down. 

Prof.  Kerry. — A  matter  of  how  much,  do  you  supi)ose? 

Mr.  KiNLOCH. — A  quarter  of  an  inch. 

Prof.  Galbraith. — Was  that  the  condition  all  across  the  chord  of  the  plate  away 
from  the  angle  iron  all  along  the  chord  on  the  four  ribs? 

Mr.  KiNLOCH. — No,  it  was  bolted  on  the  edge  and  in  the  centre  they  only  had 
drift  pins  in  because  it  is  about  five  feet  to  reach  up  and  you  cannot  hold  the  bolt 
to  put  it  in  without  special  preparation  and  the  instructions  are  to  put  drift  pins  in. 

Prof.  Galbraith. — What  was  the  space  between? 

Mr.  KiNLOCH. — I  suppose  it  was  a  gradual  hump  from  one  to  the  other;  it  was 
not  a  short  bend  or  kink. 

Prof.  Kerry. — On  the  opi)osite  edges  it  would  probably  be  drawn  down  tight? 

Mr.  KiNLOCH. — ^Yes,  sir,  it  was  drawn  down  tight. 

Prof.  Galbraith. — A  gradual  curve  from  one  edge  to  the  other  showing  the  big- 
gest space  in  the  middle? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — On  the  opposite  side  the  joint  was  full  riveted  on  9  and  10? 

Mr.  KiNLOCH. — ^Yes,  that  gang  had  just  moved  over. 

Prof.  Kerry. — That  is  on  the  Quebec  side? 

Mr.  Kjnloch. — ^Yes. 

Prof.  Kerry. — Do  you. think  you  have  told  us,  Mr.  Kinloch,  every  indication  that 
you  know  of  that  could  help  us  to  find  out  the  cause  of  the  failure? 

Mr.  KiNLOCH. — ^To  the  best  of  my  memory,  I  have.  There  may  be  some  small 
things  in  there,  but  I  did  not  think  they  would  have  any  bearing  on  the  thing.  There 
may  be  some  little  errors  in  there  that  I  have  not  thought  of. 

Prof.  Kerry. — Every  reason  you  have  got  for  forming  x)er8onal  opinions  you 
have  given  to  us? 
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Mr.  KiNLOCH. — Yes,  sir.  I  might  say  that  there  was  a  slight  error  in  punching 
in  the  anchor  section  of  the  main  diagonals,  but  they  would  not  have  anything  to  do 
with  it.  That  joint  was  completely  riveted  up,  but  there  were  some  holes  that  were 
bad;  in  fact  they  were  blind,  and  we  had  to  put  some  re-enforcing  plates  on  that. 
Mr.  McLure  has  a  sketch  of  the  plate  which  will  show  that. 

Prof.  Kerry. — That  is  on  the  main  diagonal? 

Mr.  KiXLOCH. — Yes,  sir,  on  the  Montreal  side. 

Prof.  EIerrt. — ^In  the  evidence  given  by  the  witness,  Alexander  Beauvais,  he 
mentioned  that  directly  previous  to  the  accident  his  working  partner  saw  one  rivet 
right  on  that  9  and  10  joint  broken  and  very  shortly  afterwards  another  one  broke. 
In  ordinary  practice  is  the  failure  in  a  comparatively  short  time  after  driving  of 
field  rivets  a  usual  thing? 

Mr.  KiNLOCH. — ^No,  it  is  not  a  usual  thfing,  but  it  happens  sometimes. 

Prof.  Kerry. — It  happens  sufficiently  frequently  for  you  to  assume  that  the  fault 
is  in  the  rivet  generally? 

Mr.  KiNLOCH. — Generally  we  do.  not  pay  any  attention  to  it.  You  might  hear 
some  remark  about  it  by  the  gang  driving  the  rivets,  but  it  would  not  alarm  anybody. 

Prof.  Kerry. — ^You  would  lay  the  blame  on  the  men  driving  the  rivets  rather  than 
on  the  structure? 

Mr.  KiNLOCH. — Yes,  sir,  you  would  think  that  it  was  in  the  rivets,  not  in  the  struc- 
ture. 

Prof.  Kerry. — And  if  you  saw  two  going  close  together  you  would  still  not  be 
alarmed? 

Mr.  KiNLOCH. — I  do  not  know ;  no. 

Prof.  Kerry. — In  addition  he  said  that  they  saw  the  ribs  bending  away  from  the 
cover  plate. 

Mr.  KiNLOCH. — The  side  cover  plate? 

Prof.  Kerry. — I  imagine  the  cover  plate  of  the  rib  he  was  working  on.  He  was 
working  on  one  of  the  two  inside  ribs.    What  would  you  have  thought  of  that  ? 

Mr.  KiNLOCH. — If  I  had  seen  it  I  would  have  been  going  yet. 

Witness  retired. 

Mr.  McLuRE,  recalled. 

Prof.  Kerry. — I  think  you  might  just  go  over  the  diflRerent  points  as  Mr.  Kinloch 
did.  First  of  all,  tell  us  about  each  of  the  unexi)ected  happenings  that  came  to  your 
notice  on  the  bridge  and  what  was  done  in  regard  to  them? 

Mr.  McLuRE. — I  could  be  able  to  do  that  better  out  of  my  books. 

Prof.  Kerry. — Are  the  books  in  the  possession  of  the  Commission  just  at  present  ? 

Mr.  McLuRE. — No,  sir,  they  are  right  here. 

Prof.  Kerry. — Take  your  books,  please?    (Witness  produced  a  note-book.) 

Mr.  HoLGATE. — Is  that  a  private  note-book? 

Mr.  MoLuRE. — ^No,  sir. 

Mr.  Holgate. — Has  it  got  the  information? 

Mr.  McLuRE. — It  has  got  a  record  of  the  things  I  found  on  the  bridge.  I  think 
very  nearly  everything  is  in  there.  There  may  be  a  few  things  I  have  in  my  diary 
that  I  have  here  and  there  may  be  a  few  things  that  are  not  in  here  that  will  be  in  m^ 
correspondence  with  Mr.  Cooper.  I  cannot  attempt  to  recall  all  those  things  to  mind 
now.    The  book  is  entitled,  '  Record  of  shop  errors  found  in  field  during  erection.' 

(Note-book  put  in  and  marked  Exhibit  No.  38). 

Prof.  Kerry. — By  reference  to  the  book  you  can  go  over  your  ground  thoroughly  ? 

Mr.  McLuRE. — I  think  so. 

Prof.  Kerry — ^I  think  it  would  be  well  to -have  your  own  statement. 

Mr.  MoLuRE. — Do  you  want  me  to  cover  the  ground  that  Mr.  Kinloch  covered  too, 
because  everything  he  stated  to  you  I  have  seen  myself. 
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Prof.  Kerry. — Very  largely,  Mr.  McLure,  because  in  a  good  many  cases  Mr.  Kin- 
loch  left  his  evidence  incomplete  for  reference  to  you  for  the  facts? 

Mr.  McLuRE. — I  have  not  got  the  dates  down  here  (referring  to  Exhibit  No.  38). 
The  first  thing  I  can  remember  that  we  came  across  in  the  erection  that  had  to  be 
rectified  was  in  the  batten  plates  on  the  dummy  chords  A-0-0 — ^R  and  L  at  the  con- 
nection to  the  top  of  the  post  P-l-R-L.  These  batten  plates  interfered  with  entering 
the  chords  and  we  had  to  cut  them  off.  We  referred  the  paatter  to  Mr.  Cooper  anid 
the  Phcenixville  office  and  we  were  instructed  to  leave  them  off. 

Mr.  HoLOATE. — It  ia  a  pity  you  cannot  give  the  date  of  that. 

Mr.  McLuRE. — I  will  tell  you  when  it  was — September,  1905. 

Mr.  HoLGATE. — Can  you  say  that  the  exhibit  is  a  record  of  all  the  shop  defects 
found  in  the  field? 

Mr.  McLuRE. — ^Yes,  shop  defects  and  every  other  kind  of  defects. 

Mr.  HOLGATE.— All? 

Mr.  McLuRE. — All  except,  as  I  said  before,  x>erhaps  one  or  two  that  I  have  in  my 
correspondence  or  diary  that  would  not  be  in  here,  but  I  cannot  think  of  any  now  that 
I  have  not  included  in  here. 

Prof.  Kerry. — I  think  you  were  just  taking  up,  Mr.  McLure,  a  case  that  you 
considered  it  necessary  to  refer  to  a  higher  authority  for  advice? 

Mr.  McLure. — This  is  on  April  21,  1906.  At  the  connection  of  diagonal  A-T-4^ 
with  top  chord  of  truss  floor  beam  A-F-B-8  of  the  anchor  arm  7  holes  on  each  side  of 
the  diagonal  A-T-4  did  not  match  the  holes  in  the  floor  beam.  This  was  referred  to 
Mr.  Cooper  and  Phcenixville,  it  was  thought  that  it  should  be  -reinforced  and  a  platd 
was  furnished  to  put  on  over  the  connection  plate  and  holes  drilled  through  from  the 
strut  to  the  plate. 

Prof.  Kerry. — A  reinforcing  plate  was  supplied,  drilled  in  place  and  riveted? 

Mr.  MoLuRE. — ^No,  sir,  it  was  never  put  on.  Mr.  Cooper  said  that  it  was  not 
necessary.    But  it  was  provided  by  the  Phcsnix  Bridge  Company. 

Prof.  Kerry. — Provided  but  not  put  on? 

Mr.  McLure. — Yes,  sir. 

Prof.  Kerry. — Were  the  holes,  where  necessary,  left  unfilled  ? 

Mr.  McLure. — No,  sir;  the  holes  were  drilled  through  the  original  connection, 
the  plate  without  the  re-enforcing  plate,  and  riveted  that  way.  Li  the  connection 
between  S-V-5-L  on  top  of  hanger  A-U-T-6-Z-L  of  anchor  arm,  two  horizontal  rows 
of  holes  on  the  inside  did  not  match  by  an  inch  and  a  quarter.  These  were  the  holes 
that  connected  the  big  truss  anchor  and  the  top  splice  plate  on  the  hanger.  A  sketch 
was  sent  in  to  Phcenixville  by  Mr.  Birks,  and  a  re-enforcement  plate  provided  for  that 
connection  and  riveted  on  there  only  recently.    I  have  not  the  date  for  that. 

Prof.  Kerry. — Will  these  sketches  be  among  the  file  of  plans? 

Mr.  McLure. — ^I  have  a  sketch  of  it  here. 

Prof.  Kerry. — ^Put  in  by  Mr.  Hoare? 

Mr.  McLure. — Put  in  by  Mr.  Hoare. 

Prof.  Kerry. — ^Mr.  Hoare  has  supplied  lis  with  the  Quebec  bridge  plans. 

Mr.  McLure. — No,  I  do  not  believe  it  will  be.  Then,  as  Mr.  Kinloch  has  already 
said,  there  was  a  slight  dish  found  on  the  top  centre  post  section  C-P-l-R  and  L  after 
the  brackets  were  riveted  on.  That  was  referred  to  Mr.  Cooper  and  his  suggestions 
followed  in  the  matter  when  it  was  erected. 

Prof.  Kerry. — ^What  were  the  suggestions? 

Mr.  McLure. — To  get  a  certain  percentage  of  bearing  area  before  we  allowed  it 
to  be  erected.    That  is  in  the  correspondence. 

Prof.  Kerry. — His  instructions  were  carried  out? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — Did  you  note  that  joint  at  any  subsequent  time? 

Mr.  McLure. — ^Yes,  sir,  I  think  I  did.  I  remember  looking  at  it — I  do  not  remem- 
ber just  what  date,  but  this  year  some  time.    Of  course,  it  was  a  joint  between  two 
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flat  plates,  and  it  was  spliced  up  with  these  splices  on  the  sides,  so  that  practically  all 
you  could  see  were  the  corners. 

Mr.  Kerry. — The  spliced  plates  that  you  remember  seeing  in  the  two  finished  sur- 
faces were  in  good  contact  ? 

Mr.  MoLuRE. — ^Yes,  sir.  At  the  time  of  the  erection  of  that  joint  Mr.  Birks  and  I 
to(^  some  thin  steel  feelers  ancB  went  down  in  the  sections,  in  the  manholes  in  the 
two  plates  that  come  together,  and  slipi)ed  this  in  and  around  the  edges  to  see  how  the 
bearing  was  actually.  I  have  a  record  of  that.  The  top  cover  plates  over  centre  posts 
C-P-R  &  L  that  connect  the  top  laterals  on  the  cantilever  arm  side  did.  not  fit  the  con- 
necting angles  in  the  post  sections.  On  the  west  truss  it  was  not  a  sufficiently  bad  fit  to 
make  any  change  in  the  metal,  so  that  the  holes  were  reamed.  On  the  east  truss  in  the 
connecting  angles  they  were  sent  from  Phcenixville  in  the  blank,  taken  up  there  and 
drilled  to  fit.  Mr.  Kinloch  has  already  mentioned  a  warp  in  the  base  plate  of  the 
east  shoe  that  was  found  at  the  time  of  setting  the  shoe  in  August,  1905.  It  ran  through 
in  a  longitudinal  direction  in  the  east  half  of  the  shoe,  the  maximum  being  Aths  of 
an  inch.  This  was  reported,  and  the  instructions  were  to  watch  it  and  see  if  the 
weight  placed  on  the  shoe  would  take  that  warp  out.  Subsequent  inspection  showed 
that  the  weight  had  taken  the  warp  out,  but  not  altogether. 

Prof.  Kerry. — Were  any  repairs  made? 

Mr.  McLuRE. — No,  sir. 

Prof.  Kerry. — That  was  the  joint  between 

Mr.  McLuRE. — ^Between  the  top  pedestal  and  the  shoe. 

Prof.  Galbraith. — That  was  a  warp  that  was  in  it  when  it  arrived  and  was  deliver- 
ed at  the  bridge  ? 

Mr.  McLuRE. — We  did  not  notice  it  until  we  set  it  and  compared  it  with  the  top 
plate  of  the  pedestal. 

Prof.  Kerry. — It  remained  to  the  end  as  a  minor  but  permanent  defect? 

Mr.  McLuRE. — I  could  not  say  about  the  end;  the  last  time  I  saw  it  it  was  not 
entirely  up.  We  had  instructions  to  plug  it  up  with  red  lead  or  paint  filler  to  prevent 
moisture  getting  in,  and  you  could  see  in  the  squeezing  out  that  it  was  settling  and 
that  it  had  not  altogether  closed. 

Prof.  Galbraith. — What  was  the  thickness  of  the  plate? 

Mr.  McLuRE. — I  think  it  was  a  3-inch  plate  planed  down  to  2J  inches.  In  the 
transverse  strut  belonging  to  truss  4-B-F-B-9  of  the  cantilever  arm — the  bottom  trans- 
verse strut — the  end  of  the  connection  plates  had  to  be  chipped  slightly  in  order  to 
enter  them  in  the  connection  at  the  feet  of  posts  P-4. 

Prof.  Kerry.— What  date? 

Mr.  McLuRE. — ^I  have  not  the  date  for  that,  but  it  must  have  been  in  August, 
id06.  They  were  chipped  of!  and  four  rivet  holes  removed  from  one  of  the  plates  at 
the  chord  I  refer  to.  The  thickness  was  two  plates,  and  reports  were  sent  in  in  the 
Tegular  way  about  it. 

Prof.  Kerry. — What  would  be  the  amount  chipped  off? 

Mr.  McLuRE. — About  16  square  inches. 

Prof.  Kerry. — In  length,  I  mean? 

Mr.  McLuRE. — I  hate  a  sketch  of  it. 

Prof.  Kerry. — I  understand  that  the  transverse  strut  was  too  long?  (The  witness 
lere  explained  the  detail  of  this  alteration  from  his  notes  in  Exhibit  No.  38)  and 
•continued :  On  the  end  post  of  the  cantilever  arm  at  the  connection  to  the  north  ends 
of  the  end  bottom  chords  we  found  on  the  south  side  of  the  posts  the  plate  lapping 
-over  the  chord  extended  too  far  down  and  this  was  evidently  a  mistake  in  reading 
the  tjrawing.  The  chord  was  chipx)ed  in  the  field  to  fit  the  post  and  a  not©  sent  of  it 
to  the  shop  and  the  posts  for  the  north  side  we  remodelled  accordingly.  In  the  tops 
-of  the  end  posts  on  the  cantilever  arm  the  outstanding  legs  of  four  vertical  stiffener 
jmgles  had  to  be  chipped  about  an  inch  and  a  half  to  admit  the  connecting  link  for 
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the  suspendied  span.  I  guess  tihat  is  all.  I  did  not  read  over  all  but  those  are  all  the 
ones  that  we're  rectified  as  I  remember. 

Prof.  Kerry. — In  general,  Mr.  McLure,  would  you  say  that  in  all  details  the  shop 
work  was  exceedingly  satisfactory? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — The  errors  that  you  found  either  in  the  dimensions  of  members 
or  in  the  provisions  for  riveting  were  very  few  ? 

Mr.  McLuRE. — ^Very  few  indeed. 

Prof.  Kerry. — And  for  the  field  riveting  the  holes  were  found  to  match  well? 

Mr.  McLuRE. — ^I  cannot  speak  with  as  much  authority  on  that  as  Mr.  Kinloch, 
but  considering  the  number  of  holes,  I  should  say  that  thoy  matched  very  well. 

Prof.  Kerry. — ^Mr.  Kinloch  mentioned  two  or  three  places  where  there  were 
cracks  in  members.    You  might  speak  about  them? 

Mr.  McLuRE. — There  was  one  crack  in  a  finished  plate  for  the  bottom  strut  of 
truss  floor  beam  F-B-8  at  the  foot  of  Post  P-4  on  the  south  anchor  arm.  It  was  noticed 
that  the  plate  was  cracked  shortly  after  its  erection  and  a  report  was  made  of  it  and  a 
repair  plate  furnished  and  put  in  place.  I  do  not  recollect  any  other  cracks  except 
one  or  two  lattice  angles  had  the  outstanding  leg  cracked  on  some  of  the  transverse 
braces. 

Prof.  Kerry. — No  members  were  erected  that  were  known  to  be  cracked  at  the 
time,  Mr.  McLure? 

Mr.  McLuRE. — ^No,  sir.  Yes,  there  was  one  transverse  diagonal  that  had  the  out- 
standing leg  of  the  lattice  angle  cracked;  that  was  erected,  a  note  made  of  it  and  the 
understanding  was  it  was  to  be  cut  off  and  a  new  angle  put  on. 

Prof.  Kerry. — ^Was  that  done? 

Mr.  McLure. — ^No,  sir,  it  has  never  been  done  yet;  it  is  out  on  the  end  of  tihe 
cantilever  arm. 

Prof.  Kerry. — Where  would  the  record  of  that  be? 

Mr.  McLuRE. — In  another  book  there.  (Book  produced,  filed,  and  marked  Exhibit 
39).    Shall  I  read  it,  about  that  lattice  angle? 

!Mr.  Holoate. — ^Yes,  or  note  what  page  it  is. 

Mr.  McLure.— It  is  page  6  of  Exhibit  89.  'Transverse  diagonal  671-T.  71 
s(  uth  cantilever  axm.  Third  lattice  angla  from  the  top  bend  on  this  diagonal  has  its 
outstanding  leg  cracked,  and  must  be  replaced.' 

Prof.  Kerry. — ^We  had  some  evidence  dealing  with  the  crinkling  up  of  the  joint 
of  a  bend  in  the  plates  between  the  centre  post  and  S-P-5. 

Mr.  MoLuRE.     S-P-5,  yes,  sir.    I  had  correspondence  with  Mr.  Cooper  about  that. 

Prof.  Kerry. — Your  correspondence  with  Mr.  Cooper  and  Mr.  Kinloch's  evidence 
cover  that  point  perfectly. 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — Then  you  have  now  covered  all  the  actual  difficulties  that  you 
noted,  either  by  exhibits  or  your  statements. 

Mr.  McLuRE. — Yes,  as  near  as  I  can  recollect  now. 

Prof.  Kerry. — ^And  there  has  been  certain  evidence  given  with  regard  to  cracked 
plates  in  the  vicinity  of  the  base  of  the  centre  post?  Different  witnesses  have  men- 
tioned different  plates  as  cracked.     Can  you  give  any  evidence  bearing  on  those? 

Mr.  McLuRE. — I  never  saw  any  cracked  plates  there. 

Prof.  Kerry. — How  thoroughly  and  how  often  would  you  have  inspected  that 
1)art  of  the  bridge  ? 

Mr.  McClure. — I  cannot  say  exactly  as  to  how  often,  but  when  I  inspected  it 
I  inspected  it  thoroughly  enough  to  see  a  crack  of  any  magnitude  at  all. 

Prof.  Kerry. — Will  you  say  positively  that  all  the  plates  around  the  base  of  the 
centre  post  had  been  inspected  since  June  15  by  you  f 

Mr.  McClure. — Yes,  sir. 
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Prof.  Kerry. — ^And  that  to  your  observation  there  was  no  crack  in  any  one  of 
them  ? 

Mr.  MoLuRE. — ^No,  sir,  not  the  slightest. 

Mr.  Davidson. — Might  I  suggest  to  the  commissioniers  that  the  witnees  be  asked 
if  he  could  account  in  any  way  for  the  v>ery  positive  statement  made  by  three  wit- 
yieeses  that  they  saw  cracked  plates  ? 
Mr.  HoLOATa — ^Whicb  witnesses  ? 

Mr.  Davidson^. — Ouimet 

Mr.  HoLQATB. — Ouimet  has  not  come  before  us. 

Mr.  Davidson. — No,  of  course  his  statement  was  at  the  coroner's  inquest,  but 
Hie  other  two,  Davis  and  Lafrance,  they  were  cross-examined  on  the  point,  they  were 
tasked  if  it  was  possible  they  could  be  mistaken,  if  they  could  have  mistaken  some- 
^ing  else  for  a  crack  and  notwithstanding  that  they  still  maintained  th^at  it  was 
cracks  that  they  saw.  I  would  like  to  know  if  Mr.  McLure  can  account  for  that  in 
any  way. 

Prof.  Kerry. — What  explanation  woiild  you  offer  of  any  appearances  that  could 
4iave  misled  these  witnesses  ? 

Mr.  MoLuRE. — The  only  explanation  I  could  offer  would  be  that  they  might  l^ve 
^een  a  crimp  in  the  plate  from  Lafrance  evidence ;  of  course  I  cannot  locate  even  the 
^late  he  saw  it  on.  From  Mr.  Davis'  evidence  the  crimp  and  the  crack  that  he  said 
iie  saw  are  in  exactly  thie  same  place. 

?  Prof.  Kerry. — Could  you  make  a  sketchy  as  a  matter  of  evidence  showing  a  sec- 
tion through  the  plate  right  at  the  crimp  to  show  how  sharply  the  plate  was  bent 
there? 

Mr.  MoLuRE. — I  do  not  know  from  memory  if  I  can.    I  can  try  it. 

Prof.  Kerry. — ^Just  a  transverse  Section  through  the  plate. 

Mr.  MoLuRE. — ^Yes,  sir. 

Mr.  Stuart. — I  am  told  that  Mr.  Edwards  hfis  an  actual  sketch  of  that  crimp 
-which  was  referred  to  Mr.  Cooper;  be  can  produce  it. 

Mr.  HoLGATE. — ^Perhaps  it  would  facilitate  Mr.  McLure's  explanation  if  some- 
thing like  that  were  here. 

The  (witness  made  a  sketch  which  was  filed  and  marked  as  Exhibit  40. 

Prof.  Kerry. — Would  it  be  possible,  Mr.McLure,  that  a  crack  in  the  paint  would 
look  like  a  crack  in  th(^  plate  itself  ? 

Mr.  McLuRE. — ^It  might  look  like  a  hair  crack,  but  not  like  a  crack  j  of  an 
inch  wide. 

Prof.  Kerry. — ^The  evidence  of  the  witness  Davis  was  directed  towards  a  narrow 
crack,  not  }  of  an  inch  wide. 

3ir.  McLuRE. — ^Yee. 

Prof.  Kerry. — Have  you  ever  been  misled  personally  by  any  such  surface 
cracks  ? 

Mr.  McLure. — No,  sir,  not  that  I  recollect;  I  always  carry  something  around 
to  scrape  the  paint  off. 

Prof.  Kerry. — Have  you  been  misled  to  the  extent  of  requiring  to  scrape  the 
paint  off  to  make  sure  ? 

Mr.  MoLuRE. — I  do  not  remember  any  particular  instance. 

Prof.  E[erry. — ^Passing  from  errors  and  cracks,  Mr.  McLure,  what  can  you  tell  us 
about  the  deformations  of  the  members  that  have  been  observed? 

Mr.  MoLuRE. — In  all  the  compression  members,  especially  those  with  heavy  webs, 
we  have  noticed  more  or  less  deformation  in  the  webs. 

Prof.  Kerry. — That  is  in  advance  of  erection? 

Mr.  MoLuRE. — In  advance  of  erection,  yes,  sir. 

Prof.  Kerry. — ^The  deformation  would  amount  to  how  much? 

Mr.  MoLuRE. — ^I  do  not  think  in  any  case  over  three  quarters  of  an  inch  and  not 
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usually  as  much  as  half  an  inch.  I  do  not  remember  the  figures,  we  measured  a 
few  and  sighted  along  a  greater  number. 

Prof.  Kjkry. — ^You  would  not  be  able  to  observe  whether  that  deformation  ran  com- 
pletely across  the  ribs  or  not,  your  observation  would  be  mainly  confined  to  the  upp^r 
surface,  would  it  not? 

Mr.  McLuRE. — The  only  way  you  could  observe  that  would  be  by  measuring  th|e 
ribs  with  a  line;  top  and  bottom. 

Prof.  B^ERBY. — ^Was  that  done  in  any  cases? 

Mr.  MoLuRE. — I  do  not  remember  except  in  the  cases  of  the  chords  in  place  that 
we  measured  recently. 

Prof.  Kerry. — Then  to  the  best  of  your  knowledge  no  members  went  into  the 
bridge  with  deformation  in  excess  of  the  neighbourhood  of  half  an  indi? 

Mr.  MoLuRE. — No,  sir. 

Prof.  E[erry. — And  you  insi>ected  all  the  members  before  they  were  placed  in  the 
bridge  for  that  among  other  defects,  did  you  ? 

Mr.  MoLURE. — I  did  all  members  witli  the  exception  of  the  first  nine  bottom  chords 
of  the  south  anclior  arm.  which  were  placed  before  I  arrived  on  the  work. 

Prof.  Kerry. — The  first  nine.    Which  would  the)  first  nine  be  specifically  f 

Mr.  MoLuRE. — ^From  one  to  nine  inclusive. 

Prof.  Kerry. — On  one  side? 

Mr.  i..cLuRE. — Both  sides. 

Prof.  Galbratth. — When  you  say  the  deiormation  was  not  more  than  one  half 
inch,  how  is  the  deformation  measured ;  what  base  line  do  you  measure  from ;  between 
what  points  are  you  taking  the  measurement? 

Mr.  McLuRE. — Usually  the  total  length  of  the  latticing,  I  think. 

Prof.  Galbraith. — A  straight  line  from  one  end  to  the  others 

Mr.  McLuRE. — ^I  do  not  remember  exactly  how  we  did  measure  them  aii. 

Prof.  Galbraith. — ^You  are  estimating  by  eye  from  a  straight  line  ? 

Mr.  McLuRE. — No,  actual  measurement  with  a  rule. 

Prof.  Galbraith. — ^Did  you  stretch  a  line  from  one  end  to  tne  other? 

Mr.  McLuRE. — From  one  end  to  the  other  as  far  as  we  could  get  in  sonue.  I  do 
not  remember  whether  in  every  case  we  went  from  one  end  to  the  other  witn  the  line, 
because  it  would  not  be  possible  to  do  it  on  account  of  the  connections  at  the  end,  but 
I  think  we  covered  the  latticing  in  every  case  to  a  batten  plate. 

Prof.  Galbraith. — ^You  went  from  one  batten  plate  to  the  other  with  the  line? 

Mr.  McLure. — There  is  not  always  a  batten  plate  at  each  end  of  a  compression 
member;  that  is,  a  splice  plate  acts  as  a  batten  plate  when  fully  riveted  on,  and  in 
the  condition  in  which  we  made  these  measurements  a  splice  plate  would  not  oe  on. 

Prof.  Galbraith. — The  line  would  be  roughly  in  the  neighbourhood  of  50  feet? 

Mr.  MoLure. — I  cannot  give  you  any  general  rule. 

Prof.  Galbraith. — ^What  I  want  to  get  at  is  whether  you  are  speaking  of  local 
deformations  measured  from  a  short  base  line,  say  from  5  to  10  feet  or  whether  you 
are  speaking  of  a  general  deformation  of  the  whole  web  taken  from  a  base  line  as 
nearly  as  possible  from  end  to  end. 

Mr.  McLure. — That  is  what  I  was  referring  to. 

Prof.  Galbraith. — ^And  you  say  that  it  was  in  the  latter  way  that  the  measure- 
ment was  taken? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Galbraith. — And  the  deformations,  as  far  as  you  know,  did  not  exceed 
one-half  inch? 

Mr.  McLure. — ^Yes,  sir,  to  the  best  of  my  recollection. 

Prof.  Kerry. — Now,  you  might  tell  us  all  that  you  know  about  the  subsequent 
deformations  ? 

Mr.  MoLuRE.-r-I  watched  the  main  post  for  subsequent  deformations  and  never 
found  any.  The  post  P — 4  anchor  and  cantilever  arm,  at  the  time  of  the  co  lapse  of  the 
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bridge,  had  already  received  their  maximum  compression  stresses  as  well  as  x>ost 
P — 3.  I  had  watched  all  these  iwsts  for  deflections  and  never  could  detect  any.  Also 
some  of  the  sub-diagonals  connected  to  these  posts.  The  intermediate  verticals  be- 
tween these  i)08ts  I  had  watched  for  signs  of  buckling  but  never  detected  any.  In  the 
centre  post  particularly  I  had  watched  together  with  Mr.  Kinloch  to  detect  when  the 
different  sections  would  be  exactly  in  line  across  the  -splices  and  we  had  observed  that 
centre  post  numerous  times  at  a  not  very  rsmote  date  and  from  our  observations  it 
was  perfectly  in  line. 

Prof.  Kerry. — The  joints  of  the  post  were  bearing  full  ? 

Mr.  McLuRE.-^Yes,  sir,  every  one  of  them. 

Prof.  Kerry. — And  the  post  itself,  as  far  as  you  could  observe,  was  perfectly  true? 

Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Kerry. — It  was  swinging  on  the  main  pin? 

Mr.  MoLure. — ^It  had  freedom  to  turn  on  the  main  pin. 

Prof.  B[erry. — At  no  very  remote  date,  you  say;  you  mean  any  time  last  month? 

Mr.  MoLure. — ^Yes,  sir,  not  any  longer  ago  than  that. 

Prof.  Kerry. — ^A  month  previous  to  the  accident? 

Mr.  lioLuRE. — ^Yes,  sir. 

Prof.  Kerry. — Then  with  regard  to  the  chord  sections? 

Mr.  McLure. — I  think  the  first  thing  my  attention  was  called  to  in  regard  to 
bending  in  the  chord  section  was  the  splice  between  chord  7  and  8-L  on  the  cantilever 
arm,  which  had  one  of  the  inner  ribs  bent  in  towards  the  other  one  between  the 
diaphragms,  a  maximum  of  three-quarters  of  an  inch  right  at  the  splice.  That  did 
not  extend  entirely  to  the  top  of  this  rib  although  it  did  slightly,  that  is  it  was  not 
three-quarters  of  an  inch  at  the  top  but  it  was  I  forget  how  much,  something  less. 

Prof.  Kerry. — The  lining  at  the  top  of  the  two  ribs,  7  and  8,  was  not  perfect? 

Mr.  MoLure. — Not  perfect  but  less  out  of  line  than  the  beam.  It  was  measured 
very  carefully  by  Mr.  Birks  and  myself  and  reported  with  a  recommendation  to  in- 
sert a  diaphragm  between  the  inner  ribs  extending  upward  six  rivets,  I  think. 

Prof.  Kerry. — That  is  a  diaphragm  connecting  the  two  inner  ribs  ? 

Mr.  McLuRE. — ^Yes,  sir,  and  I  think  Mr.  Cooper  did  not  approve  of  that  method. 

Prof.  Kerry. — In  any  case  the  recommendation  was  not  carried  out? 

Mr.  MoLure. — No,  sir,  not  yet.  I  believe  it  was  being  discussed  at  the  time  of 
the  accident  between  Mr.  Cooper  and  the  Phoenix  Bridge  Company. 

Prof.  Galbraith. — By  the  top  do  you  mean  the  north  end  of  the  chord? 

Mr.  MoLure. — No,  the  top  and  bottom  of  the  rib. 

Prof.  Galbraith. — Four  or  ^Ye  feet  between? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — Was  that  the  only  case  of  failure  to  line  that  had  come  to  your 
attention,  Mr.  McLure? 

Mr.  McLure. — No,  there  was  something  similar  at  the  splice  between  chord  8  and 
9»L  on  the  cantilever  arm.  It  was  only  A  of  an  inch  out  of  line.  The  same  rib  at 
the  bottom"  of  the  rib,  the  top  of  the  rib  was  perfectly  safe.  That  was  not  reported 
because  it  was  not  considered  of  sufficient  importance  and  any  reinforcementi  tha^ 
knight  be  recommended  for  the  chord  that  was  out  of  line  three-quarters  of  an  inch 
Vould  apply  to  the  other. 

Prof.  Kerry. — Were  these  deflections  corrected  before  the  joint  plates  were  riveted 
on? 

Mr.  McLure. — They  never  were  corrected. 

Prof.  Kerry. — These  joints  have  not  been  riveted  ? 

Mr.  McLure. — No,  sir,  not  completed. 

Prof.  Kerry. — Is  it  a  customary  thing  to  find  when  the  riveting  was  about  to 
commence,  that  there  were  little  errors  in  lining  between  the  ribs? 

Mr.  McLure. — Errors  of  lining  but  not  errors  of  alignment  except  the  two  in- 
stances I  have  mentioned.  Errors  of  lining  I  should  take  to  mean  that  one  rib  did 
not  match  the  other  at  the  end  exactly. 
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Prof.  Kerry.— That  is  what  I  mean  ? 

Mr.  McLuRE. — Yes,  sir,  I  found  several  of  those  errors  on  the  anchor  and  canti- 
lever arm  both  and  they  always  occurred  on  one  of  the  two  inner  ribs  at  the  bottom. 
One  splice  in  the  cantilever  arm,  I  forget  which  one  it  was,  the  error  did  not  amount 
to  more  than  one-quarter  of  an  inch.  It  was  referred  to  Mr.  Cooper  in  my  conel 
spondence  and  he  replied  to  do  the  best  we  could  with  it.  I  described  our  method  of 
jacking  the  rib  back,  but  he  sakl  to  make  the  best  job  iwe  could  with  it. 

Prof.  Kerry. — ^Would  the  wind  in  the  rib  extend  far  back  or  would  it  start  att 
the  diaphragm  plate  and  be  just  a  little  local  twist  ? 

Mr.  McLuRE. — Well,  it  is  so  small  you  could  not  detect  it  with  your  eye.  It  was 
just  by  having  the  two  not  matched  that  you  could  tell  there  was  any  at  all. 

Prof.  Kerry. — It  was  never  permitted  to  start  to  rivet  up  any  of  these  chord  joints 
until  the  two  adjoining  sections  were  in  contact  from  the  top  joint  to  the  bottom  ? 

Mr.  McLuRE. — ^Yes. 

Prof.  Kerry. — That  was  the  practice  followed? 

Mr.  McLure. — ^Yes,  that  was  the  practice;  there  never  was  any  riveting  done 
until  an  attempt  was  made  at  least  to  get  them  into  perfect  contact.  Of  course  there 
were  slight  variations;  it  was  not  possible  to  jack  a  thing  back  all  the  way,  I  think. 

Prof.  Iverry. — You  are  misunderstanding  me  for  the  minute.  I  understand  that 
as  far  as  the  lining  of  the  ribs  of  two  adjacent  sections  is  concerned,  that  they  were 
jacked  into  line  as  closely  as  iwssible? 

Mr.  !McLuRE. — Jack^  into  line  as  closely  as  possible. 

Prof.  Kerry. — And  then  side  plates  were  put  on,  and  then  they  were  riveted  in 
that  position? 

Mr.  McLi  RB. — Yes,  sir. 

Prof.  IvERRY. — And  the  deviation  at  the  time  you  left  them  would  probably  not 
be  as  great  as  one-sixteenth  of  an  inch  ? 

Mr.  McLuRE. — ^No,  sir. 

Prof.  Kerry. — Considering  the  ends  of  two  adjacent  chord  sections,  they  would 
have  been  put  in  in  most  of  the  cases  you  have  mentioned  with  the  upper  ends  in  con- 
tact and  with  the  camber  taken  care  of  by  an  opening  in  the  bottom? 

Mr.  McLuRE. — Yes,  sir. 

Prof.  Kerry. — Before  the  riveting  was  commenced,  and  at  the  time  of  this  jack- 
ing and  interlining,  would  those  joints  be  closed  up  perfectly  ? 

Mr.  McLure. — No  riveting  was  ever  started  on  any  joints  in  a  chord  before  they 
had  a  full  bearing. 

Prof.  Kerry. — They  were  carefully  inspected  for  that  ? 

Mr.  McLuRE. — Yes,  sir. 

Prof.  Kerry. — Would  you  show  us,  by  sketch,  what  the  method  of  jacking  was! 

Mr.  McLuRE. — I  do  not  think  I  could.  It  was  customary  to  support  the  jack 
against  the  other  inner  rib  and  to  transfer  part  of  the  pressure  to  the  next  outer  rib 
by  means  of  a  wooden  shore. 

Prof.  Kerry.— Was  any  precaution  taken,  Mr.  McLure,  to  get  the  four  ribs  in 
their  correct  relative  positions  to  one  another  when  finally  jacked  into  jwsition?  If  I 
remember  rightly,  in  each  case  the  four  ribs  were  held  by  diaphragnn  plates  within  four 
feet  of  the  joint? 

Mr.  McLuRB. — Yes. 

Prof.  Kerry. — So  that  any  alteration  in  the  correct  theoretical  spacing  of  rib« 
was  either  a  shop  error  or  it  would  be  a  bend  that  would  occur  in  the  last  four  feet 
of  the  rib? 

Mr.  McLure. — No,  because  theae  diaphragms  do  not  extend  the  full  length  of  the 
rib,  they  only  extend  about  half  way  down  or  a  little  over,  I  think. 

Prof.  Kerry. — ^Was  it  i)os8ible  for  one  of  these  ribs  to  warp  below  the  diaphragm? 

Mr.  McLure. — I  should  think  so;  this  bend  that  caused  the  imperfect  bearing 
might  extend  back  of  the  diaphragm  at  the  bottom,  and,  as  I  said  before,  all  the  im- 
perfect matchings  that  wore  noticed  were  at  the  bottom. 
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Prof.  Kerry. — That  wind  might  start  f ixrther  back  than  the  diaphragm  ? 

Mr.  McLuRE. — ^Yes,  I  should  think  so. 

Prof.  Kerry. — ^And  would  the  spacings  between  the  ribs  be  correct  when  you 
finished  jacking,  or  how  much  would  they  be  in  error? 

Mr.  McLure. — I  do  not  think  they  ever  measured  it. 

Prof.  BIerry. — ^You  never  measured  it? 

Mr.  MoLuRE. — ^No,  sir. 

Prof.  Kerry. — ^How  would  you  determine  when  it  became  a  question  of  jacking 
one  rib  out  and  the  other  in?  How  would  you  determine  which  to  work  on,  or  would 
you  jack  both  ? 

Mr.  McLure. — ^We  would  jack  the  rib  which  seemed  to  be  out  of  line,  but  that 
would  be  a  matter  of  judgment. 

Prof.  Galbraith. — Was  the  riveting  of  the  diaphragm  you  speak  of  done  in  the 
shop? 

Mr.  McLure.— Yes,  sir. 

Prof.  Galbraith. — Or  done  in  the  field,  or  done  sometimes  in  one  place  and  some- 
times in  the  other. 

Mr.  McLure. — The  diaphragms  Mr.  Kerry  referred  to  as  being  back  of  the  splice 
about  four  feet  were  riveted  in  the  shop  entirely,  I  think. 

Prof.  Galbraith. — Going  back  to  that  7-8  joint  in  the  cantilever  arm,  that  }  of  an 
inch  deviation,  was  that  entirely  in  one  rib? 

Mr.  McLure. — ^Yes,  sir,  entirely. 

Prof.  Galbraith. — The  other  three  ribs  lined  correctly? 

Mr.  McLure. — The  other  three  lined  correctly. 

Prof.  Galbraith. — ^Were  there  any  instances  to  your  knowledge,  Mr.  McLure,  in 
which  the  side  plates  had  to  be  bent  to  bear  up  correctly  against  the  two  chord  mem- 
bers? 

Mr.  McLure. — ^No,  sir,  not  to  any  extent. 

Prof.  Galbraith. — So  far  as  you  know  in  each  case  the  side  plate  that  was  set  on 
the  outside  was  a  plane  surface? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Galbraith. — So  that  beyond  this  deviation  of  the  inner  ribs  you  have  men- 
tioned you  were  not  aware  of  any  defect  in  the  lining  of  the  adjacent  chords  ? 

Mr.  McLure. — Not  at  the  splice.  I  said  I  did  not  know  of  any  splice  plate  that 
had  to  be  bent.  I  wish  to  qualify  that  by  saying  that  at  the  splice  between  7  and  8-L 
the  splice  plate  on  the  rib  that  was  bent  was  riveted  on  and  that  splice  plate 

Prof.  Galbraith. — That  is  on  an  inner  rib  ? 

Mr.  McLure. — An  inner  rib. 

Prof.  Galbraith. — As  far  as  you  know  the  spliced  ribs  on  the  outer  rib  at  the 
same  point  were  true  ? 

Mr.  McLure. — Yes,  sir. 

Prof.  Galbraith. — What  defect  did  you  notice  in  the  chord  members,  not  at  the 
splices  but  between  the  splices,  along  the  length  of  a  member  ? 

Mr.  McLure. — My  attention  was  called  by  Mr.  Kinloch  to  the  bends  in  chord  A-9- 
L  in  the  anchor  arm,  and  8  and  9-R  in  the  cantilever  arm. 

Prof.  Galbraith. — At  the  same  time  or  different  times  ? 

Mr.  McLure. — At  the  same  time. 

Prof.  Galbraith. — But  you  have  heard  of  those  defects  of  those  three  chords  at 
the  same  time  ? 

Mr.  McLure. — I  believe  he  mentioned  something  about  the  cantilever  arm  two  or 
three  days  before  he  called  my  attention  to  the  anchor  arm,  but  I  do  not  remember 
just  what  he  said,  I  just  have  a  faint  recollection  of  him  saying  something. 

Prof.  Galbraith. — You  did  not  make  any  inspection  of  those  ? 

Mr.  McLure. — Not  at  that  time. 
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Prof.  Galbraith. — ^And  the  first  inspection  you  made  personally  was  when  Mr. 
Einloch  called  your  attention  to  the  A-9-L  chord  on  the  anchor  arm  ? 

Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Galbraith.     Did  you  say  he  called  your  attention  to  A-9-R? 

Mr.  McLuRE. — No. 

Prof.  Kerry. — I  think  somebody  mentioned  yesterday  without  going  into  the 
evidence,  Mr.  McLure,  that  you  were  sick  shortly  previous  to  the  failure  of  the  bridge? 

Mr.  McLuRE.— Yes. 

Prof.  Kerry. — ^Between  what  dates  would  you  have  been  absent  from  the  bridge  ? 

Mr.  MoLuRE. — Between  Saturday  afternoon,  August  17,  and  Friday  morning, 
August  23. 

Prof.  Kerry. — Then  probably  just  on  your  return  Mr.  Kinloch  mentioned  some- 
thing about  it  ? 

Mr.  McLuRE. — ^I  think  it  was  the  afternoon  of  my  return. 

Prof.  Kerry. — The  chords  on  the  cantilever  arm  ? 

Mr.  Mci-iURE. — ^Yes,  sir. 

Prof.  £[£RRY. — ^When  did  he  draw  your  attention  to  the  A-9-L  on  the  anchor  arm  ? 

Mr.  McLuRE. — On  Tuesday  morning,  August  27. 

Prof.  BIerry. — About  the  middle  of  the  morning  ? 

Mr.  McLuRE.— About  9.80. 

Prof.  Kerry. — ^What  action  was  taken? 

Mr.  MoLuRE. — ^We  went  inmiediately  with  Mr.  Birks  to  the  chords,  first  to  A-9-L, 
and  took  measurements,  with  a  line  stretched  from  the  edge  of  the  batten  plate  to 
batten  plate. 

Prof.  E[erry: — ^You  measured  the  off-sets  ? 

Mr.  MoLuRE. — ^Measured  the  off-sets  along  the  line  at  every  panel  point  of  the 
lattice  ends. 

Prof.  Galbraith. — ^What  sort  of  line  ? 

Mr.  MoLure. — ^A  bit  of  string,  fish  line,  I  think  it  was. 

Prof.  Galbraith. — Have  you  a  record  of  these  measurements  with  you  ? 

Mr.  McLuRE. — ^Yes,  sir. 

Document  produced,  filed  and  marked  Exhibit  No.  41. 

Prof.  Kerry. — This  exhibit  No.  41,  shows  the  measurements  taken  at  that  time? 

Mr.  McLuRE. — ^Yes,  sit. 

Prof.  E[erry. — As  soon  as  you  took  those  measurements,  Mr.  McLure,  what 
followed? 

Mr.  MoLuRE. — Pretty  shortly  after  that  we  went  to  limch. 

Prof.  Kerry. — That  is  to  say  you  measured  the  one  chord  9-L  and  then  went  to 
lunch? 

Mr.  McLuRE. — ^Measured  the  three  of  them.  It  took  pretty  nearly  till  lunch,  and 
then  9-R  cantilever  and  then  9-L  in  the  cantilever  ann. 

Prof.  Kerry. — ^You  went  immediately  over  and  measured  those  as  well? 

Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Kerry.— Then  what  followed? 

Mr.  McLuRE. — ^Well,  at  lunch  we  talked  it  over  at  the  bridge. 

Prof.  Kerry. — ^We,  would  mean  whom,  in  that  case? 

Mr.  McLuRE. — Mr.  Birks,  Mr.  Yenser,  and,  part  of  the  time,  Mr.  Kinloch,  I 
think,  and  myself;   and  we  decided  to  report  inmiediately  with  sketches. 

Prof.  Kerry. — To  whom? 

Mr.  MoLuRE. — To  Mr.  Cooper  and  to  the  Phoenix  Bridge  Company. 

Prof.  Kerry. — ^Did  you  discuss  at  that  time  as  to  whether  any  more  work  should 
be  done  or  not? 

Mr.  McLure. — ^Yes. 

Prof.  Kerry. — ^Pending  those  reports? 

Mr.  McLuRE. — Yes. 
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Prof.  ElKbrt. — ^And  your  conclusion  was! 

Mr.  McLuBE. — There  was  not  any  definite  conclusion  reached  at  that  time.  I 
think  Mr.  Yenser  said  it  was  his  intention  not  to  add  any  more  work  to  the  bridge 
until  we  found  out  what  was  causing  the  condition  of  the  chords. 

Prof.  Kerry. — ^Was  your  own  opinion  of  the  advisability  of  adding  any  more 
weight,  expressed  ? 

Mr.  MoLuRE.— Yes. 

Prof.  £[£RRT. — ^And  to  what  effect! 

Mr.  MoLuRE. — ^I  said  at  the  time  I  thought  it  would  be  poor  policy  to  either  move 
the  traveller  or  add  more  weight,  because  if  anything  had  to  be  done  to  rectify  those 
chords,  it  could  be  easier  done  at  that  time  than  after  the  stress  had  been  increased. 

Prof.  Kerry. — ^You  were  convinced  that  those  deflections  had  occurred  after  the 
members  were  placed  in  the  bridge? 

Mr.  McLuRE. — ^I  was  convinced  of  that  in  the  case  of  chord  9-L  of  the  anchor  arm. 
Of  the  chords  in  the  cantilever  arm  I  was  not  sure. 

Prof.  Kerry. — ^You  did  not  consider  that  there  was  any  possibility  of  the  A-9-L 
chord  in  the  anchor  arm  recovering  itself? 

Mr.  MoLuRE. — You  mean  getting  back  into  line  again? 

Prof.  Kerry.— Yes. 

Mr.  MoLuRE. — ^No,  sir;  I  did  not  see  it  could.  I  do  not  know  that  I  ever  thought 
of  it  doing  that  at  all. 

Prof.  Kerry. — ^You  would  not,  as  an  engineer,  consider  that  a  column  that  was 
once  forced  out  of  line  by  direct  thrust  along  its  axis,  could  possibly  recover  itself 
while  that  thrust  remained  on  the  column? 

Mr.  MoLure. — No,  not  without  the  application  of  some  exterior  force. 

Prof.  Kerry. — That  is  to  say  it  was  recognized  at  the  time  that  some  action  had 
to  be  taken  to  straighten  up  that  member  ? 

Mr.  MoLure. — I  thought  so,  yes. 

Prof.  Kerry. — And  your  decision  was  to  report  immediately  to  Mr.  Cooper  the 
condition  of  affairs? 

Mr.  McLuR^ — ^Yes,  sir. 

Prof.  Kerry. — ^And  you  had  also  the  statement  of  Mr.  Yenser  that  he  did  not 
propose  to  place  any  more  load  on  the  member  until  he  was  further  advised  by  the 
proper  authority? 

Mr.  McLure. — ^Yes,  I  was  so  convinced  that  that  was  his  determination  that  I 
mentioned  that  in  my  letter  to  Mr.  Cooper. 

Prof.  Kerry. — ^What  further  action  did  you  take  then? 

Mr.  McLure. — I  took  the  rest  of  the  day  to  get  that  report  off. 

Prof.  Kerry. — ^You  wrote  a  report  to  Mr.  Cooper,  which  went  off  that  evening? 

Mr.  McLure. — Yes,  sir. 

Prof.  Kerry. — Fully  describing  the  situation? 

Mr.  McLure. — With  sketches. 

Prof.  EIerey. — And  then  what  further  action? 

Mr.  McLure. — I  called  up  Mr.  Hoare  on  the  telephone,  and  told  him  I  would  like 
to  see  him  that  afternoon,  and  went  in  to  see  him  in  Quebec.  I  explained  the  situation 
to  him  and  we  talked  it  over.  I  suggested  going  to  Phoenixville  and  New  York,  and 
he  seemed  to  think  it  would  be  a  good  plan.  He  told  me  first  to  go  out  in  the  morning 
and  examine  all  connections  in  the  bridge  that  could  possibly  have  any  relation  to  those 
members,  and  see  if  I  could  find  any  further  cause  of  trouble,  also  to  run  the  levels 
of  the  main  pier. 

Prof.  Kerry. — These  instructions  were  carried  out? 

Mr.  McLure. — ^Yes,  sir,  by  Mt.  Kinloch  and  myself. 

Prof.  Kerry. — And  you  found  no  alterations  in  the  levels  of  the  main  pier? 

Mr.  McLure. — ^Not  the  slightest. 

154r-vol.  ii— I7i 


9B0  ROIAL  COMMISSION  OV  00LLAP8B  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Prof.  Kerry. — And  you  found  no  further  indications  of  trouble? 

Mr.  McLuRB. — ^No  further  indicatione  of  trouble  whatever,  in  any  other  members 
than  the  ones  mentioned. 

Prof.  £[£RRT. — ^You  noted  immediately  in  the  morning  that  Mr.  Yenser  had 
changed  his  decision? 

Mr.  MoLuRE. — Almost  immediately. 

Prof.  Kerry. — Did  you  take  any  action  with  regard  to  that? 

Mr.  McLuRE. — ^No,  sir,  I  told  him  I  thought  it  was  poor  policy,  that  was  all. 

Prof.  Kerry. — ^You  told  Mr.  Yenser 

Mr.  MoLuRE. — Yes,  sir. 

Prof.  Kerry. — That  you  thought  it  was  bad  judgment  on  his  part  to  do  so? 

Mr.  McLure. — I  do  not  think  I  said  bad  judgment;  I  think  I  said  poor  policy. 
Mr.  Birks  and  I  had  already  figured  that  moving  the  traveller  would  increase  the 
stress  on  that  chord  a  very  slight  amount.  I  think  I  got  70  pounds  a  square  foot  and 
he  got  50  pounds  a  square  foot  as  the  increased  stress;  that  is  about  one-half  of  one 
per  cent  of  the  stress  it  was  receiving  at  that  time.  ( 

Prof.  Kerry. — You  were  both  trained  engineers,  Mr.  McLure,  and  did  it  occur 
to  you  in  connection  with  that  investigation  that  a  column  that  had  been  bent  out  of 
line  under  stress  along  its  axis  is  likely  to  go  on  and  continue  to  bend  out  of  line 
uncier  the  same  stress? 

Mr.  McLure. — Yes,  sir. 

Prof.  Kerry. — ^At  a  more  rapid  rate? 

Mr.  MoLuRS. — I  do  not  know  that  the  rate  entered  into  my  thoughts,  but  I  fully 
understood  that  a  column  out  of  line  is  more  apt  to  bend  than  it  would  have  been  if 
it  had  been  straight,  under  the  same  stress. 

Prof.  Kerry. — You  were  perfectly  clear  in  your  own  mind  that  the  safe  unit 
stress  on  a  column  bent  out  of  line  is  considerably  leas  than  the  safe  unit  stress  on  a 
column  that  is  perfectly  true? 

Mr.  McLure.— Yes,  sir.* 

Prof.  Kerry. — ^And  what  ground  did  you  take  with  regard  to  the  small  increase 
of  stress  which  the  movement  of  the  traveller  would  produce  in  the  member? 

Mr.  McLure. — ^In  my  own  mind  I  did  not  consider  it  would  do  any  particular 
harm  to  move  the  traveller. 

Prof.  Kerry. — ^You  did  not  think  that  the  increase  in  the  stress  itself 

Mr.  McLure. — ^Would  be  sufficient  to  cause  any  trouble  with  that  chord.  To 
prove  that  I  walked  out  behind  the  traveller  while  they  moved  it. 

Prof.  Kerry. — ^We  are  to  understand  there  was  just  the  one  definite  measure* 
ment  made  for  that  chord? 

Mr.  McLure. — That  is  all  to  my  knowledge. 

Prof.  Kerry. — ^You  were  on  the  bridge  when  the  traveller  was  moved  out? 

Mr.  MoLuRE.^Yes,  sir. 

Prof.  Kerry. — And  you  examined  the  chord  after  it  was  moved  out? 

Mr.  McLure. — ^Yes,  sir,  without  measuring  it. 

Prof.  Kerry. — ^Without  noticing  any  alterations? 

Mr.  McLure. — ^Not  much. 

Prof.  Kerry. — Without  measurement? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — And  you  left  the  bridge  when? 

Mr.  McLure.— I  left  at  12.30  on  Wednesday. 

Prof.  Kerry. — Was  the  traveller  then  fully  out? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — ^Your  letter  would  have  reached  New  York  about  when? 

Mr.  McLure. — ^Reached  there  the  same  time  I  did. 

Prof.  Kerry.— You  wrote  it  on  Tuesday? 

Mr.  McLure. — ^It  was  mailed  Tuesday  evening,  and  I  do  not  know  what  time  it 


UnfVTEB  OF  PROOBBDiyGS  flSl 

SESSIONAL  PAPER  No.  154 

reached  the  city,  but  Mr.  Cooper  would  have  received  it  and  read  it  when  he  came  to 
the  office  on  Thursday  morning,  which  he  did. 

Prof.  Eerrt. — Waa  Mr.  Tenser's  action  in  moving  out  the  traveller  reported  to 
Mr.  Hoare  or  Mr.  Cooper? 

Mr.  McLuRE. — ^Well,  not  in  that  letter,  because  that  was  before  he  moved  th6 
traveller. 

Prof.  Kebrt. — I  mean  you  did  not  wire  to  Mr.  Cooper  that  that  action  had  been 
taken  previous  to  your  leaving  Quebec! 

Mr.  MoLuBB. — No,  sir. 

Prof.  Kerry.— Did  you  telephone  to  Mr.  Hoare  about  it? 

Mr.  MoLuRB. — ^Mr.  Hoare  was  on  his  way  out  to  the  bridge. 

Prof.  Kerry. — Mr.  Hoare  was  on  his  way  to  the  bridge,  so  that  he  saw  when  he 
came  out — at  what  time  did  he  arrive? 

Mr.  McLuRE. — ^About  eleven  o'clock,  I  think,  on  Wednesday. 

Prof.  Kerry. — You  drew  his  attention,  when  he  came  out,  to  the  fact  that  the 
traveller  had  been  removed? 

Mr.  McLcRE.— Yes,  sir. 

Prof.  Kerry. — Did  you  discuss  at  that  time  whether  it  was  necessary  to  take 
any  action  of  that  sort  in  regard  to  the  safety  of  the  bridge? 

Mr.  McLuRE. — Nobody  had  any  idea  that  the  safety  of  the  bridge  was  in  danger. 

Prof.  Kerry. — So  that  the  matter  was  not  discussed? 

Mr.  McLuRE. — Not  discussed  in  that  light. 

Prof.  Kerry. — ^You  are  clear  on  that,  Mr.  McLure?  You  mean  that  it  never 
occurred  to  any  one  that  the  safety  of  the  bridge  was  threatened? 

Mr.  McLuRE. — No,  sir. 

Prof.  Kerry. — And  that  any  drastic  action  to  protect  the  bridge  was  therefore 
not  thought  about? 

Mr.  McLure. — That  is  the  idea. 

Prof.  Kerry. — You  went  over  the  bridge  with  Mr.  Hoare? 

Mr.  McLuRE. — No,  I  did  not.    I  left  too  soon  for  New  York  and  Phoenixville. 

Prof.  Kerry. — You  left  to  go  down  to  New  York  and  you  did  not  accompany 
Mr.  Hoare  on  has  examination  of  the  bridge? 

Mr.  McLuRE. — No,  sir. 

Prof.  Kerry. — And  between  Tuesday  morning  and  the  time  you  left  no  accu- 
rate measurements  were  made  to  see  whether  that  deflection  was  increasing? 

Mr.  McLuRE. — No,  sir,  no  actual  measurements. 

Prof.  Kerry.^ — Then  what  followed^  in  your  own  p^sonal  experience,  Mr. 
McLure,  after  you  left  the  bridge? 

Mr.  McLuRE. — I  got  to  New  York  next  morning  at  7.30. 

Prof.  Kerry. — That  would  be  Thursday  morning? 

Mr.  McLuRE. — Thursday  morning — went  down  to  Mr.  Cooper's  office  and  saw 
Mr.  Berger.  Mr.  Cooper  did  not  get  in  till  11.15,  and  so  I  had  to  wait  and  see  him. 
As  soon  as  he  came  in  he  found  my  letter  waiting  for  him,  and  he  read  it  and  I 
went  in  to  see  him.  I  also  had  my  notes  and  sketches  with  me  and  explained  the 
matter  to  him. 

Prof.  Kerry. — Are  these  notes  and  sketches  in  evidence? 

Mr.  McLuRE. — This  sketch  you  have  (sketch  marked  exhdbit  No.  41)  I  showed 
to  Mr.  Cooper. 

Prof.  Kerry.— And? 

Mr.  McLuRE. — We  talked  the  matter  over;  I  explained  to  him  any  points  he 
was  not  clear  on  and  he  told  me  to  go  to  Phoenixville. 

Prof.  Kerry. — ^It  was  a  thorough  discussion,  Mr.  McLure? 

Mr.  McLuRE. — I  do  not  remember  just  what  was  said. 

Prof.  Kerry. — ^How  long  were  you  talking  over  the  matter? 

Mr.  McLuRB.     Not  more  than  45  minutes. 
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Prof.  £[erry. — ^You  drew  Mr.  Cooper's  attention  then  to  the  fact  that  the 
traveller  had  been  moved  f onward  since? 

Mr.  MoLur4 — ^Yes. 

Prof.  Kerrt. — And  to  the  fact  that  no  further  measurement  of  the  deflections 
had  been  made! 

Mr.  McLuRE. — ^Yes,  sir.  I  also  told  hdm  that  as  far  as  we  could  see  by  eye  no 
further  change  was  noticed  in  the  chord  since  the  moving  of  the  traveller.  I  told 
him  that  it  was  my  understanding  when  I  left  the  bridge  that  tiieie  would  be  no 
more  metal  erected  until  advices  were  received  regarding  these  clK)rds.  That  was 
my  understanding  with  Mr.  Yenser.  I  asked  him  whether,  in  his  opinion,  it  would 
be  all  right  to  go  aliead  with  the  erection  with  the  chords  in  that  condition,  and!  hiet 
sat  down  and  wrote  a  telegram  to  the  PhoenixviUe  Bridge  Company. 

Prof.  Kerry. — ^He  did  not  answer  you  directly? 

Mr.  MoLuRB. — No,  I  do  not  think  he  answered  me. 

Prof.  Kerrt. — You  are  not  personally  aware  of  the  wording  of  the  telcfgram? 

Mr.  McLuRE. — ^Not  of  the  exact  words — ^no. 

Prof.  Kerrt. — ^Did  he  tell  you  what  the  effect  of  the  telegram  was? 

"Mr.  McLuRE. — ^He  showed  it  to  me. 

Prof.  Ejbrrt. — And  it  said  practically  what? 

Mr.  McLuRE. — ^Don't  add  any  more  weight  to  the  bridge  until  the  facts  are 
carefully  considered,  or  something  to  that  effect;  I  cannot  remember  if  these  are 
the  exact  words.    Mr.  McLure  will  arrive  five  o'clock — I  think  be  added  to  it. 

Prof.  Qalbraith. — ^What  was  that  you  said? 

Mr.  MoLuREb — Mr.  McLure  will  arrive  at  five  o'clock. 

Prof.  Galbraith. — Where  ? 

Mr.  MoLuRS. — ^Phoenixville. 

Prof.  Galbraith. — He  was  telegraphing  to  the  Phoenix  Bridge  Company  ? 

2i£r.  McLure.— The  Phoenix  Bridge  Company. 

Prof.  Kerrt. — The  facts  would  be,  2iir.  McLure,  that  at  noon  on  Tuesday  Mr. 
Yenser  stated  that  he  would  not  increase  the  load  on  the  bridge  by  moving  the  traveller 
forward  ? 

Mr.  McLure. — In  the  afternoon  it  was. 

Prof.  Kerrt. — Li  the  afternoon  of  Tuesday  ? 

Mr.  McLure. — ^Yes. 

Prof.  Kerrt. — That  on  Wednesday  morning,  without  further  consultation  with 
you,  he  commenced  to  move  the  traveller  out  ? 

Mr.  McLure. — I  asked  him  his  reason  and  he  said  that  he  had  too  many  men  out. 

Prof.  Kerrt. — Practically  moved  the  traveller  out  to  find  work 

Mr.  McLure. — ^For  the  number  of  men  he  had  out. 

Prof.  Kerrt. — That  was  his  reason  for  it  ? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerrt. — And  that  you  advised  him  at  the  time 

Mr.  McLure. — That  I  thought  it  was  poor  policy. 

Prof.  Kerrt. — ^But  at  the  same  time  you  did  not  consider  that  it  was  dangerously 
iiicreasing  the  strain  on  the  member  ? 

Mr.  McLure.— I  do  not  think  I  told  him  that. 

Prof.  Kerrt. — ^But  you  agreed  to  that  with  Mr.  Birks  ? 

Mr.  McLure. — I  had  that  in  my  mind. 

Prof.  Kerrt. — ^You  and  Mr.  Birks  had  looked  into  that  and  that  was  your  joint 
conclusion  ? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerrt. — And  that  when  you  reached  Mr.  Cooper  and  gave  him  the  facts  he 
immediately  wired  to  cease  increasing  the  load  on  the  members  ? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerrt.— Then  what  followed?    You  left  for  Phoenixville? 
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Mr.  Mc^UBE.— Yes,  I  got  to  Phoenixville  about  five  o'clock,  went  to  the  office  of 
Ihe  Bridge  Company  and  had  a  talk  with  Mr.  Deans  about  these  chords.  I  forgot  to 
mention  that  when  I  was  in  Mr.  Cooper's  office  I  got  a  telegram  from  Mr.  Birks — ^that 
was  about  half -past  ten  o'clock  on  Thursday  morning — saying  that — I  have  the  tele- 
gram here — do  you  want  to  see  it  ? 

Prof.  Kerry.— It  would  be  as  well  to  read  it. 

Mr.  MoLuRE. — (reading)  :  '  I  do  not  think  we  can  state  i)ositively  that  chorcP  has 
buckled  since  erection  ;  the  only  definite  evidence  we  have  shows  the  contrary.  See 
my  letter  with  additional  data  in  Phoenixville  to-morrow  morning.  Signed  A.  H. 
Birks.' 

Prof.  Galbraith. — ^At  what  hour  was  that  telegram  sent  from  here  ? 

Mr.  MoLuRE. — It  has  9.45  on  it. 

Mr.  HoLGATE.— That  is  the  receipt  in  New  York. 

Prof.  Ejbrry. — ^When  you  said  to  Mr.  Yenser  that  it  was  poor  policy  to  move  the 
traveller  forward  you  were  not  thinking  at  the  time  of  the  safety  of  the  bridge  but  of 
the  difficulty  of  making  the  necessary  repairs  ? 

Mr.  McLuRE. — That  is  what  I  had  in  mind — ^the  difficulty  of  making  repairs  imder 
the  increased  stress. 

Prof.  Kerrt. — Beferring  to  Mr.  Birks'  telegram,  he  mentions  positive  evidence 
there.    Did  you  see  that  evidence  ? 

2i£r.  MoLuRE. — I  have  not  seen  any  evidence  yet  that  I  consider  positive. 

Prof.  Kerry.— Did  you  see  the  letter  ? 

Mr.  MoLuRE. — ^I  think  Mr.  Deans  showed  me  the  letter. 

Prof.  Kerry. — What  information  was  there  bearing  on  this  chord  ? 

Mr.  McLuRE. — ^He  stated  his  reasons  why  he  thought  it  was  possible  that  the  bend 
might  have  been  there  longer  than  we  thought  it  had. 

Prof.  Kerry. — But  without  anything  absolute  in  the  way  of  measurements  ? 

Mr.  MoLuRE. — ^Yes,  without  anything  absolute  in  the  way  of  measurements. 

Prof.  Kerry. — ^What  followed  in  your  discussion  ? 

Mr.  McLuRE. — ^I  showed  that  telegram  to  Mr.  Cooper  when  I  was  in  New  York, 
and  Vhen  I  got  to  PhGenixville  Mir.  Deans  and  I  talked  it  over.  He  said  that  he  had  a 
telephone  message  from  Mr.  Birks,  I  think,  stating  that  it  was  his  opinion  that  the 
bendis  in  the  A-9-L  chord  were  not  of  recent  occurrence,  that  he  was  writing  a  letter 
explaining  the  matter  and  had  written  a  letter  explaining  the  matter  which  they 
would  receive  the  following  morning.  Mr.  Deans  seemed  8lso  to  think  that  the  bends 
had  probably  been  in  the  chord,  if  not  since  it  was  turned  out  of  the  shop,  they  were 
there  for  some  time. 

Prof.  Kerry. — Did  he  offer  you  any  definite  evidence  of  the  fact  ? 

Mr.  McLuRE. — Nothing,  except  that  he  said,  I  think  if  you  would  measure  some 
chords  at  Belair  you  would  find  similar  bends. 

Prof.  Kerry. — ^Was  there  anything  further  in  your  conversation? 

Mr.  McLuRE. — No,  we  did  not  bring  it  to  any  definite  close  on  account  of  our 
desire  to  wait  for  Mr.  Birks'  letter  to  see  what  he  had  to  say  about  the  reasons  for 
not  thinking  that  the  bends  were  of  recent  occurrence;  so  that  we  agreed  to  meet  the 
following  morning  when  Mr.  Birks'  letter  would  be  there  and  talk  the  matter  over 
further. 

Prof.  Kerry. — Then  what  followed? 

Mr.  MoLuRE. — ^I  left  the  office  at  about  six  o'clock,  and  I  heard  of  the  collapse 
of  the  bridge  about  7.30. 

Prof.  Kerry. — How  did  that  word  reach  you? 

Mr.  McLuRE. — It  reached  me  by  someone  telling  me  that  someone  had  telephoned 
to  them  that  the  bridge  had  fallen  down. 

Prof.  Kerry. — It  was  indirect? 

Mr.  McLuRE. — ^Indirect,  yes. 
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Prof.  Kerry. — ^Did  you  make  any  further  investigation  into  the  history  of  that 
chord  while  you  were  still  in  Phcenixyille  ? 

Mr.  McLuRE. — ^No,  I  left  early  the  next  morning. 

Prof.  Kerry. — Simply  came  straight  through  to  Quebec? 

Mr.  McLuRE. — Came  right  back. 

Mr.  Stuart. — Will  you  ask  him  whether  he  brought  any  other  instructions  to 
Phoenixville — to  Mr.  Deans — than  were  contained  in  the  telegram  which  Mr.  Cooper 
had  sent. 

Prof.  Kerry. — ^Did  you  have  any  verbal  instructions  at  all  to  the  Phoenix  Bridge 
Company  ? 

Mr.  MgLure. — Mr.  Cooper  told  me  to  go  to  Phoenixville,  see  Mr.  Deans  and  tell 
him  that  some  steps  must  be  taken  to  strengthen  that  chord — I  think  he  said — or  to 
repair  the  chord,  and  I  do  not  think  I  told  him  that  that  evening  at  Phoenixville. 

Prof.  Kerry. — Mr.  Cooper's  telegram  had  already  been  received  when  you 
reached  Phoenixville? 

Mr.  McLuRE. — Yes,  I  think  Mr.  Deans  said  that  he  had  had  a  telegram  from  Mr. 
Cooper  when  I  reached  there. 

Mr.  Stuart. — I  thought  Mr.  McLure  said  that  he  showed  Mr.  Birks'  telegram  to 
2i£r.  Deans. 

Mr.  McLuRE. — Showed  it  to  Mr.  Cooper.  I  do  not  know  whether  I  showed  it  to 
Mr.  Deans  or  not;   maybe  I  did. 

Mr.  Stuart. — At  that  time  Mr.  Birks'  letter  to  Mr.  Deans  had  not  been  received. 
It  was  only  received  on  the  following  morning,  and  they  decided  to  wait  until  they 
received  that  letter. 

Prof.  Kerry. — That  is  what  Mr.  McLure  says  in  his  evidence. 

Mr.  Stuart. — Much  of  it  I  miss  because  he  speaks  so  low. 

Prof.  Kerry. — ^Have  you  heard  anything  further  from  Mr.  Cooper  since  your 
interview  with  him  in  New  York  ? 

Mr.  McLuRE. — I  stopped  to  see  him  on  my  way  back  here. 

Prof.  Kerry. — Did  you  see  him  at  that  time? 

Mr.  McLure. — ^Yes,  sir. 

Pro.  Kerry. — Did  he  express  any  opinion  at  all? 

Mr.  McLuRE. — He  said:  *  Well,  it's  that  chord.'  I  only  saw  him  a  few  minutes; 
he  was  not  feeling  very  good. 

(In  confirmation  and  explanation  of  previous  statement  the  witness  identified 
Exhibit  No.  41  as  correctly  showing  the  measurements  made  on  the  morning  of  Tues- 
day, August  27,  of  chord  No.  9-L  of  the  anchor  arm  and  chords  Nos.  8-R  and  9-R  of 
the  cantilever  arm.) 

Prof.  Kerry. — Is  that  correct,  Mr.  McLure? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — At  the  time  that  these  measurements  were  made,  Mr.  McLure^ 
were  the  opposite  chords  in  each  case  examined? 

Mr.  McLuRE. — Not  by  me. 

Prof.  Kerry. — ^You  just  went  over  these  three  chords? 

Mr.  McLure. — ^Yes. 

Prof.  Kerry. — Practically,  in  the  whole  system  of  inspection,  Mr.  McLure,  there 
was  no  means  of  definitely  ascertaining  whether  these  chords  were  straight  or  what 
their  deflection  from  the  straight  was  when  they  were  placed  in  the  bridge  ?  They  had 
not  been  measured  for  true,  and  there  was  no  record  of  their  shop  deflections  ? 

Mr.  McLure. — I  think  not. 

Prof.  Kerry. — So  that  any  discussion  in  regard  to  the  time  that  that  deflection 
took  place  would  be  a  matter  of  opinion? 

Mr.  McLure. — Well,  we  knew  that  every  piece,  particularly  every  main  member 
that  went  into  the  bridge,  had  been  inspected  for  just  such  things  as  bends  in  the 
ribs.    We  also  knew  that  nothing  as  large  as  the  bends  we  had  measured,  particularly 
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in  the  A-9-L  chord,  could  poeeibly  have  escaped  an  inspection  such  as  we  gave  that 
member. 

Prof.  Kerry. — "Mj  recollection  of  previous  evidence  is  that  you  and  Mr.  Birks 
together  n:iade  the  final  inspection  of  each  member  before  it  was  put  in. 

Mr.  MoLuRB. — ^Mr.  Kinloch  made  the  same  inspection,  too. 

Prof.  EeRrt. — The  inspection  on  the  car  previous  to  the  hoisting  of  tlw  mem- 
ber was  made  by  whom  ? 

Mr.  McLuRE. — ^Mr.  Einloch  and  myself,  and  Mr.  Birks,  usually.  Mr.  Birks  i>aid 
particular  attention  to  the  attachment  of  the  attachments. 

Prof.  Kerry. — You  and  Mr.  Kinloch  paid  particular  attention  to  the  member 
itself? 

Mr.  MoLuRE. — ^Yes. 

Prof.  Kerry. — You  are  absolutely  convinced  that  you  would  not  have  passed  a 
member  with  any  such  defiection  upon  it? 

Mr.  MoLure. — ^Yes.  Of  course,  I  was  not  here  when  A-9-L  chord  was  erected. 
Mr.  Kinloch  was. 

Prof.  Kerry  (to  Mr.  Kinloch). — ^Previous  to  Mr,  McLure  coming  here  did  that 
system  of  inspecting  members  on  the  car  before  they  were  placed  in  position  exist? 

Mt.  Kinloch. — ^Yes,  sir. 

Prof.  Kerry. — So  that  chord  9-L  would  have  been  inspected  by  you  previous  to 
unloading  from  the  cars  to  the  traveller? 

Mr.  Kinloch. — ^Yes,  sir,  and  it  was  also  free  from  any  upright  members  for  five 
or  six  months,  and  any  one  walking  over  it  could  have  seen  it. 

Prof.  Kerry  (to  Mt.  McLure). — ^Had  you  made,  for  any  reason,  any  definite 
observation  of  the  condition  of  the  chord  previous  to  the  time  of  the  measurement 
of  the  chord  as  shown  in  Exhibit  No.  41? 

Mr.  McLure. — Yes,  sir,  of  A-9-L;  two  or  three  days  before  I  went  to  the  hospi- 
tal, the  dates  of  which  I  have  given  already,  I  sighted  along  each  rib  of  the  chord; 
particularly  the  rib  that  had  the  mark  of  the  chain  on,  as  described  by  Mr.  Kinloch 
yesterday,  to  see  if  there  were  any  bends  noticeable,  but  particularly  to  see  how  the 
bend  made  by  that  chain  was  acting  under  load  and,  from  my  observation  then,  I  am 
convinced  that  the  ribs  were  straight. 

Prof.  Kerry. — That  is  to  say  within  a  deflection  of ? 

Mr.  McLure. — Within  two  or  three  weeks  of  the  accident. 

Prof.  Kerry. — They  were  straight  to  within  what  wind? 

Mr.  McLure. — To  within  at  least  half  an  inch. 

Prof.  Kerry. — The  condition  and  the  progress  of  the  work  at  that  time  would 
be  fully  recorded;  more  particularly,  I  suppose,  this  would  be  fully  recorded  in  Mr. 
Yenser's  reports,  would  it  not? 

Mr.  McLure. — At  thie  date  of  the  accident? 
i        Prof.   Kerry. — At  the   date   of  your   previous   inspection — the   position   of   the 
cantilever  and  the  number  of  pieces  up  at  that  time? 

Mr.  McLure. — ^Yes,  sir.  You  could  get  it  either  from  Mr.  Yenser's  reports  or 
from  my  books. 

Prof.  Kerry. — ^Your  books  would  show  just  when  each  member  was  raised  and 
when  the  traveller  was  moved? 

Mr.  McLure. — I  have  a  book  that  shows  the  date  thiat  each  member  was  raised. 

Prof.  Kerry.     Have  you  a  copy  of  that  book  with  you? 

Mr.  McLure. — Yes,  sir. 

Prof.  Kerry. — You  might  file  that  also,  please. 

Mr.  McLure. — I  could  shorten  that  up  by  reading  it  out  of  my  diary. 

Prof.  GALBRArrH. — ^You  might  do  that. 

Prof.  Kerry. — Do  you  want  to  make  a  statement  from  that? 

Mr.  McLure. — From  this  book? 

Prof.  Kerry.— Yes? 
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Mr.  MoLuRE. — Just  as  it  suits  you.  That  will  be  thie  shortest  way,  I  think. 
You  want  the  condition  of  the  erection  at  the  time  I  made  an  insi)ection  of  the 
chord  and  found  it  straight  As  nearly  as  I  remember  the  date  was  August  15. 
At  that  time  I  have  recorded  as  being  erected  on  that  day  the  bottom  chord  sections 
of  the  suspended  span  B-B  and  L  of  sub-diagonals  S-P-2-B  and  L.  These  chordii 
were  connected  by  pinning  diagonal  eye-bars  T-2-P  and  L  to  the  hangers  T-0-0. 
That  was  on  the  third  panel  of  the  suspended  span.  The  main  post  of  the  small 
.traveller  then  would  be  oyer  post  P-1  of  the  suspended  span  and  I  should  say  the 
panel  iwas  approximately  half  erected — ^panel  3. 

Prof.  Kerry. — The  traveller  was  sitting  on  the  second  panel? 

Mr.  MoLuRB. — ^Yes.  The  tip  of  the  top  forward  overhang  only  had  been 
removed. 

Commission  took  recess. 


APTEBNOON  SESSION— TWELFTH  DAY. 

The  Commission  resumed  at  2  p.m. 

Mr.  HoARE  put  in  monthly  progress  estimates  from  June,  1904,  to  July,  1907, 
accompanied  by  progress  diagrams   (filed  and  marked  Exhibit  No.  42). 

Mr.  MoLuRE,  recalled. 

Prof.  Kerry. — ^You  were  familiar  with  the  instructions  issued  by  the  Phoenix 
Bridge  Company  in  regard  to  erection,  Mr.  McLuref 

Mr.  MoLure. — ^Yes,  sir. 

Prof.  Kerrt. — ^And  in  all  except  very  minor  detail  those  instructions  were  abso- 
lutely followed  ? 

Mr.  MoLuRB.— Yes. 

Prof.  Kerry. — In  particular  were  the  instructions  in  regard  to  the  opening  at  the 
joints  between  the  several  chords  of  the  lower  chord  followed  exactly  ? 

Mr.  MoLure. — They  could  not  follow  any  instructions  in  regard  to  the  openings. 
They  had  to  make  their  own  openings.  You  could  not  make  the  openings  anything 
you  wanted  to. 

Prof.  Kerry. — Not  setting  the  place  originally  ? 

Mr.  McLuRE. — ^You  could  on  the  anchor  arm.  On  the  anchor  arm  the  opening 
centres  are  set  to  a  certain  elevation.  On  the  cantilever  arm  the  opening  in  the  chord 
would  be  made  at  a  certain  point  and  you  could  not  change  that  if  you  wanted  to. 

Prof.  Kerry. — ^You  mean  that  the  length  of  the  members  absolutely  fixed  that 
opening  ? 

2^.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — And  as  it  worked  out  the  openings  were  as  anticipated    ? 

Mr.  McLuRE. — The  openings  agreed  fairly  well  with  what  was  supposed. 

Prof.  Kerry. — What  do  you  mean  by  iFairly  well  ? 

Mr.  McLuRE. — They  were  not  always  exactly  what  was  indicated  on  the  drawing. 

Prof.  Kerry. — ^How  much  would  they  vary  ? 

Mr.  McLuRE. — An  eighth  of  an  inch. 

Prof.  Kerry. — I  think  you  told  us  that  you  were  not  present  at  the  time  that  the 
lower  chord  of  the  anchor  arm  was  laid? 

Mr.  McLuRE. — No,  sir. 

Prof.  Kerry. — So  that  you  could  give  us  no  positive  evidence  in  regard  to  those 
openings  ? 

Mr.  McLuRE. — ^I  know  what  they  were  after  I  got  there. 
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Prof.  Kerry. — ^Was  it  possible  to  examine  them  ? 

2i£r.  MoLuRE. — ^Yes. 

Prof.  ]^ERRY. — And  they  were  in  accordance  with  the  blue  print  instructions  ? 

Mr.  McLuRE. — 1  do  not  remember  whether  they  were  or  not.  My  impression  is 
they  were. 

Prof.  Kerry. — They  were  sufficiently  in  accordance  that  you  had  no  ground  for 
taking  any  exception  ? 

Mr.  McLuRE. — ^Yes. 

Prof.  Kerry. — ^What  opportunity  had  you  to  observe  these  openings  during  the 
building  out  of  the  cantilever  arm  ? 

Mr.  MoLure. — The  observations  we  made  on  the  outstanding  legs  of  the  top  and 
bottom  flange  angles  of  the  two  outside  ribs. 

Prof,  Kerry. — They  were  regularly  measured  f 

Mr.  MoLure. — ^Yes,  sir. 

Prof.  Kerry.— How  often  was  'that  done  ? 

Mr.  McLure. — Every  time  the  traveller  was  moved,  or  in  other  words,  every  time 
a  panel  of  the  cantilever  arm  was  completed. 

Prof.  Kerry. — Do  you  have  a  record  of  these  movements  ? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — (to  Mr.  Deans). — ^WiU  these  also  be  recorded  on  that  general  dia- 
gram you  showed  us,  Mr.  Deans? 

Mr.  Deans. — ^No,  they  will  not  be  recorded  on  that,  but  there  are  other  reports 
including  these  openings  you  have  referred  to  now. 

Prof.  Kerry.— In  Mr.  Yenser's  file  ? 

Mr.  Deans. — ^Mr.  Cudworth  said  that  he  made  a  set  of  those  that  will  be  filed. 

Mr.  MoLure. — I  have  them  here.  » 

Prof.  Kerry. — Have  you  got  them  in  shape  to  file  ? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  I^rry. — ^You  better  put  them  in  as  an  exhibit,  please.  (Diagrams  produced.) 

Mr.  Holgate. — ^How  do  you  describe  these,  Mr.  McLure  ? 

Mr.  McLure. — Diagrams  showing  changes  in  openings  of  bottom  chord  splice. 
(Put  in  and  market  Exhibit  No.  43.) 

Prof.  Kerry. — ^In  general  the  closing  up  of  these  so-called  camber  openings  was 
rcfiTular  and  satisfactory  ? 

Mr.  McLure. — Yes,  sir,  it  was  in  general. 

Prof.  Kerry. — We  asked  Mr.  Milliken  at  the  time  he  was  giving  his  evidence  for 
a  diagram  showing  the  exact  condition  of  the  riveting  at  the  time  of  the  failure.  Has 
that  yet  been  prepared,  do  you  know  ? 

Mr.  McLure. — No,  I  have  not  heard  Mr.  Milliken  say  anything  about  it  yet. 

Mr.  Deans. — I  do  not  think  that  has  been  prepared  as  yet,  but  we  will  see  that  it 
is  prepared.    He  will  have  to  confer  with  Mr.  Kinloch  about  that. 

Prof.  Kerry. — The  riveting  of  the  main  connections,  Mr.  McLure,  was  dependent 
on  the  closing  up  of  the  joints  ? 

Mr.  McLure. — Kiveting  of  the  splices  ? 

Prof.  Kerry.— Yes? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — Was  there  any  material  delay  between  the  time  that  a  splice  was 
ready  for  riveting  and  the  time  that  the  riveting  was  actually  done? 

Mr.  McLure. — I  do  not  know  that  you  would  call  it  delay.  None  of  them  were 
riveted  until  they  got  ready  to  rivet  them  whether  they  were  closed  or  not. 

Prof.  Kerry. — ^You  had  no  reason  to  make  any  complaint  as  to  the  force  of 
riveters  actually  at  work  on  the  bridge? 

Mr.  MoLure. — None  at  all. 

Prof.  Kerry. — ^It  was  all  that  the  Quebec  Bridge  Company  desired  in  that 
respect? 
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Mr.  McLuRE.— Yes,  sir. 

Prof.  Kerry. — Have  you  any  record  of  the  removal  of  the  false  work  from  under 
the  anchor  arm — the  dates? 

Mr.  McLuRE. — ^I  have  a  separate  record.  It  would  be  included  in  my  diary,  or  my 
correspondence  with  Mr.  Cooper,  stating  the  condition  at  each  time  that  a  report  was 
n:iade. 

Prof.  Kerry. — As  I  remember  the  previous  evidence,  no  false  work  was  removed 
until  the  anchor  arm  was  entirely  free  from  it. 

Mr.  McLure. — There  were  definite  instructions  issued  from  Phoenixville  regard- 
ing the  removal  of  false  works,  and  as  I  remember  Mr.  Cooper  knew  of  these  instruc- 
tions and  approved  of  them. 

Prof.  Kerry. — These  instructions  were  regularly  and  closely  followed? 

Mr.  MoLuRE. — ^Yes,  sir,  I  think  they  were  right  to  the  letter. 

Prof.  Kerry. — So  that  the  record  of  instructions  from  the  Phoenixville  office  will 
fully  cover  the  removal  of  the  false  work? 

Mr.  McLuRE. — I  think  it  was  not  removed  quite  as  soon  as  it  could  have  been 
according  to  those  instructions;  that  is  some  parts  were  left  under  a  little  longer  than 
they  need  to  have  been  according  to  the  instructions. 

Prof.  Kerry. — ^Had  you  any  chance  to,  or  did  you  observe  any  relation  between 
the  movements  of  the  cantilever  forward  and  the  closing  of  the  joints  along  on  the 
chord? 

Mr.  MoLure. — ^Yes,  sir. 

Prof.  Kerry. — ^Was  there  a  definite  and  observable  relation  or  was  it  little 
marked? 

Mr.  MoLuRE. — There  was  a  uniform  movement  forward  of  the  top  of  the  main 
X>06t,  and  at  the  same  time  apparently  there  was  a  closing  of  the  joints  of  the  anchor 
arm. 

Prof.  Kerry. — ^Was  that  to  such  an  extent  that  you  could  fairly  predict  when  the 
cantilever  moved  forward  what  the  result  of  your  measurements  would  be  ? 

Mr,  McLuRE. — Not  as  regards  each  particular  splice.  When  the  cantilever  arm 
was  pretty  well  out  on  the  main  pier  you  could  count  on  finding  much  smaller 
openings  in  the  anchor  arm  joints  each  time  the  traveller  was  moved  than  you  could 
count  on  at  the  top  of  the  centre  post  each  time  the  traveller  was  moved  as  compared 
with  the  previous  measurement. 

Prof.  BIerry. — The  moving  of  the  parts  under  the  altered  stress  due  to  the 
advance  of  the  traveller,  that  would  be  almost  immediate,  Mr.  McLure  ? 

Idr.  MoLuRE. — No,  sir. 

Prof.  Kerry. — It  did  not  take  any  length  of  time  to  settle  into  position? 

Mr.  MoLuRE. — I  should  say  it  would  take  at  least  twenty-four  hours. 

Prof.  Kerry. — ^You  usually  made  measurements  how  long  after  the  traveller  was 
moved? 

Mr.  MoLuRE. — Usually  not  until  the  next  day ;  I  gave  it  time  to  work  out  through 
the  truss. 

Prof.  Kerry. — So  that  the  members  would  get  their  set  before  you  made  your 
measurement  ? 

Mr.  McLuRE. — ^Yes. 

Prof.  Kerry. — At  what  time  during  the  erection  did  the  upper  chord  commence  to 
come  into  play? 

Mr.  McLuRE. — During  the  erection  of  the  third  panel  of  the  south  cantilever  arm. 

Prof.  Kerry. — The  minute  the  strain  came  on  it  of  coiirse  it  would  be  in  every 
panel 

Mr.  McLure. — Right  straight  back  through  to  the  end  of  the  anchor  arm. 

Prof.  Kerry. — ^And  you  found  that  the  several  bars  were  acting  together? 

Mr.  McLuRB. — ^Yes,  I  found  that  right  straight  through  the  work. 

Prof.  Kerry. — ^That  is  to  say  they  were  so  accurately  made  that  when  the  stress 
came  on  a  composite  member  all  parts  commenced  to  act  immediately. 
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Mr.  MoLuRE. — ^All  parts  seexned  to  act  together. 

Prof.  Galbraith. — ^How  did  you  test  tliat? 

Mr.  McLuBE. — By  kicking  them. 

Profc  Galbraith.— By  sound? 

Mr.  MoLuRE. — Not  by  sound,  by  motion. 

Prof.  Galbraith. — In  your  discuJBfiion  with  Mr.  Birks  previous  to  the  last  move- 
ment of  the  traveller,  did  he  express  any  definite  opiii4on9 

Mr.  McLuRE. — I  do  not  know  that  he  expressed  a  definite  opinion,  but  he  gave  me 
the  impression  that  he  did  not  think  it  would  make  much  difference  whether  the 
traveller  was  moved  or  not. 

Mr.  Stuart. — I  think  Mr.  McLure  shared  that  view  himself? 

Prof.  Kerry. — Mr.  McLure  stated  that  this  morning.  (To  Mr.  McLure) :  To 
what  extent,  when  you  were  going  through  these  figures  yourself,  Mr.  McLure,  did  you 
consider  the  very  peculiar  action  of  a  post  member  in  the  way  of  the  stress?  You 
were  considering  the  deflection  of  a  heavy  compression  member.  You  estimated  the 
increase  of  the  stress  due  to  the  movement  forward  of  the  cantilever  arm.  Did  you 
make  any  other  calculations? 

Mr.  MoLuRE. — ^We  would  figure  the  stress  in  the  latticing,  due  to  the  eccentricity 
that  we  measured  in  that  chord. 

Prof.  Kerry. — ^In  the  ordinary  chord  member,  normal  and  straight,  did  you  have 
occasion  to  examine  the  latticing  at  all?  Not  in  any  special  chord,  but  in  any  one 
of  the  chords  that  was  under  full  strain? 

Mr.  McLure. — ^No,  I  think  not. 

Prof.  Kerry. — ^You  are  not  in  a  position  to  say  whether  the  latticed  members, 
particularly  the  *  X '   members,  would  be  very  tight  or  not,  under  very  heavy  strain  ? 

Mr.  McLure. — On  an  ordinary  chord? 

Prof.  Kerry. — An  ordinary  chord,  yes? 

Mr.  McLure. — ^No,  sir. 

Prof.  Kerry. — ^In  the  case  of  the  chords  you  examined,  what  was  the  condition 
of  these  bars? 

Mr.  McLure. — They  were  absolutely  straight,  there  were  no  loose  rivets  with  one 
exception,  and  upon  rapping  a  few  of  them  they  gave  forth  a  kind  of  singing  sound, 
like  a  wire  under  tight  strain. 

Prof.  Kerry. — In  other  words,  you  thought  they  were  under  heavy  strain? 

Mr.  McLure. — They  seemed  to  be  working;  how  heavy  you  could  not  tell. 

Prof.  Kerry. — And  what  was  your  calculation  directed  to  fijid  out?  You  speak 
about  calculating  the  stress  in  the  latticing  due  to  the  deflection;  did  you  consider 
that  latticed  member  as  a  truss  that  was  deflected  down  a  matter  of  two  inches  in  that 
length? 

Mr.  McLure. — Yes,  we  made  the  assumption  that  the  deflection  was  a  maximum 
through  all  the  ribs,  that  the  latticing  acted  as  a  truss  with  freedom  to  move  the 
joints,  and  that  the  ribs  had  no  stiffness  in  themselves. 

Prof.  Galbraith. — ^You  calculated  as  if  the  whole  chord  was  bent  into  a  circle? 

Mr.  McLure. — No. 

Prof.  Galbraith. — And  calculated  the  shearing  force  taken  up  by  the  latticing? 

Mr.  McLure. — ^Yes.  I  think  we  found  the  latticing  was  strained  considerably 
under  one-half  the  elastic  limit.  I  do  not  remember  the  figures  exactly  according  to 
our  assumptions. 

Prof.  Kerry. — ^You  would  assume  in  that  calculation  that  the  normal  chord 
member  had  no  stress  in  the  latticing  at  all? 

Mr.  McLure. — No  initial  stress. 

Prof.  Kerry. — ^No  initial  stress  of  any  kind?  You  would  have  calculated  those 
stresses  in  the  lacing  or  latticing  simply  from  the  elongation  of  the  members  necessary 
to  give  a  circular  form  ? 

Mr.  McLure. — ^Yea. 
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Prof.  Kerey.— That  was  practically  all  that  you  had  to  go  on? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  £[£RBY. — ^Did  you  include  in  that  calculation  the  fact  that  the  length  along 
the  chord  in  the  rib  between  the  two  ends  of  the  lattice  bar  had  been  materially 
decreased  by  the  shortening  of  the  member? 

Mr.  McLuRE. — ^By  the  shortening  due  to  strain? 

Prof.  £[£RBY. — ^Due  to  the  compression  of  the  member? 

Mr.  McLuRE. — Oompressive  stress,  no. 

Prof.  Kerry.— Normally  it  would  appear  that  with  a  member  perfectly  straight  on 
account  of  that  compression  the  latticing  would  not  be  under  strain,  it  might  even 
be  under  a  slight  compression  strain? 

Mr.  McLuRE. — ^Due  to  the  shortening  of  the  member.  That  shortening  was  about 
three-eighths  of  an  inch  in  the  whole  length  of  the  chord  under  its  full  strain.  Of 
course  it  was  only  receiving  about  two-thirds,  therefore  it  would  not  be  that  much. 

Prof.  Kerry. — That  theoretical  consideration  was  not  covered? 

Mr.  McLuRE. — ^It  was  not  entered  into. 

Prof.  E[erry. — And  did  you  make  any  effort  to  apply  the  various  theories  of  post 
flexure  to  the  conditions  existing? 

Mr.  McLuRE. — ^From  which  the  different  column  formula  were  derived? 

Prof.  Kerry.— Yes? 

Mr.  McLuRE. — ^No,  sir,  that  did  not  enter  into  this,  because  the  cross  sections 
were  such  that  we  did  not  have  to  use  a  columui  formula  to  reduce  the  stress. 

Prof.  Qalbratth. — ^You  say  you  found  by  hammering  the  lacing  that  it  was  under 
high  tension?  How  did  you  compare  the  soimd  of  the  diagonal  latticed  members  at 
the  places  where  the  bulge  was  greatest?  We  will  say  the  centre  of  the  post  and  the 
diagonal  lattice  members  at  the  end,  did  you  compare  the  sound  of  those  two  members  ? 

Mr.  McLuRE. — ^No,  I  did  not.  Mr.  Kinloch  did  the  hammering,  and  as  I  remember 
it,  he  hammered  half  a  dozen  all  in  the  same  neighbourhood. 

Prof.  Kerry  (to  Mr.  Kinloch). — ^Was  there  any  difference  in  the  sound  of  a  dia- 
gonal member  near  the  middle  of  the  chord  and  near  the  end  of  the  chord? 

Mr.  Bjnloch. — There  was  some  slight  difference,  yes. 

Prof.  Kerry. — ^Which  way? 

Mr.  Kinloch. — 1  do  not  remember  now ;  they  all  sounded  high. 

Prof.  Kerry. — ^You  could  not  distinguish  to  say  which  was  lowest  and  which  was 
highest? 

Mr.  Bjnloch. — I  do  not  remember  now. 

Prof.  Kerry. — ^In  general,  the  condition  of  the  latticing  on  the  different  chords 
was  entirely  satisfactory? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^You  assumed  in  your  calculations  that  you  were  dealing  with  what 
is  technically  known  as  a  short  column  all  the  time? 

Mr.  McLuRE. — ^Yes,  sir. 

Prof.  Kerry. — And  you  did  not  realize  that  the  moment  the  member  showed  an 
appreciable  deflection  it  showed  that  it  was  not  a  short  coliunn? 

Mr.  McLuRE. — ^I  am  not  convinced  of  that  yet. 

Prof.  Kerry. — ^You  are  not  convinced  of  that  yet? 

Mr.  McLuRE. — "So,  sir. 

Prof.  Kerry. — ^Have  you  any  other  information  you  would  like  to  add,  Mr. 
McLure,  anything  that  you  think  would  be  of  assistance  to  the  Commission  in  draw- 
ing its  attention  to  the  cause  of  failure,  the  cause  and  the  locality? 

Mr.  McLuRE. — I  do  not  think  of  anything  just  now. 

Prof.  Kerry. — You  are  satisfied  by  the  measurements  you  have  taken  both  before 
and  since  the  accident  that  the  cause  of  the  failure  lies  entirely  in  the  steel  work  ? 

Mr.  MoLuRE. — ^Yes,  sir. 
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Prof.  Kerry. — That  the  foundations  are  in  perfect  condition  and  have  not  moved 
to  an  appreciable  extent? 

Mr.  McLuRE. — They  have  got  copings  chipped  off,  otherwise  they  are  in  perfect 
condition. 

Prof.  Kerry. — And  without  any  appreciable  shift? 

Mr.  McLuRE. — ^Yes,  sir,  the  main  pier  seems  to  have  risen  a  little  bit. 

Prof.  Kerry. — ^I  shall  ask  you  further  questions  on  that  when  Mr.  Cudworth  sub- 
mits the  diagrams  and  measurements.  On  a  strictly  technical  point,  would  the  appear- 
ance of  those  colimms  and  the  flexure  in  the  columns  as  you  looked  at  them,  particu- 
larly in  the  neighbourhood  of  the  joints,  suggest  that  the  columns  had  free  ends  or 
fixed  ends? 

Mr.  McLure. — ^Which  one,  the  cantilever  arm  or  the  anchor  arm? 

Prof.  Kerry.— Both? 

Mr.  McLuRE.^— I  think  the  anchor  arm  chord  from  appearances  would  give  the 
impression  of  a  col\mm  with  free  ends;  the  cantilever  arm  chords  look  more  like  a 
column  deflected  with  flxed  ends.    (This  answer  is  modified  by  a  subsequent  answer.) 

Prof.  Kerry. — That  is  to  say,  in  the  case  of  the  anchor  arm  the  fracture  appar- 
ently extended  right  down  the  whole  splice? 

Mr.  McLuRE. — ^Yes. 

Prof.  Kerry. — But  on  the  cantilever  arm  ? 

Mr.  McLuRE. — It  seemed  to  run  out. 

Prof.  Kerry. — It  ran  out  to  the  edge  of  the  cover  plate? 

Mr.  McLuRE. — ^Yes. 

Mr.  Stuart. — ^You  might  ask  him  how  he  accounts  for  that? 

Prof.  Kerry. — Can  you  advance  any  reason  or  suggest  any  reason  for  the  differ- 
ence of  apparent  action  in  the  two  cases? 

Mr.  McLuRE. — I  do  not  know  why  there  shoxild  be  any  difference  in  the  action; 
no,  the  splices  are  abnost  identical. 

Prof.  Kerry. — And  they  were  not  fully  riveted  up  in  either  case,  were  they  ? 

Mr.  MoLuRE. — ^Yes,  the  anchor  arm  chord  was  fully  riveted  at  one  end  and  the 
other  end  ran  into  the  next  panel.  It  was  not  riveted,  so  that  the  deflection  that  I 
had  in  mind  was  in  that  part  of  the  No.  9  anchor  arm  chord  lying  south  of  the  T-5-Z 
hanger. 

Prof.  Galbratth. — The  splice  was  on  the  other  side? 

Mr.  McLuRE. — One  splice,  the  splice  that  was  not  riveted. 

Prof.  Galbraith. — You  mean  the  splice  that  was  really  at  the  other  end  of  the 
chord? 

Mr.  McLuRE. — Yes. 

Prof.  Kerry. — ^In  the  other  case,  on  the  cantilever  arm? 

Mr.  McLuRE. — On  the  cantilever  arm,  the  splice  between  10  and  9  was  riveted, 
and  I  think  between  9  and  8  fully  riveted;  between  8  and  7  was  being  riveted. 

Prof.  Kerry. — ^In  the  plans  filed  under  No.  43,  showing  the  openings  at  the  chord 
joints,  what  was  the  accuracy  of  measurement,  to  what  unit  were  diey  measured? 

Mr.  McLuRE. — One  sixty-fourth  of  an  inch  either  way;  that  is  a  possible  total 
variation  of  ^  of  an  inch. 

Prof.  Kerry. — The  possible  error  in  the  figures  as  given  there  you  would  place 
at  ^  of  an  inch? 

Mr.  McLxjRE. — ^Yes,  sir. 

Prof.  Kerry. — Do  you  know  if  any  of  those  joints  were  found  to  be  open  to  that 
extent  when  the  cover  plates  were  removed? 

Mr.  MoLuRE. — The  cover  plates  were  never  removed  until  the  joints  were  tight. 

Prof.  Kerry. — How  would  you  know  they  were  tight  if  the  measurements  were 
not  closer  than  A  of  an  inch? 

Mr.  McLure. — I  stuck  a  %4  inch  plate  in  them  if  they  were  open;  if  you  could 
not  get  it  in  they  were  tight. 
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Prof.  Kerry.— Could  you  get  into  the  joint? 

Mr.  McLuRE. — You  could  get  to  the  outstanding  edge  of  the  flange  angles. 

Prof.  Kerry. — The  lower  flange  angles? 

Mr.  McLuRE. — ^Lower  or  upper,  as  Ae  case  might  be. 

Prof.  Kerry. — And  the  entire  end  of  the  chord  member  was  cut  to  a  true  plane? 

Mr.  MoLuRE. — ^Yes,  faced  ofE  on  a  rotary  machine. 

Prof.  Galbraith  (after  a  conversation  with  Mr.  McLure). — I  think  Mr.  McLure 
might  say :  '  On  reconsideration  of  my  answer  respecting  the  free  endedness  or  other- 
wise of  the  columns,  I  am  inclined  to  think  that  since  I  have  had  an  opxwrtunity  of 
observing  the  bend  only  from  batten  plate  to  batten  plate  the  chord  as  a  whole  could 
not  be  necessarily  considered  free-endjed  at  the  end  next  post  T-5-Z  hanger.'  That  is 
what  you  mean^  is  it  not? 

Mr.  MoLuRE. — Yes. 

Prof.  Kerry. — ^Under  the  direction  of  the  Commission,  Mr.  McLure,  you  have 
made  certain  surveys  of  the  wreck,  have  you  not? 

Mr.  McLure. — ^Yes,  sir. 

Prof.  Kerry. — Have  plans  from  those  surveys  been  prepared? 

Mr.  McLure. — Yes,  sir. 

Prof.  Kerry. — Are  they  ready  for  deposit? 

-ixr.  McLure. — ^Yes.    Do  you  want  everything,  levels  and  lines? 

Prof.  E^ERRY. — Just  make  a  deposit  of  each  one  and  we  will  say  what  it  is. 

(Document  produced,  flied  and  marked  Exhibit  No.  44.) 

Prof.  Kerry. — Exhibit  44  was  submitted  to  show  the  positions  of  the  top  chord 
panel  x)oints  in  plan  before  and  after  the  accident,  the  positions  after  the  accident 
being  indicated  by  full  circles. 

(Document  produced,  flled  and  marked  Exhibit  No.  45.) 

Prof.  Kerry. — Exhibit  46  shows  similar  information  concerning  the  bottom  chord 
panel  points  and  the  positions  before  and  after  the  accident  are  marked  by  the  same 
method. 

(Document  produced  flled  and  marked  Exhibit  No.  46.) 

Prof.  Kerry. — ^Exhibit  46  shows  the  positions  in  side  elevation  of  the  panel  points 
of  botn  the  upper  and  the  lower  chord  of  the  east  truss  of  the  anchor  arm  before  and 
after  the  accident,  the  elevations  of  the  panel  points  after  the  accident  not  being 
accurately  fixed. 

(Docimient  produced,  flled  and  marked  Exhibit  47.) 

Prof.  Kerry. — Exhibit  No.  47  gives  the  same  information  with  regard  to  the 
west  truss  of  the  anchor  arm. 

(Document  produced,  flled  and  marked  Exhibit  No.  48.) 

Prof.  Kerry. — ^Exhibit  No.  48  shows  the  results  of  measurements  made  to  deter- 
mine whether  any  horizontal  movement  had  taken  place  between  the  anchor  pier  and 
the  main  pier  on  the  south  side. 

(Document  produced,  flled  and  marked  Exhibit  49.) 

Prof.  Kerry. — Exhibit  49  shows  the  i)osition  before  and  after  the  accident  of  the 
pedestals  on  the  main  pier. 

(Document  produced,  flled  and  marked  Exhibit  No.  50.) 

Prof.  Kerry. — Exhibit  60  shows  the  elevations  determined  at  various  dates  of 
two  bench  marks  on  the  face  of  the  main  pier. 

Prof.  Kerry. — ^How  many  of  the  elevations  given  in  exhibit  60  were  determined 
by  yourself,  Mr.  McLure? 

Mr.  McLure. — I  had  a  hand  in  all  of  ihqm. 

Prof.  Kerry. — ^You  assisted  in  all  of  them? 

Mr.  McLure. — Yes,  I  think. 

Pxof.  Kerry. — And  the  one  especially  marked  with  your  initials? 

Mr.  McLure. — I  took  as  a  check. 
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Prof.  Kerry. — A  special  check  measurement  that  you  made  independently. 

Mr.  McLuRE.— Yes.  • 

Prof.  Kerry. — Now,  you  might  state  any  observations  of  interest  that  you  mad^ 
on  the  wreck,  Mr.  McLure,  any  points  that  you  observed  which  you  think  bear  dixectly 
on  the  cause  of  the  disaster,  or  would  indicate  the  position  of  the  first  break.  You 
assisted,  I  believe,  at  the  taking  of  the  photographs  that  were  submitted  yesterday  by 
Mr.  Kinloch  and  in  the  identification  of  the  parts  both  on  the  ground  and  on  some  of 
the  photographs? 

Mr.  McLuRE. — Yes. 

Prof.  Kerry. — ^And  to  the  best  of  your  knowledge  those  are  i)erfectly  correct  ? 

Mr.  MoLuRE. — Yes,  with  the  exception  of  the  corrections  Mr.  Kinloch  made  yes- 
terday. 

Prof.  Kerry. — That  has  been  made  on  the  photograph. 

Mr.  Holgate. — Yes. 

Mr.  MoLuRE. — ^Not  on  the  negative;  I  made  it  on  your  copy. 

Prof.  Kerry. — Would  you  tell  the  results  of  your  observations? 

Mr.  McLuRE. — The  tension  members  all  seemed  to  be  in  pretty  good  shape,  only 
one  eye-bar  broken  as  far  as  I  could  see. 

Prof.  Kerry. — Was  there  anything  in  the  tension  members  to  indicate  that  they 
fell  before  the  general  fall? 

Mr.  McLure. — No,  nothing  to  indicate  that  they  would  fall;  also  nothing  to 
indicate  that  they  had  been  in  any  way  over-strained  except  during  the  fall.  The 
details  of  all  the  connections,  both  pin  and  riveted,  as  far  as  I  have  observed,  are, 
(with  one  or  two  exceptions,  in  as  good  condition  now  as  before  the  accident.  These 
exceptions  are  minor  points  in  a  few  ears  in  the  pin  connection,  and  in  general  the 
connections  are  intact. 

Prof.  Kerry. — ^You  have  noticed  nothing  in  those  connections  to  indicate  a  fail- 
ure previous  to  the  collajyse? 

Mr.  McLuRE. — No,  sir.  The  condition  of  the  transverse  bracing,  of  course,  is 
pretty  bad,  pretty  well  smashed  up,  also  the  lateral  system  and  the  floor  system, 
although  there  axe  certain  panels  in  the  floor  system  that  seem  to  have  escaped  with- 
out much  damage.  In  the  main  compression  members  is  noticed  the  greatest  damage 
due  to  the  fall.  In  the  vertical  posts  there  is  evidence  in  almost  every  case  of  almost 
complete  destruction  of  certain  parts,  particularly  in  the  body  of  the  member.  In 
the  bottom  chords  there  is  also  evidence  of  destruction  In  numerous  places.  I  guess 
that  about  covers  all  of  them. 

Prof.  Kerry. — You  arranged  to  submit  an  additional  plan  showing  the  position 
of  the  floor  beams?  We  understand  that  the  floor  beams  in  every  case  in  the  anchor 
arm  were  riveted  before  the  accident  took  place? 

Mr.  MoLuRE. — ^Yes,  sir. 

Prof.  Kerry. — ^You  were  to  submit  a  plan  showing  the  position  of  the  floor  beams 
before  and  after  the  accident,  determining  on  the  ground  the  position  of  the  two  ends 
of  each  floor  beam,  or  in  one  or  two  cases  where  the  flooj  beam  was  badly  bent,  pos- 
sibly to  determine  the  two  ends  and  the  centre. 

Mr.  McLure. — In  the  case  of  the  truss  floor  beam  to  take  the  ends  of  the  top 
chord  on  which  the  stringers  rested? 

Prof.  Kerry. — ^Yes.  What  we  particularly  wish  to  determine  from  that  is  to  see 
if  we  can  make  out  how  those  floor  beams  fell.  It  is  fair  to  assume,  i  think,  that  the 
the  floor  beam  remained  connected  with  the  post  until  the  post  struck  the  ground. 

Mr.  McLure. — I  think  probably  you  will  find  most  of  them  lying  right  between 
tbeix  connections  now.    I  can  find  that  out  definitely. 

Prof.  Kerry. — Have  you  seen  any  members  among  the  wreckage  that  you  con- 
sider may  have  fallen  previous  to  the  general  collapse? 

Mr.  McLure. — Judging  from  their  present  condition! 
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Prof.  Kerry. — Judging  entirely  from  their  present  condition? 

Mr.  McLuRE. — The  main  posts  look  very  much  bs  though  they  might  have  fallen 
any  time  either  before  or  during  the  collapse  from  their  positions  now.  Judging 
entirely  from  their  present  conditions,  I  should  think  that  any  one  of  the  vertical 
posts  might  have  fallen. 

Prof.  Kerry. — That  is  to  say,  they  are  so  completely  broken  up? 

Mr.  McLuRE. — That  they  might  have  fallen  before  the  collapse,  yes. 

Prof.  B^ERRY. — Might  have  fallen  at  any  time  and  you  would  not  have  been  able — 

Mr.  McLuRE. — To  tell  which  fell  first.  Also  chords  9-R  and  L  of  the  anchor  arm 
might  have  fallen  before  the  collapse. 

Prof.  Kerry. — Do  you  think  it  likely  that  if  any  chords  of  the  anchor  arm  fell 
that  those  chords  show  more  indication  of  failure  than  any  of  the  others  ? 

Mr.  McLuRE. — They  are  more  completely  demolished  now  than  any  of  the  other 
chords.  They  either  fell  first,  if  any  of  the  chords  did,  or  else  they  got  the  worst 
treatment  in  the  fall. 

Prof.  Kerry. — From  your  observation,  Mr.  McLure,  is  it  your  opinion  that  the 
failure  took  place  in  the  top  chord? 

Mr.  MoLure.— No,  sir. 

Prof.  Kerry. — Is  it  your  opinion  that  it  took  place  in  the  posts? 

Mr.  McLuRE. — I  have  not  any  opinion  that  is  not  subject  to  change,  but  at  the 
present  time  it  is  not. 

Prof.  Kerry. — Is  it  your  opinion  that  it  took  place  in  any  of  the  lateral  or  brac- 
ing systems? 

Mr.  McLuRE. — No,  sir. 

Prof.  Kerry. — Then  it  is  your  opinion  that  the  failure  took  place  in  the  bottom 
chord? 

Mr.  MoLuee. — ^Yes,  sir. 

Prof.  Kerry. — ^And  from  the  present  condition  of  the  wreckage  you  consider  it 
probable  that  it  took  place,  more  likely  than  any  other  hypothesis  that  can  be  advanced, 
in  chords  9-L  and  9-R? 

Mr.  McLuRE. — Yes,  sir,  one  or  the  other  first,  I  do  not  know  which. 

Mr.  Stuart. — ^Would  you  mind  asking  Mr.  McLure  whether  there  was  anything 
which  indicated  that  there  was  a  failure  in  any  part  of  the  cantilever  arm  first? 

Prof.  Kerry. — ^Have  you  seen  or  heard  any  evidence  that  would  indicate  that  the 
failure  occurred  in  any  part  of  the  cantilever  arm? 

Mr.  McLuRE. — I  did  not  see  it  fall. 

Prof.  Kerry. — ^You  have  seen  nothing  since  the  accident? 

Mr.  McLuRE. — I  have  seen  nothing  since  to  indicate  that  there  was  any  failure 
in  the  cantilever  arm. 

Prof.  Kerry. — ^Have  you  heard  any  one  who  saw  the  bridge  fall  claim  to  have 
seen  the  failure  at  any  point  in  the  cantilever  arm? 

Mr.  McLuRE. — I  have  heard  so  many  stories  now  I  cannot  recollect;  they  are  all 
different.    I  do  not  think  I  have. 

Prof.  Kerry. — Will  you  read  over  this  description,  Mr.  McLure  ?  (handing  witness 
typewritten  paper).  Can  you  say  that  that  description  which  was  prepared  by  Mr. 
Cudworth  from  the  dictation  of  members  of  the  Commission  correctly  describes  the 
present  position  of  chords  9-A-L  and  9-A-R? 

Mr.  McLuRE. — It  describes  the  position  of  9-A-R.  It  seems  to  describe  mostly 
the  position  of  the  chain  mark  and  loose  rivet  on  9-A-L. 

Prof.  Kerry. — ^You  think  it  should  be  amplified  to  state  the  full  position  of 
9-A-L? 

Mr.  McLuRE. — Yes;  I  do  not  think  that  describes  the  position  of  9-A-L  very 
fully.    That  is  a  description  of  the  mark  of  the  chain  and  of  the  loose  rivet. 

Prof.  Kerry. — ^Will  you  take  that  description,  Mr.  McLure,  and,  in  conjunction 
with  Mr.  Cudworth,  prepare  a  plan  showing  the  piers,  and  showing  the  present  posi- 
tion of  the  members  and  also  the  chord  of  the  anchor  arm? 
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Mr.  McLuRE. — ^Do  you  want  all  four  ribs  ? 

Prof.  Kerry. — ^I  think  we  might  say  with  details  where  any  particular  distortion 
exists. 

Mr.  McLuRE. — Is  this  to  be  just  a  plan?  I  cannot  show  it  in  perspective  very 
well. 

Prof.  Kerry. — To  be  accompanied  with  a  written  statement  covering  the  points 
not  readily  intelligible  by  an  ordinary  plan.  Different  members  are  so  badly  twisted 
that  short  of  a  model  I  do  not  think  you  could  prepare  anything  that  would  make  it 
absolutely  clear. 

Mr.  McLuRE. — ^How  large  a  piece  do  you  want  shown?  There  are  lots  of  little 
pieces  lying  around  there? 

Prof.  Kerry. — The  general  instruction  of  the  Commission  is  to  determine  the 
cause  of  the  wreck.    Anything  that  does  not  bear  on  that  is  not  worth  taking. 

Mr.  HoLGATE. — If,  in  the  description,  you  can  refer  to  any  one  of  those  photo- 
graphs definitely,  in  order  to  ^  the  point,  it  might  be  just  as  well  to  do  it. 

Mr.  McLuRE. — ^All  right. 

The  Commission  adjourned  until  ten  a.m.  Monday  morning. 


THIBTEEKTH  DAT. 

Quebec,  P.Q.,  September  23   1907. 
The  Commission  met  at  10  o'clock. 

E.  A.  HoARE,  Chief  Engineer,  Quebec  Bridge  Company,  recalled. 

Mr.  HoLGATE. — I  think  you  were  present  during  the  giving  of  the  evidence  of  Mr. 
Kinloch  and  Mr.  McLure? 

Mr.  HoARE. — Yes,  sir. 

Mr.  HoLGATE. — They  related  in  chronological  order  certain  matters  that  they 
noticed  and  they  detailed  some  defects  that  had  been  noticed  in  the  chords.  Do  you 
remember  the  earliest  date  at  which  these  were  brought  to  your  attention? 

Mr.  jlIOARE. — Which  chord  was  that? 

Mr.  HoLGATE. — Any  of  the  chords. 

Mr.  HoARE. — The  defects  on  chord  9  anchor  arm  and  the  two  chords  on  the  canti- 
lever arm  8  and  9  were  called  to  my  attention  on  the  27th  August,  by  Mr.  McLure. 

Mr.  HoLGATE. — Do  you  feel  sure  that  none  of  these  were  brought  to  your  attention 
before  that  time? 

Mr.  HoARE. — No,  not  before. 

Mr.  HoLGATE. — Was  any  intimation  given  you  with  respect  to  any  other  part  of 
the  structure? 

Mr.  HoARE. — Yes,  from  time  to  time.  They  would  refer  to  anything.  Whenever  I 
visited  the  work  I  would  always  ask  the  question :  Is  everything  all  right  on  the  struc- 
ture? Anything  special  to  call  my  attention  to?  And  in  most  cases  the  answer  was 
'no.' 

Mr.  HoLGATE. — ^Would  there  be  anything  of  that  nature  which  was  reported  to 
you  which  would  not  appear  in  the  written  reports  written  by  Mr.  McLure? 

Mr.  HoARE. — No,  in  fact  everything  of  importance,  in  xact  every  detail  is  men- 
tioned in  the  daily  report,  in  fact  the  daily  report  was  a  description  of  the  work  done, 
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a  complete  description  of  the  work  done  and  included  important  and  unimportant 
details. 

Mr.  HoLGATE. — ^When  were  daily  reports  made  up  by  Mr.  McLure?  Take  for 
instance,  one  day's  work,  would  that  report  be  made  out  on  that  day  or  on  the  following 
day? 

Mr.  HoABE. — I  could  not  say  the  exact  time  he  made  that  out;  I  think  he  made 
that  out  every  evening. 

Mr.  HoLGATE. — ^What  day  would  you  receive  them  on? 

Mr.  HoARE. — ^I  would  not  get  them  myself  daily  in  writing;  he  would  make  my 
office  book  up  from  time  to  time ;   I  would  take  it  out  occasionally  and 

Mr.  HoLGATE. — ^Where  was  that  office  book  kept? 

Mr.  HoARE. — ^In  my  office  in  Quebec;  it  is  an  exact  copy  of  his  field  book. 

Mr.  HoLGATE. — How  was  that  entered  up,  daily? 

Mr.  HoARE. — ^It  was  not  actually  entered  up  daily,  but  the  records  are  daily. 

Mr.  IIOLGATE. — There  might  be  a  period  of 

Mr.  HoARE. — Two  or  three  days  before  my  book  was  written  up. 

Mr.  HoLGATE. — Two  or  three  days,  so  that  anything  that  Mr.  McLure  might  have 
reported  in  the  form  of  diary  which  was  written  up  in  your  office,  you  nughf  not  have 
a  complete  report  of  that  until  several  days  after? 

Mr.  HoARE. — Well,  not  in  writing,  but  verbally.  K  anything  happened,  or  any- 
thing out  of  the  common  occurred,  he  would  confer  with  me,  that  is,  if  I  was  not  at 
the  bridge  that  day. 

Mr.  HoLGATE. — By  telephone? 

Mr.  HoARE. — By  telephone  and  on  the  work;  whenever  I  visited  the  work  he  would 
discuss  everything  fully. 

Mr.  HoLGATE. — ^Would  that  mean  daily  communications  between  you  and  Mr. 
McLure? 

Mr.  HoARE. — Practically  daily  communication. 

Mr.  HoLGATE. — But  not  necessarily  daily  communication? 

Mr.  HoARE. — ^No,  the  only  days  when  perhaps  there  would  be  no  discussion  would 
be  when  they  were  making  erection  preparations,  that  is  moving  the  travellers,  the 
rigging,  for  putting  in  panels  ahead. 

Mr.  HoLGATE. — ^Had  you  a  private  telephone  line? 

Mr.  HoARE. — ^Yes,  I  had  a  private  telephone  in  the  office  and  one  in  my  house,  and 
I  hardly  missed  a  day  without  calling  one  or  other  of  them  up  and  sometimes  both 
of  them  up  by  telephone  morning  and  evening. 

Mr.  HoLGATE. — When  you  speak  of  a  private  telephone,  that  is  a  telephone  solely 
for  your  own  use? 

Mr.  HoARE. — The  telephone  was  in  the  office  at  the  bridge. 

Mr.  HoLGATE. — ^In  the  Quebec  Bridge  Company's  office? 

Mr.  HoARE. — ^No,  in  the  Phoenix  Bridge  Company's  office,  but  the  Queoec  Bridge 
Company's  office  at  the  bridge  was  adjoining  it 

Mr.  HoLGATE. — There  was  just  one  telephone,  then,  at  the  bridge? 

Mr.  HoARE. — ^Just  the  one  telephone,  yes. 

Mr.  HoLGATE. — Then,  if  anything  had  been  observed  by  Mr.  McLure  on  August 
20th,  you  might  not  have  known  of  that  for  some  days  later? 

Mr.  HoARE. — He  would  not  have  waited  so  long  as  that;  anything  that  occurred 
on  tho  20th  he  would  have  notified  me. 

Mr.  HoLGATE. — ^As  a  matter  of  fact,  can  you  say  when  his  observations  of  the 
20th  of  August  became  known  to  you  ? 

Mr.  HoARE. — ^I  have  nothing  on  the  20th  of  August,  I  have  nothing  of  imix)rtance 
noted  in  my  book. 

Mr.  HoLGATE. — ^In  whose  handwriting  is  that  diary? 
Mr.  HoARE. — ^Mr.  McLure's. 
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Mr.  HoLGATE. — Mr.  McLure's  onvn  handwriting? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — And  that  was  written  up  in  your  office  in  Quebec? 

Mr.  HoARE. — No,  in  his  own,  at  the  work. 

Mr.  HoLQATE. — And  transferred  to  your  office? 

Mr.  HoARE. — No,  given  to  me  when  I  went  out. 

Mr.  HoLGATE. — ^And  the  only  times  jrou  saw  the  diary  were  when  you  visited  the 
work  ? 

Mr.  HoARE. — ^No,  I  always  kept  the  diary  in  office  for  reference;  I  kept  this  diary 
in  the  Quebec  office  for  reference  from  time  to  time  as  to  what  occurred  on  the  work, 
and  had  it  made  up ;  I  useld  to  take  it  to  the  work  now  and  then  when  I  iwent  there. 

Mr.  HoLGATE. — ^Well,  then  in  order  to  keep  your  office  diary  record  in  agreement 
with  Mr.  McLure's  diary  which  he  kept  on  the  work,  when  you  visited  the  bridge  you 
took  your  office  copy  to  the  bridge  and  compaj*ed  it  with  Mr.  McLure's  field  copy  and 
entered  up  any  omissions  from  your  office  copy  from  Mr.  McLure's  field  copy. 

Mr.  HoARE. — No,  I  did  not  compare  my  copy  with  his;  he  would  write  this  up  for 
me  from  his. 

Mr.  HoLGATE. — Mr.  McLure  would  fill  it  in,  then? 

Mr.  HoARE. — He  would  fill  these  in  from  his  field  copy. 

Mr.  HoLGATE. — So  then  your  office  diary  was  made  up  from  time  to  time  and 
back  dates  filled  in  on  the  occasion  of  your  various  visits  to  the  bridge? 

Mr.  HoARE. — ^Yes. 

Mr.  HoLGATE. — ^You  have  filed  something  showing  your  visits  to  the  bridge? 

Mr.  HoARE. — I  have  put  in  something,  yes. 

Mr.  HoLGATE. — ^Were  you  there  on  August  20th,  Mr.  Hoare? 

Mr.  Hoare. — I  am  not  quite  positive;  I  could  not  say  right  off  whether  I  (was  there 
or  not.     . 

Mr.  HoLGATE. — ^What  have  we  here  to  show? 

Mr.  Hoare. — I  do  not  think  there  is  anything  to  show. 

Mr.  HoLGATE. — ^By  reference  to  a  private  diary  could  you  tell  us  what  your  move- 
ments were  in  regard  to  visiting  the  bridge? 

Mr.  Hoare. — ^Well,  I  might;  I  am  not  quite  sure  about  that;  I  do  not  actually 
know  every  day  I  visited  the  bridge;  sometimes  I  used  to  go  on  consecutive  days  and 
I  did  not  enter  it  up ;  in  fact,  sometimes  I  did  and  sometimes  I  did  not. 

Mr.  Holgate. — What  we  would  like  to  know  would  be  your  movements  in  regard 
to  the  bridge  work  from  the  20th  of  August  forward  to  the  29th? 

Mr.  Hoare. — I  am  positive  about  the  28th,  that  I  was  there  on  the  28th?  I  can 
speak  from  memory  that  I  was  there  on  the  28th,  all  day  long. 

Mr.  Holgate. — I  have  no  doubt  that  you  could,  from  consulting  your  own  private 
diary,  say  just  what  your  movements  were  in  that  period  ? 

Mr.  Hoare. — Possibly  I  could.  The  only  day  I  am  positive  about  now  is  the  28th. 
I  was  there  all  day  on  the  28th. 

Mr.  Holgate. — Will  you  give  us  a  memorandum  covering  that  information? 

Mr.  Hoare. — ^Yes. 

Mr.  Holgate. — Then,  what  was  the  first  report  of  Mr.  McLure's  that  drew  your 
special  attention  in  that  period  to  the  work? 

Mr.  Hoare. — On  the  27th  he  showed  me  a  sketch. 

Mr.  Holgate. — In  Mr.  McLure's  absence  from  the  work  whose  duty  was  it  to 
write  up  that  diary  and  keep  the  field  notes  ? 

Mr.  Hoare. — He  attended  to  it  always. 

Mr.  Holgate. — ^But  in  his  absence?  We  have  a  statement  from  him  that  he  was 
in  the  hospital? 

Mr.  Hoare. — Well,  it  was  not  written  up,  he  wrote  it  up  iwhen  he  came  out. 
.Mr.  Holgate. — ^Who,  then,  kept  the  notes  from  which  he  would  write  up  that 
diary? 
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Mr.  HoARE. — ^Mr.  Kinloch  would  keep  the  account  of  the  daily  work. 

Mr.  HoLGATE. — Mr.  Kinloch  kept  the  notes? 

Mr.  HoARE. — He  was  supposed  to  keep  track  of  everything  during  Mr.  McLure's 
absence  in  Hie  hospital,  and  when  Mr.  McLure  was  sick,  I  called  up  Mr.  Kinloch,  and 
several  times  during  the  day  when  I  was  not  at  the  bridge  myself  to  know  if  every- 
thing was  going  on  smoothly,  and  if  he  required  any  assistance,  and  his  reply  was 
that  there  was  nothing  of  special  importance  taking  place,  that  they  were  principally 
engaged  in  thp.  moving  of  travellers  and  rigging  for  the  neixt  panel. 

Mr.  HoLGATE. — ^Were  you  at  the  bridge  during  Mr.  McLure's  absence  in  the 
hospital? 

Mr.  HoABE. — ^Yes,  sir;  and  I  took  every  pains  to  ascertain  from  Mr.  Kinloch  if 
he  required  any  assistance  and  if  he  would  be  overworked  during  Mr.  McLure's  sick- 
ness, and  he — in  fact  he  laughed  at  me  for  asking  the  questions. 

Mr.  HoLGATE. — Now,  Mr.  Hoare,  would  you  please  go  on  with  what  took  place 
from  the  27th  of  August  forward? 

Mr.  Hoare. — ^Mr.  McLure  reported  that  the  four  ribs  of  chord  9-A-L  showed 
deflections  towards  the  axis  of  the  bridge,  and  showed  me  a  pencil  sketch  of  it.  He 
told  me  that  that  was  rex)orted  to  him,  that  it  was  discovered  by  Mr.  Kinloch,  and  that 
as  those  bends  had  not  been  discovered  before,  he  had  reported  the  matter  that  day  to 
Mr.  Cooper,  and  that  Mr.  Birks  had  reported  in  the  same  manner  to  Phoenixville.  He 
also  stated  that  he  thought  it  would  be  advisable  to  go  to  New  York  and  describe  it, 
as  it  took  so  long  to  communicate  by  telegram  on  account  of  delays  in  getting 
messages  through;  there  was  a  strike  at  the  time.  He  also  stated  that  Mr.  Yenser 
would  not  move  out  the  traveller.  My  answer  was  that  that  was  all  right,  and  that 
he  had  better  go  to  New  York  and  Phoenixville.  But  before  going,  I  wished  him  1o 
check  up  everything — that  is  to  take  levels  at  the  main  pier,  to  examine  the  posts, 
and  see  that  everything  was  in  perfect  line,  and  be  perfectly  sure  that  he  had  full 
information  on  the  general  condition  of  the  bridge  before  leaving.  In  the  morning 
of  the  28th,  I  went  out  to  the  bridge  and  met  Mr.  McLure  and  Mr.  Kinloch  and  Mr. 
Birks — they  were  together  at  the  office. 

Mr.  HoLGATE. — ^Was  Mr.  Yenser  present? 

Mr.  Hoare. — Not  just  at  that  moment;  he  showed  up  a  few  minutes  later.  I 
asked  them  if  they  had  examined  everything  as  requested  the  night  before.  He  said 
everything  had  been  examined,  and  everything  was  in  perfect  condition. 

Mr.  HoLGATE. — ^What  did  you  understand  he  meant  by  that? 

Mr.  HoARE. — ^He  meant  that  everything  was  in  normal  condition,  referring  to  the 
levels  of  the  bridge  and  the  alignment  of  posts.  Everything  was  working  right  with 
the  exception  of  that  chord  and  the  two  chords  mentioned  on  the  cantilever  arm. 

Mr.  HoLGATE. — That  is  the  two  chords  mentioned  to  you  at  that  time,  or  some 
time  previously? 

Mr.  HoARE. — ^No,  at  that  time. 

Prof.  Galbratth. — ^Which  chords? 

Mr.  Hoare. — Two  chords  on  the  cantilever  arm  on  the  Quebec  side. 

Mr.  HoLGATE. — But  I  suppose  your  diary  contained  references  to  these  under  a 
previous  date? 

Mr.  Hoare. — They  are  all  mentioned  here,  8  and  9  chords,  the  diary  refers  to 
them.  I  asked  the  question  if  any  rivets  or  latticing  had  been  broken  on  chor '  9-A-L, 
and  they  stated  that  there  was  no  visible  damage,  but  that  the  latticing  appeared  to 
be,  I  think  they  said,  slightly  strained. 

Mr.  HoLGATE. — Do  you  remember  who  made  that  remark? 

Mr.  HoARE. — ^It  was  Mr.  Kinloch,  I  think,  made  that  remark.  He  said  they 
sounded  rather  peculiar. 

Mr.  HoLGATE. — Can  you  recollect  any  statements  made  by  Mr.  Yenser  or  Mr. 
Birks  in  regard  to  not  only  that  matter  but  anything  else  that  took  place  at  that  time  ? 

Mr.  Hoare. — ^Yes;  when  Mr.  Yenser  appeared  on  the  scene;  before  he  appeared 
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I  was  told  that  the  traveller  had  heen  moved  that  morning.  I  asked  him  why  he 
moved  it.  He  said  he  had  so  many  men  out,  that  he  thought  there  waa  no  danger  in 
moving  the  traveller. 

Prof.  Galbraith. — About  what  o'clock  was  this  conversation? 

Mr.  HoARE. — I  think  that  was  about  half-past  ten  in  the  morning. 

Mr.  HoLOATE. — Was  the  impression  made  on  your  mind  at  the  time,  Mr.  Hoare, 
by  Mr.  Tenser's  remark,  that  he  was  free  from  any  feeling  of  danger? 

Mr.  Hoare. — ^Yes;  he  seemed  to  be  quite  at  ease  over  it,  in  the  way  he  spoke  to 
me,  judging  from  his  manner.  And  then  I  asked  Mr.  Birks,  I  think  it  was,  a  ques- 
tion if  he  had  figured  the  effect  of  moving  that  small  traveller  on  the  9-A-L  chord 
He  stated  it  was  approximately  about  60  pounds  to  the  square  inch. 

Mr.  Stuart. — Did  he  state  that  he  had  figured  it?  iir.  Hoare's  answer  does  not 
indicate  whether  he  had  figured  it.    I  want  to  know  if  he  really  said  he  had  figured  it? 

Mr.  Hoare. — ^Yes,  he  said  he  had  figured  it;  approximately,  it  was  60  jwunds  to 
the  square  inch.  I  replied  that  that  was  a  bagatelle,  compared  with  the  stress  already 
on  the  chord. 

Mr.  HoLGATE. — Did  you  understand  that  his  60  pounds  to  the  square  inch  was 
simply  the  additional  compression  strain  brought  on  the  member? 

Mr.  Hoare. — Brought  on  that  chord  by  the  moving  of  the  traveller  forward.  That 
is  what  he  stated  to  me. 

Prof.  Galbraith. — As  a  whole? 

Mr.  Hoare. — As  a  whole. 

Mr.  Holgate. — Was  any  other  question  discussed  by  you  with  Mr.  Birks  with 
regard  to  the  question  of  strain? 

Mr.  Hoare. — No,  I  do  not  think  so. 

Mr.  Holgate. — You  do  not  remember  that  any  direct  reference  was  made  to  the 
condition  brought  about  by  any  change  in  shape  of  the  member? 

Mr.  Hoare. — No.  After  that  discussion  about  the  traveller  having  been  moved,  I 
told  Mr.  McLure  to  hurry  off  and  catch  the  noon  train  and  go  to  New  York  and  see 
Mr.  Cooper  and  lay  the  facts  before  him  and  have  a  full  discussion  and  come  to  some 
decision  about  it,  and  then  to  go  to  Phoenixville  and  repeat  the  same  explanations 
there  so  that  there  would  be  no  misunderstanding  which  might  arise  by  telephoning 
or  telegraphing  from  the  office. 

Mr.  Holgate. — ^Previous  to  that  moment  had  you  made  a  personal  examination 
of  the  parts  you  were  discussing? 

Mr.  Hoare. — No,  I  only  looked  down,  I  merely  went  out  on  the  deck  and  partly 
out  on  one  of  the  floor  beams  so  I  might  be  positive  where  the  distortions  occurred.  I 
went  out  there  and  I  did  not  notice  anything  from  the  place  I  was  standing. 

Mr.  Holgate. — You  could  not  discern  the  bends  that  these  gentlemen  were  speak- 
ing about  from  the  deck? 

Mr.  Hoare. — Not  from  where  I  was  on  the  deck. 

Mr.  Holgate. — Then  I  understand  that  you  did  not  go  down  on  the  chord  your- 
self? 

Mr.  Hoare. — No,  I  did  not  go  down,  I  was  i)erfectly  satisfied. 

Mr.  Holgate. — To  verify  their  reports? 

Mr.  Hoare. — I  was  perfectly  satisfied  with  their  reports,  because  they  had  made 
careful  measurements  of  the  same. 

Prof.  Galbraith. — Do  you  know  anything  about  the  total  stress  on  that  chord 
that  morning?    You  have  given  me  increase  of  stress. 

Mr.  Hoare. — I  think  there  was  about — I  had  some  conversation  about  that  with 
Mr.  Birks  later  in  the  day,  and  to  the  best  of  my  recollection,  he  told  me  there  was 
about  three-quarters  of  the  maximum  on  it. 

Prof.  Galbraith. — How  much  did  you  understand  that  to  be? 

Mr.  Hoare. — ^I  think  I  have  a  note  of  that  somewhere.  The  maximum  was  sup- 
posed to  be  over  15  000,000. 
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Prof.  GATJtRAiTH. — ^I  meant  unit  stress,  or  put  it  the  other  way. 

Mr.  HoARE.— I  think  there  was  about  from  11,000,000  to  12,000,000  pounds  on 
ic  that  day. 

Mr.  HoLGATE.— Total  load? 

Mr.  HoARE. — Total  load  on  it  that  day,  speaking  approximately. 

Mr.  HoLGATE. — At  any  rate  you  cannot  say  positively  now? 

Mr.  HoARE. — Cannot  say  jwsitively. 

Mr.  HoLGATE. — And  you  do  not  know  this  definitely? 

Mr.  HoARE. — ^No. 

Mr.  HoLGATE. — And  the  information  of  that  nature  that  you  would  have  received 
would  have  been  received  from  whom,  Mr.  McLure  or  Mr.  Birks? 

Mr.  HoARE.— Mr.  McLure  was  away,  he  had  gone  to  New  York.  I  was  ascertain- 
ing these  figures  from  Mr.  Birks  as  he  was  keeping  track  of  the  effects  of  the  erection 
on  the  members  from  time  to  time. 

Mr.  HoLGATE. — ^You  gave  us  what  you  understood  to  be  Mr.  Tenser's  appreciation 
of  the  conditions,  Mr.  Hoare? 

Mr.  Hoare.— Yes. 

Mr.  HoLGATE. — ^Did  Mr.  Birks  pronounce  upon  the  matter? 

Mr.  Hoare. — ^Yes.  My  general  conversation  with  him  about  that  chord  led  me  to 
conclude  that  he  did  not  consider  it  a  dangerous  matter  at  all.  He  considered  that  it 
would  be  necessary  to  take  some  steps  to  repair  it,  but  I  did  not  conclude  from  the 
conversation  I  had  with  him  that  he  considered  it  a  dangerous  affair. 

Mr.  HoLGATE. — But  he  approved  of  Mr.  McLure  going  to  interview  Mr.  Cooper? 

Mr.  Hoare. — Well,  I  did  not  consult  him  at  all  about  that. 

Mr.  HoLGATE. — ^He  knew  he  was  going? 

Mr.  Hoare. — ^He  knew  he  was  going;  at  least  he  did  not  know  until  I  told  him  he 
had  gone. 

Mr.  Davidson. — I  would  like  to  suggest  why  should  these  engineers  have  con- 
sidered rei>air  necessary  if  it  was  not  in  a  serious  and  dangerous  condition? 

Mr.  HoLGATE. — 1  think  the  facts  are  clearly  stated.  Mr.  Davidson,  there  is  a 
condition  described. 

Mr.  Davidson. — Probably  that  is  a  conclusion  more  or  less  justified  by  the  evidence 
so  I  do  not  insist  on  that 

Mr.  HoLGATE. — ^Was  any  scheme  of  repair  suggested  to  you,  Mr.  Hoare,  with 
regard  to  that  member  or  any  other  member? 

Mr.  HoARE. — Yes,  on  one  of  the  chords  of  the  cantilever  arm,  corresx>ondence  took 
place  between  Mr.  Birks  and  the  Phoenix  Bridge  Company  and  Mr.  McLure  and  Mr. 
Cooper  in  reference  to  repairs  to  one  of  the  chords  on  the  cantilever  arm.  I  have  the 
correspondence  about  it  at  the  office :  *  Splice  between  chords  7  and  8  on  the  west 
truss  of  south  contilever  arm.  The  west  centre  rib  was  three-quarters  of  an  inch  out 
of  line.' 

Mr.  HoLGATE. — To  (what  are  you  referring  there,  to  a  letter? 

Mr.  Hoare. — No,  to  the  daily  record. 

Mr.  HoLGATE. — On  what  page  is  that? 

Mr.  Hoare.— Page  190. 

Mr.  Holgate. — Would  that  be  what  you  would  call  a  mater  of  repair? 

Mr.  Hoare. — ^Yes,  that  was  a  question  of  repair.  That  is,  they  were  suggesting 
certain  repairs  at  PhoenixviUe  and  to  Mr.  Cooper. 

Mr.  Holgate. — Eepair  would  indicate  that  ^damage  had  been  done.  In  this  case 
had  damage  been  done? 

Mr.  Hoare. — ^No,  we  did  not  consider  that  any  permanent  damage  had  been  done, 
simply  a  bend,  and  they  were  discussing  the  question  of  how  to  straighten  that  chord 
rib  and  hold  it  in  line,  hold  it  in  position.  Mr.  Kinloch  suggested  a  diaphragm  bejpg 
put  in  there. 
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Mr.  HoLGATE. — ^What  was  the  date  of  that  entry  in  your  diary? 

Mr.  HoARE.— August  12. 

Mr.  HoLGATE. — August  12?    Did  you  inspect  tiiis  point  yourself? 

Mr.  HoABE. — No,  I  did  not  inspect  the  point,  but  it  was  mentioned  to  me  at  the 
.time,  and  we  discussed  it,  and  Mr.  Kinloch  and  Mr.  McLure  together  were  sx)eaking 
of  a  diaphragm,  and  asked  me  what  I  thought  of  it,  and  I  said  I  thought  it  was  a  very 
good  way  of  straightening  up  the  chord  and  holding  it. 

Mr.  HoLGATE. — Then  what  iwas  done  in  connection  with  it? 

Mr.  HoARE. — Well,  there  was  nothing  done,  it  was  in  abeyance ;  it  was  left  to  Mr. 
Cooper  and  Phoenixville  to  come  to  some  agreement  on  that  detail,  but  they  had  not 
arrived  at  any  decision.  Mr.  Cooper  differed  somewhat  from  the  methods  proposed, 
and  it  was  still  under  discussion  when  the  bridge  coUapsqd. 

Mr.  HoLGATE. — Did  you  understand  that  this  defect  that  had  been  discovered  was 
one  relating  to  the  erection  of  the  bridge,  or  did  it  affect  the  character  of  the  struc- 
ture? J 

Mr.  HoARE. — ^Which  one  do  you  refer  to? 

Mr.  HoLGATE. — The  one  you  sue  now  referring  to  betweetn  7  and  8. 

Mr.  HoARE. — Would  you  repeat  the  question? 

Question  read  to  witness  as  follows:  'Did  you  understand  that  this  defect  had 
been  discovered  was  one  relating  to  the  erection  of  the  bridge,  or  did  it  affect  the 
character  of  the  structure? 

Mr.  HoLGATE. — In  other  words,  was  it  a  local  or  a  general  defect? 

Mr.  HoARE. — I  understood  it  to  be  a  local  defect. 

Mr.  HoLGATE. — Having  an  effect  on  the  general  structure? 

Mr.  HoARE. — It  looked  as  if  the  chord  was  straightened  out  it  would  be  satisfac- 
tory. 

Mr.  HoLGATE. — Was  that  the  only  instance  of  the  kind? 

Mr.  HoARE. — I  think,  as  far  as  I  can  remember  at  the  time,  it  is  the  only  one  of 
any  consequence. 

Mr.  HoLGATE. — Did  you  personally  investigate  any  other  questions? 

Mr.  HoARE. — ^Yes.  There  was  a  detail  in  connection  with  the  top  main  post,  one 
of  the  details  there.  ^ 

Mr.  HoLGATE. — Which  main  post  do  you  mean,  the  centre  post? 

Mr.  HoARE. — The  main  centre  post,  yes. 

Mr.  HoLGATE. — The  right  or  left? 

Mr.  HoARE. — ^I  do  not  remember  now;  I  will  have  to  refer  to  a  book  to  find  out 
which  it  was,  but  I  remember  looking  over  those.  There  was  a  dish  in  the  top  section. 
I  do  not  remember  the  match  mark  of  section,  but  there  was  a  dish  where  the 
top  section  bore  on  certain  brackets  which  was  not  precisely  true.  They  called  my 
attention  to  it,  and  also  reported  it  in  the  usual  way  to  Phoenixville  and  Mr.  Cooper, 
but  it  turned  out  to  be  of  no  consequence,  and  the  corresponding  post  in  the  shop  was 
examined  to  see  if  that  little  hollow  existed  in  that  post,  but  they  found  out  it  was  all 
right. 

Mr.  HoLGATE. — ^Did  you  correspond  i)eJSonally  with  Mr.  Cooper  in  regard  to  any 
of  those  matters  that  were  discovered  on  the. bridge? 

Mr.  HoARE. — Very  seldom.  I  corresponded  in  some  instances,  but  I  left  that  to 
Mr.  McLure  entirely. 

Mr.  HoLGATE. — I  mean  in  regard  to  any  of  these  instances  we  are  now  discussing? 

Mr.  HoARE. — No,  none  of  these.  The  only  communication  I  had  with  Mr.  Cooper 
was  by  telegram  on  August  28,  reading:  '  Have  sent  McLure  to  see  you  early  to-morrow 
morning  to  explain  letter  mailed  yesterday  about  anchor  arm  chord.' 

Mr.  HoLGATE. — Is  that  a  letter  of  yours  ? 

Mr.  HoARE. — No,  it  is  Mr.  McLure's  is  referred  to,  it  is  his  report.  I  sent  a 
similar  message  to  the  Phoenix  Bridge  Company  reading :  '  McLure  will  call  to-morrow 
morning  to  explain  Birks'  letter  re  anchor  arm  chord.    Will  see  Cooper  first.' 
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Mr.  HoLGATE. — Just  resume,  then,  iwhere  you  left  off,  at  the  point  when  you  were 
talking  to  Mr.  Yenser  and  Mr.  Birks. 

Mr.  HoARE. — ^I  did  not  see  Mr.  Yenser  after  he  said  he  was  satisfied,  felt  quite 
comfortable  about  having  moved  out  the  traveller.  I  do  not  think  I  had  any  further 
communication  with  him  that  day. 

Mr.  Davidson. — ^I  would  like  to  know  if  Mr.  Yenser  actually  said  that  or  whether 
Mr.  Hoare  simply  thought  he  gave  that  impression.  There  is  quite  a  difference  to  my 
mind  whether  Mr.  Yenser  said  it  or  whether  Mr.  Hoare  received  that  impression. 

Mr.  HoABE. — Yes,  he  told  me  most  distinctly. 

Mr.  HoLGATE. — Can  you  rei)eat,  as  nearly  as  jwssible,  Mr.  Yenser's  own  words  ? 

Mr.  Hoare. — ^My  words  to  him  were :  *  So  you  have  decided  to  move  the  traveller 
out  V  And  he  said,  '  Yes,  I  have.'  He  said  •  '  I  had  a  dream,'  in  a  kind  of  joking  way, 
'  I  have  had  a  dream,  I  think  it  was  foolishness  not  to  move  the  traveller.'  He  said, 
'  I  have  so  many  men  out  on  the  work  that  I  wanted  to  employ  them.'  That  is  about 
all  he  said.    As  far  as  I  remember  that  is  substantially  the  conversation  we  had. 

Mr.  Davidson. — Who  was  present  at  that  conversation  ? 

Mr.  Hoare. — ^I  do  not  know  that  anybody  was  close  by.  We  were  standing  at  the 
door  outside  of  the  office,  standing  outside  Uie  office  in  front  of  the  door.  I  do  not 
know  that  anybody  was  there  at  the  tima 

Mr.  HoLGATE. — I  think  you  did  state  what  time  that  was  ? 

Mr.  Hoare.— About  10.30. 

Mr.  HoLGATE. — ^In  the  morning? 

Mr.  Hoare. — In  the  morning. 

Mr.  HoLGATE.— Of  the  28th? 

Mr.  Hoare. — ^Yes- 
Mr.  HoLGATE.— What  followed? 

Mr.  Hoare.— After  Mr.  McLure  left? 

Mr.  HoLGATE. — ^At  what  time  did  he  leave? 

Mr.  Hoare. — He  took  the  noon  train  on  the  Grand  Trunk;  he  took  the  train  that 
leaves  Levis  about  one  o'clock  from  Chaudi^re  Curve.  Then  I  remained  at  the  bridge 
during  the  rest  of  that  day,  at  least  until  about  five  o'clock,  and  I  had  some  further 
conversation  with  Mr.  Birks. 

Mr.  HoLGATE. — ^What  was  that? 

Mr.  Hoare. — The  first  thing  I  asked  him  to  do  in  the  evening  was  to  go  and  make 
another  examination  of  chord  9-A-L  and  see  whether  the  deflections  showed  up  at  the 
south  splice  and  extended  into  the  batten  plates,  as  the  sketch  I  had  from  Mr.  McLure 
just  showed  the  deflections  commencing  at  the  batten  plates.  It  was  a  matter  more 
for  my  personal  information. 

Mr.  HoLGATE.^What  did  he  say? 

Mr.  Hoare. — ^He  said,  yes,  that  it  showed  slight  distortions  at  the  splice  between 
8  and  9. 

Mr.  HoLGATE. — I  understand  this  is  the  report  of  his  examination? 

Mr.  HoARE. — Just  verbal 

Mr.  HoLGATE. — That  would  be  at  what  time? 

Mr.  Hoare. — It  would  be  in  the  afternoon.  I  do  not  know  the  exact  hour.  It 
was  during  the  afternoon. 

Mr.  HoLGATE. — This  report  of  Mr.  Birks  is  made  after  he  had  made  a  second  ex- 
amination at  your  request  ? 

Mr.  HoARE. — ^Yes. 

Prof .*  Galbraith. — Did  he  see  anything? 

Mr.  Hoare. — I  said,  *  Are  you  sure  that  the  lattice  does  not  diow  any  signs  of 
buckling?'  He  said,  'No,  not  the  slightest.'  I  made  the  remark  that  it  was  rather 
strange  it  should  be  so. 

Prof.  Galbraith. — Did  Mr.  Birks  say  anything  about  the  appearance  of  those 
ribs  near  the  foot  of  T-5-Z  ?    That  is  the  division  between  panels  9  and  10  ? 

Mr.  Hoare. — ^No,  he  did  not  make  any  special  remark  about  it. 
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Mr.  HoLGATE. — ^Mr.  Birks,  I  understand,  reported  that  there  was  nothing  visible 
that  was  wrong  in  the  latticing? 

Mr.  HoARE. — He  said  nothing. 

Mr.  HoLGATE. — And  you  said  you  were  surprised  at  that? 

Mr.  HoARE. — 1  was  surprised,  yes. 

Mr.  HoLGATE. — Had  you  expected  it? 

Mr.  HoARE. — ^Well,  from  the  sketch,  from  the  distortions  shown  on  the  sketch  I 
thought  there  might  probably  be  something  visible.  I  thought  it  was  possible  there 
might  be  something  show  there. 

Mr.  HoLGATE. — After  Mr.  Birks  reported  this  to  you,  Mr.  Hoare,  what  followed? 

Mr.  Hoare. — Then  I  sent  for  Mr.  Kinloch,  and  asked  him  to  go  to  the  storage 
yard  and  see  Mr.  Clark  and  get  him  to  refresh  his  memory  about  some  repairs  that 
were  made  to  that  chord  in  the  storage  yards  during  the  summer  of  1905,  in  July,  I 
think  it  was,  1905,  as  I  knew  that  that  chord  had  met  with  an  accident  in  the  storage 
yard,  and  I  had  not  any  reference  to  it  at  the  time,  and  I  asked  him  to  see  Mr.  Clark 
and  get  me  a  description  of  what  took  place  at  the  time,  just  for  present  discussion. 
He  went  to  the  storage  yard  and  saw  Mr.  Clark  again  about  it,  and  we  had  a  general 
review  as  it  were  of  the  repairs  that  were  made.  It  was  so  long  ago  I  had  f orgotteni 
what  had  happened  to  that  chord.  I  knew  it  had  If  alien  from  the  grips;  there  was  a 
splice  plate  broken  and  a  pair  of  angles,  speaking  now  from  memory;  they  were  all 
repaired  at  the  time  from  a  sketch,  made  at  PhcBnixville,  which  was  submitted  to  Mr. 
Cooi)er  for  approval  at  my  request,  before  it  was  sent  here  to  be  used.  I  simply 
wanted  to  refresh  my  memory  at  the  time  about  those  repairs. 

Mr.  HoLGATE. — ^After  doing  that  what  followed? 

Mr.  Hoare. — ^We  had  some  conversation  about  the  repairs  being  considered  satis- 
factory. 

Mr.  Holgate. — ^What  time  of  the  day  would  that  bring  it  up  to  ? 

Mr.  Hoare. — Oh,  possibly  four  o'clock  in  the  afternoon. 

Mr.  Holgate. — And  what  happened  after  that? 

Mr.  Hoare. — I  think  I  went  to  Quebec. 

Mr.  Holgate. — Did  you  leave  any  particular  instructions  with  Mr.  Kinloch  before 
leaving? 

Mr.  Hoare. — No,  I  do  not  think  I  did. 

Mr.  Holgate. — Did  you  have  any  communication  with  Mr.  Kinloch  over  the 
telephone  after  you  went  to  Quebec  that  night? 

Mr.  Hoare, — ^I  am  not  positive  about  that. 

Mr.  Holgate. — Or  with  anybody  at  the  bridge  ? 

Mr.  Hoare. — Yes,  Mr.  Birks  called  me  up  on  the  'phone. 

Mr.  Holgate. — With  reference  to  what? 

Mr.  Hoare. — With  reference  to  that  chord  9-A-L. 

Mr.  Holgate. — What  did  he  say? 

Mr.  Hoare. — ^He  merely  emphasized  what  he  had  already  said  that  the  chord  was 
bent  from  the  splice.  I  suppose  he  had  been  plotting  it,  making  a  sketch,  and  that 
he  called  me  up  again  to  state  he  was  positive  the  bends  occurred  in  the  spice,  and 
that  he  had  thought  the  bends,  some  of  them — ^I  think  he  used  the  word  *  some  of 
them,'  or  to  a  certain  extent,  they  were  there  before  the  chord  was  put  in  the  Jbridge. 
He  made  some  remark  of  that  kind,  I  could  not  repeat  the  exact  words.  I  said  : 
We  will  just  have  to  await  the  result  of  Mr.  McLure's  trip,  and  we  will  possibly  get 
the  answer  to-morrow — some  words  of  that  kind ;  that  is  all  the  conversation  that  took 
place. 

Mr.  Holgate. — Have  you  anything  definite  to  show  that  Mr.  Birks  made  such  a 
sketch  as  that? 

Mr.  Hoare. — No. 

.Mr.  Holgate. — He  stated  over  the  telephone  that  he  had  made  such  a  sketch? 

Mr.  Hoare. — I  understood  so — that  he  had  made  a  sketch  or  notes  of  the  different 
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deflections  from  the  splice.    I  asked  him  to  make  a  more  precise  examination  after 
Mr.  McLure  went  away. 

Mr.  HoLOATE. — Did  Mr.  Birks  in  that  telephone  conversation  indicate  anything 
of  his  apprehenjsion  of  the  nature  of  this  trouble? 

Mr.  HoARE. — ^No,  he  merely  stated  that  he  thought  that  some  of  these  bends 
occurred  before  the  choixi  was  placed  in  the  bridge. 

Mr.  HoLGATE. — Did  he  indicate  anything  in  regard  to  the  possible  effect  it  might 
have  on  thie  bridge? 

Mr.  HoARE. — ^Not  at  all;  never  referred  to  it. 

Mr.  HoLGATE. — Neither  one  way  nor  the  other? 

Mr.  HoARB. — Neither  one  way  nor  the  other.  At  the  tim©  I  .was  on  the  bridge 
he  did  make  an  allusion  to  thie  fact  that  he  did  not  consider  it  serious;  it  was  not  a 
serious  affair — I  think  those  are  the  words  he  used — I  do  not  tliink  it  a  serious  affair. 

Mr.  HoLGATE. — ^You  think  he  did  express  himself? 

Mr.  HoARE. — While  I  was  on  the  work  after  Mr.  McLure  left. 

Mr.  HoLGATE. — ^But  at  a  later  period  that  day  he  did  not? 

Mr.  "Hoare. — ^No,  I  do  not  remember  him  referring  to  it  at  all. 

Mr.  Holgate. — Was  there  anything  further  happened  on  the  night  of  the  28th? 

Mr.  Hoare. — ^No. 

Mr.  Holgate. — ^What  were  your  movements  on  the  following  morning? 

Mr.  Hoare. — Next  morning  I  was  preparing  some  information — some  data  for 
the  annual  meeting  of  the  directors. 

Mr.  Holgate. — ^Did  you  visit  the  bridge? 

Mr.  Hoare. — ^No,  I  did  not. 

Mr.  Holgate. — ^Did  you  make  further  inquiry  over  the  telephone? 

Mr.  Hoare. — No,  I  was  simply  expecting  to  hear  from  Phoenixville  or  New  York. 

Mr.  Holgate. — Did  the  bridge  call  you  up? 

Mr.  Hoare. — They  did  not. 

Mr.  Holgate. — In  connection  with  the  work  itself,  what  did  you  do  that  day? 

Mr.  Hoare. — ^I  did  nothing  at  all  except  office  work — nothing  in  connection  with 
the  outside  work. 

Mr.  Holgate." — You  received  no  communication  from  Mr.  McLure? 

Mr.  Hoare. — ^No.  The  only  communication  I  received  that  day  was  a  telegram 
from  Mr.  Deans  at  Phoenixville,  but  that  did  not  refer  to  that  chord  at  all.  It 
referred  to  the  splice  Y  and  S  on  the  west  cantilever  arm.  I  misunderstood  that 
message;  I  thought  it  referred  to  chord  9-A-L,  but  after  explanation  I  found  it 
referred  to  the  cantilever  arm — to  the  original  splice  that  was  under  discussion. 

Mr.  Holgate. — ^What  was  the  telegram,  Mr.  Hoare? 

Mr.  Hoare  (reading). — ^'Phoenixville,  Pa.,  August  29,  1907 — E.  A.  Hoare,  chief 
engineer,  Q.  B.  Company,  Quebec,  Que.:  McLure  has  not  reported  here;  the  chords 
are  in  exact  condition  they  left  Phoenixville  in  and  now  have  much  less  than  maximum 
load.  (Sgd.)  John  Sterling  Deans.'  I  thought  it  referred  to  chord  A-9-L,  and  I  felt 
quite  comfortable  that  day  about  it.  I  knew  it  could  not  be  long  before  the  matter 
would  be  taken  up. 

Mr.  Holgate. — ^You  might  file  that  bunch  of  correspondence,  Mr.  Hoare. 

Mr.  Hoare. — There  are  a  lot  of  things  here  that  are  just  private  notes. 

Mr.  Holgate. — That  telegram,  to  begin  with. 

Mr.  Hoare. — I  will  put  all  these  telegrams  in.  Here  is  a  sketch  that  Mr.  McLure 
gave  me;  is  that  any  good?  This  is  the  one  first  shown  me  when  the  chord  was  first 
discovered  ? 

Prof.  Galbraith. — ^What  made  you  come  to  the  conclusion  that  this  telegram  did 
not  include  chord  A-9-L  as  well  as  the  others? 

Mr.  Holgate. — ^I  thought  that  referred  to  chord  9-A-L, 

Prof.  Galbrafth. — ^I  understood  you  to  say  that  afterwards 
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Mr.  HoARE. — ^Mr.  Deans  explained  to  me  afterwards  that  it  did  not  refer  to  that 
chord  at  all. 

Prof.  Galbraith. — That  is  what  I  am  asking  you.  It  was  from  conversation  with 
Mr.  Deans? 

Mr.  HoARE. — Yes,  sir.  That  is  the  only  communication  I  had  that  day  with  New 
York  or  Phoenixville;  in  other  words,  I  was  awaiting  the  result  of  their  conference 
before  doing  that. 

(Telegrams  put  in  and  marked  Exhibit  No.  61.) 

Mr.  HoLGATE. — Then,  you  had  no  communication  with  the  work  on  the  29th  of 
August? 

Mr.  HoARE. — ^Not  that  I  can  recollect. 

Mr.  HoLOATE. — Up  to  what  time? 

Mr.  HoARE. — ^Until  the  time  of  the  accident. 

Prof.  Kerry. — There  are  two  or  three  points  I  do  not  follow  very  clearly,  Mr. 
Hoare.  Your  copy  of  Mr.  McLure's  diary  was  written  up  each  time  you  went  to  the 
bridge? 

Mr.  Hoare. — Generally  in  that  way  and  sometimes  I  would  send  it  out  by  any- 
body going  that  way;  that  is,  whenever  there  was  an  opportunity  to  get  my  book  to 
Mr.  McLure  I  availed  myself  of  it. 

Prof.  Kerry. — Was  it  systematically  read? 

Mr.  Hoare. — ^Yes. 

Prof.  Kerry. — Every  time  you  received  it  back  you  read  the  entries? 

Mr.  Hoare. — I  used  to  read  it  over — ^yes. 

Prof.  Kerry. — So  that  between  the  time  that  the  book  was  posted  the  importance 
or  otherwise  of  any  event  was  left  entirely  to  Mr.  McLure's  judgment? 

Mr.  Hoare. — No,  I  did  not  depend  upon  the  book  for  practical  purposes.  The 
book  was  merely  to  keep  a  record  of  everything  because  I  could  not  remember  what 
took  place  from  time  to  time;  it  was  more  for  a  book  of  reference  than  anything 
else.  I  did  not  depend  on  the  book  for  my  daily  knowledge  or  information  for  what 
was  going  on  at  the  bridge.  I  used  to  get  that  personally  by  going  there,  or  if  I  could 
not  go  there  at  any  special  time,  I  was  always  in  telephonic  communication. 

Prof.  Kerry. — ^But  that  telephonic  communication  would  be  a  statement  only  of 
the  matters  that  Mr.  McLure  considered  to  be  important? 

Mr.  Hoare. — He  would  repeat  everything  that  was  going  on,  either  he  or  Mr. 
Kinloch.  I  would  call  them  up  at  night  and  they  would  repeat  the  whole  process 
during  the  day,  whether  they  were  moving  the  traveller,  rigging  the  traveller,  or  what 
member  had  been  placed,  whether  this  member  fitted,  or  whether  they  had  to  chip  the 
plate — all  the  details ;  they  explained  fully  over  the  'phone  whenever  I  called  them  up. 

Prof.  Kerry. — ^In  other  words  they  gave  you  every  day  over  the  'phone  the  same 
information  in  detail  that  was  covered  in  the  diary? 

Mr.  Hoare. — Substantially  so — not  word  for  word,  but  generally  speaking.  For 
instance,  there  were  days  when  I  would  call  up  and  ask  the  question:  What  is  going 
on  to-day?  They  would  say:  Moving  traveller,  rigging  traveller  and  so  forth,  and 
that  would  end  it.  I  would  say :  What  is  going  to  happen,  and  they  would  say :  Con- 
tinue the  same  kind  of  work.  Then,  I  did  not  trouble  my  head  to  ask  any  further 
questions.  It  was  only  when  they  were  doing  any  special  (work  that  I  would  ask  any 
questions. 

Prof.  Kerry. — Mr.  McLure  was  absent  from  the  work  from  the  17th  to  the  23rd. 
At  what  date  subsequent  to  the  23rd  was  your  diary  written  up  ? 

Mr.  Hoare. — I  could  not  tell  you;  I  do  not  remember. 

Prof.  Kerry. — So  that  there  may  have  been  a  gap  of  as  much  as  ten  days? 

Mr.  Hoare. — There  would  not  have  been  a  gap  of  ten  days  without  my  having 
personal  knowledge  of  the  work  that  was  going  on  at  the  bridge. 

Prof.  Kerry. — But  without  any  official  record? 
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Mr.  HoARE. — I  do  not  think  it  is  likely  that  there  was  that  length  of  time,  but 
even  if  there  was,  as  I  said  before,  I  did  not  depend  upon  this  book  for  my  personal 
knowledge.    It  was  simply  as  a  book  of  reference. 

Prof.  Bjerry. — Then,  were  you  in  communication  with  the  bridge  on  the  Monday 
of  the  week  of  the  failure? 

Prof.  Galbraith.— The  26th  ? 

Mr.  HoARE. — I  am  not  positive.  I  cannot  state  now  positively  whether  I  was  or 
not. 

Prof.  Kerry. — Can  you  let  us  know  that  later? 

Mr.  Hoare. — ^I  think  I  can. 

Prof.  Kerry. — Then,  on  the  Tuesday,  when  did  the  report  of  the  deflection  of  the 
chord  reach  you? 

Mr.  Hoare. — Tuesday  evening. 

Prof.  Kerry. — At  what  time? 

Mr.  Hoare. — It  was  after  dinner.    I  do  not  remember  the  exact  hour. 

Prof.  Kerry. — Then,  practically  twelve  hours  elapsed  between  the  time  that  the 
deflection  was  discovered  and  the  time  that  the  report  reached  you? 

Mr.  Hoare. — ^I  understand  they  discovered  it  that  same  day.  There  would  not  be 
that  length  of  time. 

Prof.  Kerry. — We  have  evidence  to  the  effect  that  it  was  discovered  at  nine 
o'clock  in  the  morning? 

Mr.  Hoare. — I  suppose  about  ten  hours. 

Prof.  Kerry. — ^What  was  the  reason  for  that  delay? 

Mr.  Hoare. — 1  could  not  speak  positively  about  that  beyond  the  fact  that  Mr. 
McLure  had  to  make  his  measurements.  After  Mr.  Kinloch  discovered  the  bend  he 
called  Mr.  McLure's  attention  to  it  and  they  had  to  make  measurements,  then  make 
their  sketches  and  then  they  had  to  get  their  reports  out.  They  had  to  occupy  all  the 
time  before  he  could  reach  me.  That  should  take  up  all  the  time.  That  would  be 
the  cause  of  the  delay.  It  takes  considerable  time  crawling  along  that  chord  and 
making  precise  measurements. 

Prof.  Kerry. — It  was  perfectly  possible,  for  example,  Mr.  Hoare,  to  call  you  up 
at  nine  o'clock  that  morning  and  let  you  know  there  was  trouble? 

Mr.  HoARE. — ^Yes. 

Prof.  Kerry. — And  that  was  not  done? 

Mr.  Hoare. — ^That  was  not  done — no. 

Prof.  Kerry. — And  no  effort  was  made  to  call  you  till  after  dinner  in  the  evening 
to  advise  you  of  it? 

Mr.  Hoare. — ^Yes,  Mr.  McLure  called  me  up  and  said  that  he  was  coming  in  to 
see  me  to  show  me  a  sketch.  I  do  not  see  that  calling  me  up  earlier  in  the  day  would 
have  done  any  good,  because  after  discovering  thte  deflection  necessarily  they  had  to 
get  the  information  to  make  a  sketch  to  show  all  the  points  of  deflection  so  as  to  be 
able  to  send  it  over  by  mail  that  day  to  New  York  and  Phoenixville.  That  was  a  more 
important  proceeding  than  coming  into  town  to  see  me,  because  I  could  not  have  said 
anything — could  not  have  done  anything  without  having  jyarticulars  of  the  trouble. 
That  was  the  first  thing  to  do  and  they  pretty  well  consumed  the  whole  time  before 
they  could  have  reached  m^  in  getting  that  information  in  good  shape. 

Prof.  Kerry. — Do  I  understand,  Mr.  Hoare,  that  if  that  information  that  Mr. 
Kinloch  gave  Mr.  McLure  had  reached  you  at  nine  o'clock  in  the  morning  you  would 
not  immediately  have  stopped  everything  and  gone  out  on  the  bridge  to  inspect  that 
yourself  ? 

Mr.  Hoare. — No,  I  should  have  required  more  information  before  I  should  have 
taken  any  action  on  it.    That  is  the  information  I  gave  them  in  the  evening. 

Prof.  Kerry. — I  mean  personal  inspection,  which  does  not  depend  on  the  action 
of  your  subordinates? 
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Mr.  HoARE. — ^If  it  had  been  reported  to  me  possibly  I  might  have  gone  out;  that 
is  if  they  had  reported  to  me  that  anything  serious  had  presented  itself  I  should  have 
gone  out  there,  but  I  could  not  have  done  anything  without  getting  more  particulars 
and  that  is  what  they  were  getting  during  the  day.  I  would  want  to  have  something 
definite  to  work  on,  because  little  bendings  of  the  chords  of  minor  importance  would 
occur  occasionally  from  time  to  time  and  be  examined  by  the  insi)ectors  before  they 
went  in  the  structure. 

Prof.  Kerry. — Both  Mr.  Kinloch  and  Mr.  McLure  testified  that  they  were  seriously 
disturbed  by  this  occurrence  and  we  understand  you  that  they  took  the  full  respon- 
sibility of  not  reporting  that  matter  for  the  course  of  an  entire  day? 

Mr.  HoARE. — Yes,  they  did,  and  I  imagine  they  considered  that  it  was  not  neces- 
sary to  report  it,  as  I  said  before,  until  they  got  complete  data  to  lay  before  me  as 
well  as  Mr.  Cooper. 

Prof.  Kerry. — ^Where  were  you  that  day,  Mr.  Hoare? 

Mr.  Hoare. — In  the  morning  I  was  in  Quebec.  I  do  not  remember  the  exact 
time,  but  I  was  in  the  office  preparing  some  data  for  the  annual  meeting. 

Prof.  Kerry. — That  is  on  the  morning  of  the  2Yth? 

Mr.  Hoare. — ^Yes,  I  was  there. 

Prof.  Kerry.— Till  what  time? 

Mr.  Hoare. — I  could  not  say  exactly  till  what  time,  but  I  was  within  reach 
anyway. 

Prof.  Kerry. — And  subsequently? 

Mr.  Hoare — I  think  I  was  in  the  office  all  day.  Yes,  I  tnink  1  was  in  Quebec 
all  day. 

Prof.  Kerry. — Can  you  file  a  definite  statement  with  us,  Mr.  Hoare,  covering 
that? 

Mr.  Hoare. — Yes. 

Prof.  Kerry. — Mr.  McLure  reported  to  you,  Mr.  Hoare,  that  the  traveller  would 
not  be  moved  on  the  evening  of  the  27th? 

Mr.  Hoare. — No,  he  stated  that  Mr.  Yenser  said  he  would  not  move  the  traveller. 

Prof.  Kerry. — On  the  morning  of  the  28th  you  went  out  and  found  that  the 
traveller  had  been  moved? 

Mr.  Hoare. — Yes. 

Prof.  Kerry. — Did  you  express  any  opinion  either  in  the  way  of  approval  or 
otherwise  of  the  movement  of  that  traveller? 

Mr.  Hoare. — Yes,  after  putting  the  question  to  Mr.  Birks,  if  he  knew  or  if  he  had 
considered  the  effect  on  chord  9-A.L,  and  when  he  stated  that  it  was  only  50  lbs. 
additional  stress,  I  think  I  said:  That  does  not  amount  to  much  anyway.  That  was 
all  the  remark  I  made. 

Prof.  Kerry. — You  did  not  take  any  responsibility  or  give  any  definite  instructions 
either  to  one  effect  or  to  the  contrary  concerning  the  movement  of  the  traveller? 

Mr.  Hoare. — No. 

Prof.  Kerry. — ^Did  you  ask  Mr.  Birks  if  he  included  in  his  calculations  the 
weight  of  the  new  panel  that  was  to  be  erected? 

Mr.  Hoare. — ^No,  I  merely  mentioned  the  traveller. 

Prof.  Kerry. — So  that,  it  was  assumed  by  Mr.  Birks,  or  did  you  consider  that  it 
was  assumed  by  Mr.  Birks  that  no  iron  was  to  be  erected? 

Mr.  Hoare. — ^Yes,  I  was  under  the  impression  that  that  was  all  they  were  going 
to  do.  They  were  working  on  the  big  traveller  taking  metal  off.  I  was  under  the 
impression  they  were  going  to  continue  that  work  and  just  work  on  the  small  traveller 
getting  it  ready  for  the  next  paneL 

Mr.  Holgate. — Was  that  merely  an  impression  or  was  it  a  definite  understand- 
ing ? 

Mr.  Hoare. — That  was  my  belief  from  general  conversation. 


288  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Prof.  Kerry. — How  large  a  piece  of  work  is  the  getting  ready  of  the  little 
traveller?  After  the  traveller  is  moved  forward  in  position  what  further  detail  is 
there  hefore  the  erection  of  the  new  panel  would  commence? 

Mr.  HoARE. — It  is  practically  ready  then;  generally  speaking,  it  is  practically 
ready. 

Prof.  Kerry. — So  that  you  reasoned  that  Mr.  Yenser,  who  you  knew  had  been 
uneasy,  would  move  that  traveller  forward  for  no  direct  purpose  and  then  go  back 
and  proceed  to  take  down  the  big  traveller? 

Mr.  HoARE. — Will  you  kindly  repeat  that  question  ? 

Prof.  Kerry. — ^You  reasoned  that  Mr.  Yenser,  who  you  knew  was  uneasy, 

Mr.  HoARE. — I  did  not  know;  I  was  not  under  that  impression  at  all.  When  I 
saw  him  in  the  morning  he  had  a  different  opinion  altogether.  I  thought  he  was  not 
uneasy  at  alL  He  seemed  to  act  just  the  reverse  way.  He  spoke  to  me  most  con- 
fidently about  it. 

Prof.  Kerry.-  He  had  bev:n  an  entire  day  before?    Mr.  McLure  reported  to  you — ? 

Mr.  Hoare. — ^He  reported  to  me  simply  the  night  before  that  he  said  he  would  not 
move  the  traveller  until  he  got  more  information  on  the  chord,  but  in  the  morning 
when  I  spoke  to  him  outside  the  office  he  was  of  a  different  opinion  altogether;  he 
seemed  perfectly  at  ease. 

Prof.  Kerry. — ^Did  you  still  consider  that  he  moved  that  traveller  forward  without 
the  least  intention  of  using  it? 

Mr.  Hoare. — ^I  thought  so.  When  I  iwas  there  they  appeared  to  be  working  on  the 
big  traveller;  most  of  the  men  on  the  big  traveller  and  unloading 

Prof.  Kerry. — Would  you  consider  that  action  under  your  understanding  of  the 
programme,  to  be  the  action  of  a  perfectly  reasonable  man? 

Mr.  Hoare. — ^Yes,  I  should  say  so. 

Prof.  Kerry. — Mr.  Yenser  told  you,  we  understand,  Mr.  Hoare,  that  he  moved 
that  traveller  forward  partially  because  he  had  more  men  out  to  work  than  he  could 
conveniently  employ  otherwise  ? 

Mr.  Hoare. — ^He  did  not  say  that ;  he  simply  said :  There  are  too  many  men  out. 

Prof.  Kerry. — ^Your  interpretation  of  that  would  be  the  same  as  mine,  would  it 
not? 

Mr.  Hoare. — That  he  wanted  to  employ  them;  that  he  did  not  want  to  have  them 
idle. 

Prof.  Kerry. — ^He  made  no  statement  as  to  what  he  proposed  to  do  with  these 
men? 

Mr.  Hoare. — No,  he  did  not  say  anything  further. 

Prof.  Kerry. — After  the  traveller  was  moved  out? 

Mr.  Hoare. — ^No,  he  did  not  make  any  further  statement  to  me  on  the  subject. 

Prof.  Kerry. — How  long  did  it  take  to  move  the  small  traveller  forward? 

Mr.  Hoare. — ^I  could  not  say.    It  was  moved  before  I  got  out  in  the  morning. 

Prof.  Kerry. — That  is  to  say  it  did  not  occupy  more  than  two  hours  at  the  outside. 

Mr.  Hoare. — Three  or  four  hours,  I  suppose. 

Prof.  Kerry. — And  the  officials  of  the  Phoenix  Bridge  Company  proceeded  to 
add  the  iron  to  the  next  panel  without  any  conununication  either  one  way  or  the 
other  ? 

Mr.  Hoare. — Yes. 

Prof.  Kerry. — ^You  were  not  consulted  in  the  matter  ? 

Mr.  Hoare. — ^No. 

Prof.  Kerry. — ^You  were  not  advised,  previous  to  the  fall  of  the  bridge  that  any 
iron  had  been  put  on  that  panel? 

Mr.  Hoare. — No. 

Prof.  Kerry. — ^You  did  not  know  they  were  working  on  that  panel  until  after 
you  heard  of  the  fall  of  the  bridge? 
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Mr.  HOARE. — ^I  knew  they  were  working  on  the  bridge,  but  I  did  not  know  whether 
they  were  putting  more  metal  on  or  not.  My  general  impression  was  that  they  were 
working  on  the  big  traveller,  had  most  of  their  force  on  the  big  traveller,  taking  it 
down. 

Prof.  EjBRRT. — ^In  your  discussions  with  Mr.  Birks  and  Mr.  McLure,  were  you 
called  on  for  any  decision  in  regard  to  their  action? 

Mr.  HoABE. — In  what  respect? 

Prof.  Kerry. — As  to  whether  the  traveller  should  be  moved  forward  or  whether 
the  work  should  be  continued. 

Mr.  HoARE. — The  night  before  I  was  under  the  impression  that  the  traveller 
would  not  be  moved  forward,  and  when  I  arrived  next  morning  I  found  that  it  had 
been  moved  forward.    That  is  all  the  information  I  had. 

Prof.  EIerry. — The  only  decision  you  were  asked  for  was  as  to  whether  Mr. 
McLure  should  go  to  New  York  or  not? 

Mr.  HoARE. — That  is  it.  He  asked  me  that  question  the  day  before,  and  I  told 
bim,  yes,  go  the  next  day — to  take  the  morning  train,  but  that  I  would  be  at  the 
bridge  before  he  left. 

Prof.  Xerry. — Otherwise  the  action  to  be  taken  at  this  time  was  not  referred  to 
you  at  all  ? 

Mr.  HoARE. — Apart  from  that? 

Prof.  Kerry  ?— Yes. 

Mr.  HoARE. — No. 

Prof.  Kerry. — They  simply  went  ahead  and  made  their  own  decisions? 

Mr.  HoARE.— Yes. 

Prof.  Kerry. — In  regard  to  this  member  about  which  there  seems  to  have  been 
a  controversy  as  to  whether  it  was  bent  before  or  after  it  went  into  place,  had  you 
any  definite  information  in  the  way  of  the  records  of  your  inspectors? 

Mr.  Hoare. — If  it  was  bent  before  it  went  into  the  work? 

Prof.  Kerry.— Yes  ? 

Mr.  HoARE. — ^No,  none  whatever. 

Prof.  Kerry. — Had  you  any  reason  to  believe  that  it  could  have  been  bent  before 
it  went  into  the  work? 

Mr.  Hoare. — No  reason  at  all.  The  only  time  that  chord  sustained  any  damage 
was  in  lifting  it  in  July,  1905,  but  repairs  were  made  and  they  had  thoroughly 
examined  it  in  the  yard  before  it  was  removed  to  the  bridge  and  everything  was  found 
to  be  satisfactory. 

Prof.  Kerry. — Being  examine/i  by  whom'^ 

Mr.  Hoare. — Mr.  Hudson,  myself,  Mr.  "Kinloch  and  even  Mr.  Szlapka  examined  it. 

Prof.  Kerry. — You  knew  i)ersonally  at  the  time  of  the  discussion  that  the  chord 
had  gone  into  the  bridge  straight? 

Mr.  Hoare. — Ye*^,  taking  my  inspectors'  reports,  they  are  positive  when  they  make 
a  statement  of  that  kind. 

Prof.  Kerry. — ^Did  you  not  state  a  minute  ago  that  you  examined  that  yourself? 

Mr.  Hoare. — At  the  storage  yard.    That  was  in  1905? 

Prof.  Kerry. — You  found  it  straight  then? 

Mr.  IIoare. — It  was  in  prood  condition  then. 

Prof.  Kerry. — So  that  you  knew  it  went  in  the  bridge  in  good  condition? 

Mr.  Hoare. — Yes. 

Prof.  Kerry. — In  the  discussion  in  regard  to  the  strains  on  the  bridge  you  got 
Mr.  Birks'  opinion  as  to  how  much  increase  of  strain  there  would  be  by  the  moving 
forward  of  the  traveller.    Did  you  make  any  calculations  yourself? 

Mr.  Hoare. — ^No;  Mr.  McLure  said  about  70  lbs.  Mr.  McLure  and  Mr.  Birks  in 
their  conversation  said  that  fhey  had  approximately  checked  it  and  one  made  it  about 
70  lbs.,  and  the  other  50.    It  was  somewhere  probably  between  these  two  figures. 
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Prof.  Kerry. — ^Did  you  direct  or  make  any  calculations  considering  that  member 
4S  a  post  after  it  had  already  deflected? 

Mr.  HoARE. — No. 

Prof.  Kerry. — Supposing  you  saw  a  post  under  test  in  a  testing  machine  and 
viaibly  deflected  out  of  line,  what  would  you  expect  to  happen? 

Mr.  HoARE. — ^If  I  saw  a  post  in  a  testing  machine  under  serere  strain? 

Prof.  Kerry. — Under  serere  strain  ? 

Mr.  HoARE. — I  would  expect  that  it  would  fail  without  some  reinforcement. 

Prof.  Kerry. — And  if  you  did  not  want  that  post  to  fail  after  you  noted  the 
deflection,  would  you  permit  the  operator  to  put  a  pound  more  stress  on  the  machine? 

Mr.  HoARE. — I  do  not  think  a  pound  would  make  much  difference.  If  I  was 
making  a  test  of  that  kind  I  would  like  to  put  a  sufficient  load  to  test  the  post  to 
destruction  to  obtain  results. 

Prof.  Kerry. — Did  you  direct  that  any  systematic  measurements  should  be  made 
of  that  post  while  it  remained  under  suspicion  and  unreinforced? 

Mr.  Hoare. — ^You  mean  the  post  for  testing  ? 

Prof.  Kerry. — ^No,  I  am  referring  to  that  particular  chord  in  the  bridge? 

Br.  Hoare. — Will  you  repeat  that,  please? 

Prof.  Kerry. — Did  you  direct  that  systematic  measurements  of  the  deflection  of 
the  chord  should  be  made  while  it  remained  under  suspicion  and  unreinforced? 

Mr.  Hoare. — The  measurements  were  made  before  I  was  aware  that  the  chord 
tvas  deflected. 

Prof.  Kerry. — Did  you  direct  any  further  measurements  to  be  made  when  you 
were  aware  that  it  was  deflected? 

Mr.  Hoare. — Only  to  Mr.  Birks  on  the  afternoon  of  the  28th. 

Prof.  Kerry. — Did  you  direct  Mr.  Birks  to  make  accurate  measurements? 

Mr.  Hoare. — I  asked  him  to  make  another  inspection  of  the  chord  and  more 
particularly  to  see  whether  the  deflection  extended  beyond  the  outer  edges  of  the 
bottom  plates. 

Prof.  Kerry. — So  that  after  the  deflection  of  this  member,  which  we  may  consider 
as  a  i)Ost  as  far  as  the  stress  is  concerned,  had  been  observed  it  was  allowed  to  stand 
for  more  than  forty-eight  hours  without  any  measurement  being  made  to  see  whether 
the  deflection  was  increasing  or  decreasing? 

Mr.  Hoare. — No,  I  gave  no  further  instructions  after  I  asked  Mr.  Birks  to  make 
that  second  examination.  That  was  on  the  afternoon  of  the  28th.  That  was  the  last 
request  I  made  about  making  a  further  examination  of  the  chord.  After  that  I  simply 
awaited  the  results  from  Mr.  McLure's  trip,  but  in  the  meantime  I  did  not  consider 
that  tl^re  was  anything  dangerous. 

Mr.  Holgate. — ^Your  chief  attention  seems  to  have  been  called  to  this  bend  in 
9-A-L;  did  it  occur  to  you  to  inspector  order  to  have  inspected  9-R-A< 

Mr.  Hoare. — ^No,  it  never  occurred  to  me. 

Mr.  Holoate. — ^Did  you  inspect  the  corresponding  number  of  9-A-L? 

Mr.  Hoare. — ^No. 

Mr.  Holgate. — At  that  time  or  any  other  time? 

Mr.  Hoare. — No. 

Mr.  Holgate. — ^Has  your  diary  been  put  in  as  an  exhibit? 

Mr.  Hoare. — ^No,  I  would  like  to  keep  it  until  you  get  through,  because  I  will  have 
to  refer  to  it. 

Mr.  Holgate. — We  had  better  have  it  as  an  exhibit  now,  because  we  will  have  to 
refer  to  it. 

(Diary  put  in,  filed  and  marked  Exhibit  No.  63.) 

Mr.  Holgate. — When  tenders  were  originally  asked  for  this  bridge  in  reply  to  '  • 
circular  letter,  were  plans  sent  in  with  these  tenders? 

Mr.  Hoare.— Yes,  sir. 
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Mr.  HoLGATE. — Have  you  got  those? 

Mr.  HoARE. — No,  they  were  all  returned  to  the  different  bidders. 

Mr.  HoLGATE. — There  were  no  copies  retained  by  you? 

Mr.  HoARE. — No,  there  were  none  kept.  They  were  all  returned  to  Mr.  Cooper 
and  then  returned  to  the  different  bidders. 

Mr.  HoLGATE. — Were  descriptions  of  these  bridges  sent  in  with  the  tenders? 

Mr.  HoARE. — Yes. 

Mr.  IIoLGATE. — Have  you  those? 

Mr.  HoARE. — I  think  the  secretary  ought  to  have  them. 

Mr.  HoLGATE. — ^Will  you  please  let  us  have  the  tenders  and  any  descriptive  matter 
that  may  have  accompanied  them? 

-iiu.  HoARE. — I  think  he  deposited  all  he  has.  I  think  he  deposited  the  different 
reports  and  the  different  tenders. 

Mr.  HoLGATE. — What  we  want  is  a  description  of  the  work  they  proposed  in  those 
tenders.  ^ 

Mr.  HoARE. — I  think  all  of  their  descriptive  matter  was  returned  to  them.  Take 
suspension  bridges,  for  example,  they  had  to  submit  specifications  of  the  character  of 
the  work  they  were  to  employ. 

Mr.  HoLGATE. — I  find  that  Mr.  Barthe  only  deposited  the  figures  and  documents 
relating  to  the  Phcenix  Bridge  Company.  It  is  the  other  information  we  would  like 
to  have. 

Mr.  HoARE. — He  would  only  then  have  the  forms  of  tender  filled  up,  because  I 
am  almost  positive  the  si)ecial  specifications  and  the  plans  were  returned. 

Mr.  HoLGATE. — We  would  like  to  consult  anything  you  have. 

Mr.  HoARE. — Anything  we  have  I  will  produce. 

Mr.  HoLGATE. — If  you  make  a  search  for  that  and  show  us  what  there  is  we  can 
look  over  it,  and  if  it  is  necessary  to  bring  it  in  we  will  bring  it  in. 

Mr.  HoARE. — ^Yes,  I  will  get  all  there  is. 

Witness  retired. 

The  Commission  took  recess. 


APTEENOON  SESSION— THIETEENTH  DAY. 

Commission  resumed  at  2  p.m. 
Mr.  McLURE,  recalled. 

Mr.  HoLGATE. — We  asked  you,  Mr.  McLure,  for  a  sketch  showing  the  present 
location  of  all  lower  chord  members  in  the  anchor  arm  and  a  description  of  the  condi- 
tion of  the  lower  chord  members.  This  description  further  was  to  include  similar 
information  in  regard  to  the  floor  beams  as  at  present  lying  on  the  ground.  Will  you 
produce  that  information? 

Mr.  McLuRE. — ^Yes,  it  is  included  in  the  blue  print  and  description. 

(Blue  print  and  description  produced  and  marked  Exhibit  No.  64.) 

Mr.  HoLGATE. — In  reference  to  this  diagram,  the  dotted  lines  indicate  the  original 
position  of  the  lower  chords  and  floor  beams? 

Mr.  McLuRE. — Yes,  sir. 

Mr.  HoLGATE. — And  the  solid  lines  indicate  the  present  location  of  the  floor  beams 
and  lower  chords? 
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Mr.  McLuBE-— Yes,  sir. 

Mr.  Galbratth. — The  dotted  lines  indicates  the  centre  lines  of  the  chords! 

Mr.  MoLuRE. — The  original  centre  lines  in  horizontal  projection. 

Mr.  HoLQATB. — I  understand  that  in  the  preparation  of  Exhibit  No.  54  you 
were  assisted  by  Mr.  Cudworth? 

Mr.  MoLuBS. — ^Yes,  sir. 

(The  witness  also  submitted  a  memorandum  showing  the  deflection  of  cantilever 
arm  under  wind  November  12,  1906,  and  November  16,  1906.) 

Mr.  HoLGATE. — I  understand  that  these  two  were  taken  by  yourself  and  Mr.  Cud- 
worth? 

Mr.  McLuBB.— Yes,  sir. 

Mr.  HoLQATB.— And  the  note  dated  February  3,  1907,  on  this  same  memorandum  f 

Mr.  MoLuBB. — From  an  observation  by  Mr.  Kinloch. 

Mr.  HoLQATB. — ^Was  observed  by  Mr.  Kinloch? 

Mr.  MoLuBB. — ^Yes,  sir. 

(Memorandum  put  in,  filed  and  marked  Exhibit  No.  55.) 

Fbank  Cudwobth,  recalled. 

Prof.  Kebbt. — Mr.  Cudworth,  did  you  assist  in  the  surveys  and  office  work  in 
connection  with  the  preparation  of  Exhibits  43  to  50  inclusive,  and  Exhibits  54  and 
55? 

Mr.  CUDWOBTH. — ^Yes,  sir. 

Prof.  Kerry. — And  those  exhibits  are,  to  the  best  of  your  information,  perfectly 
correct? 

Mr.  Cudworth.— -Yes,  sir. 

Prof.  Kerry. — ^You  also  assisted  in  the  preparation  of  the  diagiam  showing  the 
positions  of  the  pins  at  different  dates  filed  as  part  of  Exhibit  30? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — Have  you  brought  with  you  for  deposit  with  the  Commission  the 
records  of  the  anemometer? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — You  might  make  deposit  of  those,  please  ? 

Mr.  Cudworth. — These  are  the  anemometer  sheets  for  the  season  of  1907  up  to 
and  including  August  29,  the  time  of  the  accident. 

(Document  produced,  filed  and  marked  as  Exhibit  56.) 

Prof.  Kerry. — At  what  date  approximately  was  the  cantilever  arm  completed,  the 
arm  itself? 

Mr.  Cudworth. — It  was  not  entirely  finished  until  this  season. 

Prof.  Kerry. — Were  the  members  all  in  place  in  1906? 

Mr.  Cudworth. — No,  sir. 

Prof.  Kerry. — It  was  during  1907  that  it  was  finished  up. 

"Sir,  Cudworth. — ^Yes,  sir,  I  think  so.  Some  of  the  members  that  looked  to  be 
part  of  the  cantilever  arm  are  really  part  of  the  suspended  span. 

Prof.  Kerry. — ^We  understand  that  these  records  cover  the  working  season  of 
1907? 

Mr.  Cudworth. — Not  all  of  it,  most  of*  it. 

Prof.  Kerry. — If  not,  can  you  say  between  what  dates? 

Mr.  Cudworth. — No  sir,  the  exhibit  shows  for  itself. 

Prof.  EIerry. — The  records  for  the  year  1906  are  whore? 

Mr.  Cudworth. — At  the  bridge. 

Prof.  Kerry. — Will  you  kindly  arrange  to  let  us  have  those  for  deposit,  for  1906  ? 

Mr.  Cudworth. — ^Yea,  sir.    This  covers  what  you  asked  me  for  tlie  other  time. 
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Prof.  Kerry. — Will  you  tell  us  briefly,  Mr.  Cudworth,  practically  as  a  matter  of 
information  to  the  engineering  profession,  how  those  records  were  taken,  what  equip- 
ment you  had  ? 

Mr.  Cudworth. — These  wind  records? 

Prof.  Kerry. — Yes. 

Mr.  Cudworth. — The  anemometer  records! 

Prof.  Kerry. — Can  you  describe  the  equipment  technically  at  all.  For  example, 
there  are  several  anemometers,  or  would  you  prefer  to  draw  up  a  written  statement 
covering  that? 

Mr.  Cudworth. — ^I  can  tell  you  in  a  few  words.  In  the  first  place,  when  the 
machine  came,  I  checked  it  up  to  see  if  the  gearing  and  everything  about  it  would  be 
correct  according  to  the  best  authorities  on  that  matter,  and  I  measured  it  up  and 
found  that  it  was  correct,  that  the  length  of  arms  and  cups  as  given  would  correctly 
record  with  that  gearing.  It  is  automatic,  it  records  in  the  office.  The  velocity  is 
given  by  a  moving  vane  which  we  had  placed  on  top  of  one  of  the  main  post  ^aka 
as  being  an  exx>osed  position  and  one  most  apt  to  give  true  results. 

Prof.  Galbraith. — ^Whose  manufacture  is  it? 

Mr.  Cudworth. — Queen  &  Company,  Philadelphia. 

Mr.  Stuart. — ^I  understand  it  is  the  United  States  standard. 

Mr.  Deans. — It  is  the  United  States  standard  cup  wind  gauge. 

Mr.  Cudworth. — ^It  is  one  that  has  been  recommended  by  the  weather  department 
of  the  United  States. 

Prof.  Galbraith. — Was  there  any  certificate  accompanying  the  instrument? 

Mr.  Cudworth. — Not  to  my  knowledge. 

Prof.  Galbraith. — Do  you  know,  Mr.  Deans  ? 

Mr.  Deans. — No,  but  it  is  a  guaranteed  standard  weather  bureau  cup  anemometer, 
the  United  States  standard,  Queen  Company,  Philadelphia.  There  is  no  certificate 
accompanying  it. 

Mr.  Cudworth. — It  might  be  of  interest  to  tell  you  that  we  compared  our  readings 
at  the  bridge  with  those  at  the  observatory  here  at  Quebec  at  different  times,  during 
high  winds,  and  they  compared  very  favourably. 

Prof.  Kerry. — The  cup  vane  itself  was  set  where? 

^fr.  Cudworth. — It  was  set  on  top  of  the  Quebec  main  post  peak,  the  highest 
point  on  the  bridge. 

Prof.  Galbraith. — That  was  completed  in  1906,  was  it  not? 

Mr.  Cudworth. — Not  the  peaks,  no  pir,  as  T  remember,  they  were  not. 

Prof.  Galbraith. — Not  the  peaks,  the  beginning  of  1906. 

Mr.  Cudworth. — Yes,  I  am  not  quite  sure  about  lihat. 

Prof.  Galbraith. — Are  these  standards  made  in  various  sizes  or  is  there  jiipt  one 
size  ? 

Mr.  Deans. — This  is,  I  think,  just  one  size.  I  could  get  a  certificate  of  Queen  & 
Company  regarding  that  instrument. 

Mr.  HoLGATE. — Is  it  the  same  instrument  as  is  used  by  the  Weather  Bureau  ? 

Mr.  Deans. — It  is  the  same  instrument,  their  standard.  Queen  &  Co.  have  a 
great  reputation  in  the  Fnited  States  for  instruments  of  that  kind. 

Prof.  Kerry. — Then  the  recording  drum  was  in  the  office  ? 

Mr.  Cudworth. — Yes,  sir. 

Prof.  Kerry. — Equipped  in  the  ordinary  fashion,  I  presume  ? 

Mr.  Cudworth. — Yes,  with  a  clock. 

Prof.  Kerry. — And  your  tests  of  the  instrument  were  limited  to  a  check  measure- 
ment of  its  dimensions  ? 

•Mr.  Cudworth. — Yes,  sir. 

Prof.  Kerry. — And  occasional  comparison  with  the  records  of  the  Quebec  observa- 
tory ? 

Mr.  Cudworth.— Yes,  sir. 
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Prof.  Kerry. — ^Which  were  reasonably  satisfactory  ? 

Mr.  CuDWORTH. — Yes,  sir. 

Prof.  Kerry. — Or  entirely  satisfactory.    How  close  were  they  ? 

Mr.  CuDWORTH. — I  do  not  remember  any  case  where  we  were  over  10  miles  out. 

Pro^.  Kerry. — With  a  maximum  record  of  how  much  maximum  speed  ? 

Mr.  CuDWORTH. — I  think  our  maximum  was  around  60  miles  an  hour. 

Prof.  Kerry. — The  instrument,  of  course,  went  in  the  wreck. 

Mr.  CuDWORTH. — ^Yes,  sir,  I  have  a  pie<;e  of  it  yet. 

Prof.  Kerry. — Mr.  McLure  submitted  certain  records  of  truss  deflections,  Ex- 
hibit No.  55,  which  you  identified.  How  were  those  measurements  taken,  Mr. 
Cudworth  ? 

Mr.  Cudworth. — They  were  taken  with  a  transit,  the  instrument  placed  on  the 
ground  near  the  end  of  a  bridge  span  and  the  back  sight  on  a  point  on  the  railway 
track  through  the  cut  south  of  the  bridge,  thence  to  a  target  on  the  bridge  itself,  two 
panels  back  from  the  end  of  the  cantilever  arm. 

Prof.  Kerry. — That  is  to  say  that  you  had  to  transit  the  telescope  each  time  ? 

Mr.  Cudworth. — ^Yes,  sir. 

Mr.  Kerry. — Are  you  pretty  sure  of  your  judgments  ? 

Mr.  Cudworth. — I  always  used  the  transit  the  same  way»  so  there  will  be  no  ques- 
tion about  it.  I  always  looked  at  the  target  with  the  telescoi)e  direct,  I  had  the  back 
sight  of  the  telescope  inverted. 

Prof.  Kerry. — You  did  not  check  by  reversing  the  instrument  ? 

Mr.  Cudworth. — ^We  did  at  the  time  we  put  the  target  up. 

Prof.  Kerry. — The  target  was  a  fixed  target  ? 

Mr.  Cudworth. — ^Yes. 

Prof.  Kerry. — Attached  at  what  point  ? 

Mr.  Cudworth. — On  strut  between  the  T.I.  posts  cantilever  arm. 

Prof.  Kerry. — That  would  be  112  feet  from  the  end  of  the  arm,  approximately. 

Mr.  Cudworth. — Yes,  sir,  approximately. 

Prof.  Kerry. — Were  any  measurements  made  other  than  these  submitted  in  the 
record  ? 

Mr.  Cudworth. — There  may  have  been,  I  will  not  be  positive. 

Prof.  Kerry. — ^But  you  have  no  record  of  other  ? 

Mr.  Cudworth. — I  would  not  be  positive. 

Prof.  Kerry. — The  question  of  the  movement  of  the  masonry,  Mr.  Cudworth,  was 
one  of  very  considerable  importance.  Will  you  tell  us  first  what  pnninrnent  you  had 
to  determine  the  elevations  shown  on  Exhibit  No.  50.  It  is  a  direct  case  of  technical 
equipment  ? 

Mr.  Cudworth. — We  use  a  Queen  Company  *Y'  level,  Queen  Company  Phila- 
delphia style  rod  and  the  bench  marks  I  put  in  myself. 

Prof.  Kerry. — Th«  bench  marks  were  what  ? 

Mr.  Cudworth. — Iron  imbedded  in  lead,  in  holes  in  the  pier,  in  the  stone. 

Prof.  Kerry. — ^You  drilled  the  side  of  the  pier  and  just  set  iron  bench  marks  in 
with  lead  settings  ? 

Mr.  Cudworth. — Yes,  sir,  with  lead. 

Prof.  Kerry. — Do  you  know  the  delicacy  of  the  bubble  and  the  magnifying  power 
of  the  glass  ? 

Mr.  Cudworth. — I  think  the  time  we  did  this  we  had  the  Berger  instrument,  the 
Quebec  Bridge  &  Railway  Company's  level. 

Prof.  Kerry. — Could  you  get  us  that  information  ? 

Mr.  Cudworth. — Yes,  sir. 

Prof.  Kerry. — Covering  both  the  delicacy  of  the  bubble  and  the  power  of  the 
instrument  ? 

Mr.  Cudworth. — Yes,  sir. 

Prof.  Kerry. — ^What  would  be  the  length  of  the  sides  taken  ? 

Mr.  Cudworth. — I  would  prefer  to  get  you  that  with  other  information. 
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Prof.  Kerry. — ^Will  you  describe  to  us  how  the  check  measurements  at  the  span 
were  made  ? 

Mr.  CuDwoRTH. — Tho  check  measurements  for  the  span  were  made — ^I  used  an  in- 
strument tap?,  using  a  500  foot  tape. 

Prof.  Kerry. — That  tape  was  originally  used  in  laying  out  the  span  ? 

Mr.  CuDWORTH. — ^Yes,  sir,  the  same  tape  that  was  used  in  laying  out  the  two  pre- 
viously. 

I    Prof.  Kerry. — So  that  no  question  of  error  of  tape  graduation  would  possibly 
come  in  ? 

Mr.  CuDWORTH. — ^No,  sir. 

Prof.  Kerry. — Any  further  details  ? 

Mr.  CuDwoRTH. — No,  I  do  not  think  of  any. 

Prof.  Kerry. — What  precautions  were  taken  to  eliminate  the  ordinary  causes  of 
error  in  tape  measurement  ? 

Mr.  CuDWORTH. — The  tape  was  supported  at  intervals  of  about  26  feet,  was 
cramped  at  one  end  and  pulled  with  the  number  of  pounds,  or  pulled  to  correspond  to 
the  number  at  which  the  tape  was  standard. 

Prof.  Kerry. — The  supports  were  carefully  levelled. 

Mr.  CuDWORTH. — ^Yes,  sir. 

Prof.  Kerry. — And  the  maximum  distance  between  them  was  25  feet  ? 

Mi;.  Cudworth. — I  could*  not  limit  it  to  feet  as  I  did  not  measure  them,  but 
roughly  that  is  it. 

Prof.  Kerry. — What  calculated  corrections  were  applied  to  the  measurements  ? 

Mr.  Cudworth. — Not  any.  The  pull  was  made  right  and  the  temperature  hap- 
pened to  be  nearly  that  at  which  the  tape  was  standard  so  it  was  not  necessary  to 
apply  corrections. 

Prof.  Kerry. — And  the  supports  were  horizontal  ? 

Mr.  Cudworth. — ^Yes,  it  was  measured  on  a  horizontal  line. 

Prot  Kerry. — And  you  considered  that  the  sag  was  so  small  it  was  not  necessary 
to  calculate  it  ? 

Mr.  Cudworth. — ^Yes,  sir,  we  gave  25  more  pounds  pull  on  account  of  that  than  if 
the  tape  was  supported  continuously. 

Prof.  Kerry. — I  do  not  follow  you  altogether  there;  was  that  arbitrary  or  the 
result  of  test  ? 

Mr.  Cudworth. — In  that  case  it  was  arbitrary. 

Prof.  Kerry. — But  you  decided  that  25  pounds  pull  on  the  tape  would  compen- 
sate the  shortening  due  to  sag  ? 

Mr.  Cudworth. — ^Yes,  sir,. 

Prof.  Kerry. — ^But  without  any  calculation  ? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — ^Did  that  condition  obtain  in  both  the  original  and  final  measure- 
ments ? 

Mr.  Cudworth. — I  cannot  say  that  it  did  in  the  former,  as  it  was  done  by  the 
Quebec  Bridge  Company,  and  I  only  assisted  in  any  way  I  could  and  did  not  do  the 
actual  measuring. 

Prof.  Kerry. — Can  you  answer  that  question,  Mr.  McLure  ? 

Mr.  McLrRE. — No.  sir.  I  was  not  here  at  that  time.  As  I  understand  it,  though, 
the  spring  pull  was  not  used  in  the  first  measurement. 

Prof.  Kerry. — How  was  the  tape  supported  in  the  first  measurement,  Mr. 
Cudworth  ? 

Mr.  Cudworth. — About  the  same  way,  by  putting  cleats  on  the  wooden  false  work 
legs  and  they  are  approximately  25  feet  apart.  It  was  then  measured  on  a  horizontal 
line  and  the  cloats  (were  put  on  with  a  measure. 

Prof.  Kerry. — Would  you  feel  justified  in  saying  that  the  only  possible  instru- 
mental error  as  between  the  two  measurements  would  be  due  to  differences  in  the  pull, 
that  the  temperature  was  the  same? 
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Mr.  CuDWOBTH. — I  could  not  say  that  the  temperature  was  the  same. 

Prof.  Kerry. — Was  there  any  material  difference  ? 

Mr.  CuDwoBTH. — ^I  could  not  say. 

Prof.  Kerry.— Were  you  not  there  both  times  ? 

Mr.  CuDWOBTH. — ^Yes,  sir.    I  could  not  give  you  the  number  of  degrees  difference. 

Prof.  Kebby. — ^Would  it  lie  within  ten  or  twenty  degrees  ? 

Mr.  CuDwoBTH. — I  do  not  remember  that.  If  I  was  doing  the  work  myself  I 
would  record  that  but  I  would  not  remember  it. 

Prof.  Kerry. — ^You  have  a  full  record  of  the  final  measurement  ? 

Mr.  CuDWORTH. — Yes,  sir. 

Proff  Kerry. — ^Who  has  the  record  of  the  original  measurements,  who  had  charge 
of  the  measuring  at  the  time  ? 

Mr.  CuDWOBTH. — I  think  Mr.  Lanthier,  acting  for  Mr.  Hoare. 

Prof.  Kebby. — Would  Mr.  Lanthier's  measurements  be  on  record  in  your  office, 
Mr.  Hoare  ? 

Mr.  HoABE. — I  think  so. 

Prof.  Kebry. — ^We  would  be  glad  if  you  would  look  it  up  for  us,  please. 

Mr.  Hoare. — I  will  look  them  up. 

Prof.  Kerry. — ^You  might  submit  a  note  covering  the  technical  detail  of  that 
measurement,  as  far  as  you  are  acquainted  with  it. 

Mr.  CuDWORTH. — The  previous  one,  the  first  one  ? 

Prof.  K^erry. — The  final  one.  If  you  have  not  the  first  one,  you  cannot  submit 
it  very  well. 

Mr.  CuDWORTH. — No,  sir.  You  understand  of  course  that  the  two  piers  are  not 
the  same  level,  so  we  had  to  carry  the  measurement  down  with  an  instrument. 

Prof.  Kerry. — ^How  was  that  line  carried  down  ? 

Mr.  CuDWORTH. — ^With  a  transit. 

Prof.  Kerry. — ^A  transit  set  on  the  ground  ? 

Mr.  CuDWORTH. — A  transit  set  on  the  ground  at  right  angles  to  the  axis  of  the 
bridge  and  at  some  distance  from  it. 

Prof.  Kerry. — How  was  that  position  first  set  ? 

!Mr.  Cudworth. — The  position  of  the  instrument  ? 

Prof.  Kerry. — The  position  for  the  instrument. 

Mr.  Cudworth. — It  was  taken  by  lining  out  the  side  of  the  pier  in  one  place  and 
the  main  pier  in  the  other.  The  measurement  was  made  from  a  known  point  on  the 
pier  to  the  fixed  end  of  the  tape  by  using  a  level  rod  projecting  over  the  pier  carrying 
the  measurement  from  the  tape  to  the  rod  with  an  instrument. 

Prof.  Kerry. — ^Was  there  any  stride  level  on  the  transit,  and  was  it  used  ? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — Can  you  say  anything  concerning  the  adjustment  of  the  stride 
level  ? 

Mr.  Cudworth. — I  have  been  using  it  right  along,  I  always  watch  the  adjustments 
of  it. 

Prof.  Kerry. — It  had  been  regularly  tested  ? 

Mr.  Ci'DwoRTH. — Yes,  sir.  I  think  it  was  reversed  inside,  that  would  correct  any 
error  of  adjustment. 

Prof.  E^ERRY. — In  regard  to  checking  up  the  position  of  the  truss  as  the  work  pro- 
gressed, you  made  a  measurement  each  time  the  traveller  was  moved  forward? 

Mr.  Cudworth. — I  do  not  understand  what  you  mean  by  measurement. 

Prof.  Kerry. — Were  regular  observations  of  the  general  positions  of  the  truss 
mado  after  each  movement  of  the  traveller  ? 

Mr.  Cudworth. — Yes,  sir. 

Prof.  Kerry. — You  might  give  us  a  little  detail  in  the  answer  ? 

Mr.  Cudworth. — They  were  also  taken  at  some  other  times. 

Prof.  Kerry. — These  regular  observations  included  what  ? 
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Mr.  CuDWOBTH. — They  developed  as  the  work  progressed.  This  season  they  have 
been  the  elevations  of  the  lower  chord  pin  centres,  the  longitudinal  inclination  of  the 
main  poet  and  observations  for  alignment,  also  the  position  of  the  end  post  of  the 
anchor  arm. 

Prof.  Kerry. — ^Was  there  a  regular  set  that  was  made  each  time  that  you  took 
observations  ? 

Mr.  CuDWORTH. — ^Yes,  sir. 

Prof.  Kerry. — Just  a  complete  set  of  measurements  that  were  to  be  taken  and 
that  set  was  taken  each  time? 

Mr.  CuDWORTH. — Do  you  mean  that  certain  things  were  required  or  certain  things 
made. 

Prof.  Kerry. — Was  there*  a  regular  set  of  position  observations  that  was  made 
each  time,  and  did  these  include  all  iwints  mentioned  on  both  trustees? 

Mr.  CuDWORTH. — ^Yes,  all. 

Prof.  Kerry. — Was  there  any  indication  of  a  sidelong  movement  in  the  bridge 
at  any  time  ? 

Mr.  CuDWORTH. — ^No,  sir. 

Prof.  Kerry. — Was  the  equipment  used  the  same  as  that  described  for  the 
masonry  work,  the  same  transit  and  level  and  general  methods  ? 

yir,  CuDWORTH. — ^Yes,  sir,  except  the  tape;  we  never  used  a  600-foot  tape. 

Prof.  Kerry. — ^In  connection  with  your  work  did  you  ever  notice  at  any  time 
any  unexpected  settlements  in  parts  of  the  bridge  or  any  sidelong  movements? 

Mr.  CuDWORTH. — No,  sir. 

Prof.  Kerry. — The  records  from  the  measurements  were  entirely  satisfactory  ? 

Mr.  CiTDWORTH. — Yes,  sir. 

Prof.  Kerry. — ^Now,  will  you  tell  us  in  your  own  words"  just  what  you  saw  at  the 
time  that  the  bridge  fell? 

Mr.  CuDWORTH. — At  the  time  the  bridge  fell  I  was  at  the  house,  about  a  thou- 
sand feet  away  and  at  an  angle  to  the  bridge,  and  my  attention  was  first  attracted  by 
an  unusual  noise.  I  thought  at  that  time  it  was  a  plate  dropped,  or  hit  against  a 
column  or  something,  and  while  I  was  turning  around  to  look  out  of  the  door  this 
noise  continued,  so  I  knew  it  was  something  unusual,  and  by  the  time  that  had  passed 
through  my  mind  I  was  looking  at  it. 

Prof.  Kerry. — How  much  of  the  bridge  could  you  see  from  the  door  where  you 
were  ? 

Mr.  CuDWORTH. — Just  a  little  more  than  what  is  shown  there  (producing  &  nega- 
tive). 

Prof.  Kerry. — That  photograph  was  taken  from  the  door  ? 

Mr.  Cud  worth. — Taken  from  the  yard  just  back  of  the  house  and  perhaps  15  or 
20  feet  from  the  door.    It  is  taken  lower  down,  that  is  all. 

Prof.  Kerry. — What  did  you  notice  as  soon  as  you  were  able  to  look  at  the 
bridge  itself  ? 

Mr.  CuDWORTH. — My  attention  was  directed  principally  to  the  top  of  the  main  post 
and  the  main  post  peaks.  I  have  no  remembrance  of  seeing  the  traveller  nor  did  I 
look  at  the  anchor  arm.  I  might  have  seen  the  traveller  had  it  been  there,  but  I  do 
not  think  it  was  and  I  did  not  see  the  anchor  arm,  I  did  not  look  for  it. 

Prof.  Kerry. — And  what  did  you  note  with  regard  to  the  movement  of  the  main 
posts? 

Mr.  CuDW^ORTH. — The  main  posts  had  three  distinct  motions  while  I  saw  them.  I 
presume  the  sound  took  a  second  to  come  over  there  and  it  took  me  a  second  oi^  a 
second  and  a  half  to  get  in  position  to  see  the  bridge,  so  when  I  looked  at  the  main 
posts  they  were  falling.  The  first  decided  movement  I  noticed  in  any  other  direction 
was  towards  Quebec,  it  was  falling  towards  the  river,  but  the  first  decided  thing  I 
noticed  was  a  motion  towards  Quebec  and  this  continued  for  a  very  small  space  of 
time  and  then  T  noticed  that — it  is  a  little  hard  to  describe  this — ^the  motion  that  took 
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my  attention  more  then  was  one  towards  the  river,  and  the  motions  in  those  jtWo 
directions  stopped  and  the  posts  went  down,  they  just  seemed  to  sink  out  of  sight. 

Prof.  Kerry. — That  would  be  that  probably  all  three  motions  were  going  on  at 
the  same  time. 

Mr.  CuDWORTH. — ^Yes,  they  were;  that  is  why  it  is  hard  to  describe  them. 

Prof.  Ejerry. — ^You  first  of  all  noticed  the  falling  over  of  the  peaks  towards 
Quebec,  as  being  the  most  prominent  movement? 

Mr.  CuDWORTH. — ^Yes,  it  was  falling  both  down  and  also  slightly  towards  the  river 
at  the  same  time. 

Prof.  Kerry. — Then  next  the  fall  towards  the  river  became 

Mr.  CuDWORTH. — ^Became  more  noticeable. 

Prof.  Kerry. — Then  finally  the  drop  of  the  posts. 

Mr.  CuDWORTH. — Then  it  did  not  seem  to  move  any  way  except  to  sink  right  down. 
My  idea  of  the  position  at  the  time  corresponds  about  to  the  position  of  the  peaks  as 
they  are  now,  in  the  plan. 

Prof.  Kerry. — Could  you  make  a  guess  at  the  length  of  time  that  elapsed  from 
the  first  sound  you  heard  until  the  posts  had  disappeared? 

Mr.  CuDWORrii. — I  should  say  it  would  take  a  second  for  the  sound  to  come  that 
distance,  about.  It  would  take  another  second  at  least,  if  not  a  little  more,  to  turn 
around  to  look  at  it.  Then  it  is  pretty  hard  to  say,  perhaps  one  and  a  half  or  two 
seconds  that  I  saw  the  bridge. 

Prof.  Kerry.- -The  time  estimate  is  necessarily  pretty  rough,  but  &Ye  seconds 
would  i)erhaps  cover  the  whole  movement? 

Mr.  CuDWORTH. — Yes,  sir,  it  certainly  was  not  over  five  seconds^  I  think. 

Mr.  Holgate. — Mr.  Cudworth,  could  you  indicate  on  plan  marked  Exhibit  No.  26 
just  where  you  were  standing  at  the  time  of  the  collapse? 

Mr.  Cudworth  indicated  the  point  on  the  plan  and  marked  the  place  with  the 
letter  X  and  his  initials  F.  E.  C,  and,  continuing,  said:  I  saw  that  the  peaks  re- 
mained the  same  distance  apart  as  they  went  down;  they  did  not  become  separated. 
The  parts,  as  I  saw  them,  seemed  to  fall  as  a  unit. 

Prof.  Kerry. — That  is  to  say  practically  that  all  the  upper  bracing  was  effective 
in  the  earlier  stages  of  the  fall? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — ^You  might  take  up  the  history  of  the  bridge  as  it  came  to  your 
knowledge,  say,  from  about  August  19 — anything  that  bears  upon  the  subject  of  our 
inquiry. 

Mr.  Cudworth. — During  a  considerable  portion  of  the  time  on  August  22,  23  and 
24,  I  was  engaged  in  work  on  the  bridge  in  connection  with  the  field  engineering  re- 
port which  you  have.    Is  that  what  you  want? 

Prof.  Kerry. — Yes,  and  did  you  notice  anything  at  that  time  of  any  account? 

Mr.  Cudworth.— -No. 

Prof.  Kerry. — And  you  heard  no  report  ? 

Mr.  Cudworth. — No,  sir. 

Prof.  Kerry. — You  might  just  continue. 

Mr.  Cudworth. — The  results  which  were  obtained  on  those  days  compared  very 
favourably  with  those  previously  obtained  and  were,  in  a  general  way,  what  were 
exi)ected.  During  the  27th  and  28th  I  was  most  of  the  time  on  the  north  shore  in 
connection  with  tiie  foundations  for  the  wood  and  steel  false  work. 

Prof.  Kerry. — Isn't  there  a  gap  in  your  time?    The  25th  was  Sunday,  was  it  not? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — On  the  26th  were  you  on  the  north  shore? 

Mr.  Cudworth.— The  27th  and  28th— Tuesday  and  Wednesday. 

Prof.  Kerry. — What  happened  on  the  26th— anything? 

Mr.  Cudworth. — I  think  on  part  of  the  26th  and  part  of  the  28th  and  most  of 
the  29th  I  was  engaged  in  photograph  work  at  the  office  on  the  south  shore. 
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Prof.  Kerry. — That  is  printing  and  developing? 

Mr.  Cud  WORTH. — ^Yes,  sir. 

Prof.  Kerry. — Did  you  make  any  personal  examination  of  any  of  the  members 
that  were  under  discussion.    You  heard  the  discussion,  I  suppose  ? 

Mr.  CuDWORTH. — ^Yes,  sir,  I  heard  some  discussion. 

Prof.  Kerry. — ^You  were  practically  not  on  the  south  span  of  the  bridge  until 
when  that  week?    Were  you  on  the  span  on  the  29th? 

Mr.  CuDWORTii.— I  do  not  remember  that  I  went,  to  the  front  on  the  29th  at  all 
— that  is  out  to  the  suspended  span. 

Prof.  Kerry. — ^You  had  not  an  opportunity  to  personally  examine  any  of  the 
members  and  you  were  not  in  any  way  connected  with  any  of  the  measurements  thai 
were  made? 

Mr.  CuDWORTH. — ^No,  sir,  except  the  measurement  test  on  the  main  pier  with  Mr. 
McLure  before  he  left  for  New  York. 

Prof.  Kerry. — To  test  the  elevation? 

Mr.  CuDwoRTH. — ^Yes. 

Prof.  Kerry. — ^Did  you  hear  anything  in  the  way  of  conversation,  Mr.  Cudworth, 
that  would  bear  very  directly  on  the  object  of  the  enquiry? 

Mr.  Cudworth. — No,  sir,  I  do  not  think  so. 

Prof.  Kerry. — You  have  examined  the  wreckage  pretty  carefully  since  the  acci- 
dent? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — ^You  might  tell  us  generally  what  you  noted  particularly  there  as 
bearing  again  on  the  object  of  the  enquiry? 

Mr.  Cudworth. — I  do  not  think  I  have  noticed  anything  but  what  was  brought 
out  by  Mr.  McLure  in  his  evidence — ^nothing  new. 

Prof.  Kerry. — Your  observations  will  fully  agree  with  those  of  Mr.  McLure  in 
his  evidence? 

Mr.  Cudworth. — Yes,  sir. 

Prof.  Kerry. — Did  you  ever,  in  the  regular  course  of  your  work,  make  any  effort 
to  determine  the,  what  you  might  call,  geometrical  relation  between  a  vertical  plane 
continuing  the  centre  line  of  the  bridge  and  the  axis  to  the  end  of  the  pins? 

Mr.  Cudworth. — ^Yes,  sir.  We  checked  the  24  inch  pins  of  the  main  shoes  by 
sliding  a  rod  through  the  holes  in  a  pin. 

Prof.  Kerry. — Did  you  find  it  was  exactly  at  right  angles  to  the  vertical  plane 
I  have  described? 

Mr.  Cudworth. — I  think  we  found  an  error  of  something  like  a  sixty-fourth  of 
an  inch. 

Prof.  Kerry. — That  was  the  only  one  that  was  tested? 

Mr.  Cudworth. — ^Both  pins  were  tested. 

Prof.  Kerry. — ^You  tested  two  24  inch  pins,  one  at  the  bottom  of  each  main  post? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — That  error  of  a  sixty-fourth,  if  that  be  the  amount  of  it,  will  be 
more  particularly  an  error  in  the  pedestal  setting,  would  it  not? 

Mr.  Cudworth. — Did  you  mean  whether  thr^  two  pianos  were  exactly  at  right 
angles  to  centre  line  of  the  bridge;  did  you  refer  to  the  position  of  the  pin  itself  iri 
regard  to  that  line? 

Prof.  Kerry. — I  meant  the  centre  line,  as  to  whether  it  was  correct  both  in  the 
sense  of  it  being  exactly  at  right  angles  to  the  centre  line 

Mr.  Cudworth. — The  axis  of  the  pin  was  in  a  plane  perpendicular  to  the  truss 
plane  ? 

Prof.  Kerry. — It  would  be  horizontal? 

Mr.  Cudworth. — I  could  not  give  that  to  you  now. 

Prof.  Kerry. — Have  you  any  record  on  that  point? 

Mr.  Cudworth. — T  have  a  record  of  it. 


dOO  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

Prof.  Kerry. — ^You  took  the  elevation  at  both  ends? 

ILlt.  Cudworth. — The  elevation  at  both  ends  and  for  transverse  alignment. 

Prof.  Kerry. — ^You  might  look  that  up  for  us,  will  you?  Will  you  tell  us  in 
what  order  the  chord  sections  were  placed  in  the  false  work? 

Mr.  Cudworth. — They  were  placed  in  the  following  order:  2,  1,  3,  4,  6,  6,  7,  8,  9, 
10,  11 — both  trusses  at  the  same  time — the  corresponding  chords. 

Prof.  Kerry. — ^Your  test  on  the  24  inch  pins  showed  it  to  be  very  closely  in  exact 
alignment;  would  that  be  a  proof  that  all  intermediate  pins  were  also  very  close  to 
true  alignment? 

Mr.  Cudworth. — ^No,  sir,  it  would  be  no  proof  whatever. 

Prof.  Kerry. — Because  the  chords  (were  not  bolted  up  ? 

Mr.  Cudworth. — That  is  as  far  as  the  field  work  goes,  I  mean. 

Prof.  Kerry. — ^Did  you  examine  the  top  chord  to  any  extent  during  the  progress 
of  your  observations? 

Mr.  Cudworth. — It  was  certainly  examined  for  alignment. 

Prof.  Kerry. — For  the  cross  alignment  of  the  pins  ? 

Mr.  Cudworth. — "No,  sir,  the  member  itself  was,  but  not  the  pins. 

Pro^.  Kerry. — The  member  itself  was  in  what  way  ? 

"Mt.  Cudworth. — ^That  is  in  taking  the  longitudinal  inclination  of  the  centre 
posts  the  position  of  the  member  was  determined. 

Prof.  Kerry. — Have. you  any  reason  to  believe  that  the  axes  of  the  pins  on  both 
chords  were  not  accurately  at  right  angles  to  the  central  plane  of  the  bridge? 

Mr.  Cudworth. — "No,  sir,  the  first  chord  was  set  so  that  they  would  be  in  position. 
The  first  chord  set  was  No.  2. 

Prof.  Kerry. — And  all  the  subsequent  members  of  both  the  upper  and  lower 
chords  went  in  without  difficulty  ? 

Mr^  Cudworth. — ^Yes,  sir. 

Prof.  Kerry. — ^In  such  a  form  as  to  indicate  that  they  were  occupying  their 
true  geometrical  position  ? 

Mr.  Cudworth. — ^Yes,  sir. 

Prof.  E^ERRY. — Can  you  say  off-hand,  Mr.  Cudworth,  what  the  maximum  side- 
iways  movement  of  the  end  of  the  pin  has  been  observed  to  be  ? 

Mr.  Cudworth. — Of  the  pin  itself  with  reference  to  the  member  with  which  it  is 
placed  or  with  reference 

Prof.  Kerry. — To  the  central  plane  of  the  bridge. 

Mr.  Cudworth. — That  was  rather  more  at  the  time  of  the  erection  of  the  anchor 
arm  than  at  any  other  time.  It  depended  on  the  way  the  false  work  towers  took  their 
load  on  the  different  sides. 

Prof.  Kerry. — That  is  to  say  the  effect  of  the  settlement  of  the  false  work  was 
more  noticeable  than  the  effect  of  any  unequal  settlement  of  the  cantilever  arm  while 
it  was  in  progress  of  construction  ? 

Mr.  Cudworth. — Yes,  sir,  that  would  express  it. 

Prof.  Kerry. — ^You  cannot  recall  what  the  maximum  figures  would  be  ? 

'Mr.  Cudworth. — No,  sir,  I  cannot. 

Prof.  Kerry. — Is  there  a  record  of  that  ? 

Mr.  Cudworth. — I  think  there  are  records  of  some  work  that  was  done  in  thot 
connection.  I  (will  see  if  I  can  find  them.  The  points  acted  differently  after  the  can- 
tilever arm  was  under  erection  when  the  members  were  under  stress. 

Mr.  Holgate. — Is  there  anything  you  would  like  to  say  in  explanation,  .\[r.  Cud- 
worth ? 

Mr.  Cudworth. — No. 

Mr.  Holgate. — Are  there  any  points  you  would  like  Mr.  Cudworth  to  bring  out, 
Mr.  Peans.  particularly  ? 

Mr.  Deans. — I  thought  the  Commission  would  like  to  know  that  we  appreciated 
the  ne?ossity  of  being  careful  to  show  all  the  details  in  connection  with  the  setting  of 
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th|B  shoes  on  these  blue  prints  and  to  see  that  they  were  conformed  iwith.  Mr. 
Scheidel,  who  had  charge  of  that,  was  here  at  the  time  of  the  setting  of  these  shoes  to 
see  that  it  was  acurately  done.  We  assumed  that  if  we  started  right  there,  with  a 
careful  inspection  of  the  material  in  the  shop,  and  if  the  borings  were  accurate  it 
would  proceed  uniformly  from  that  point.  The  setting  of  the  shoes  was  all  done 
under  the  supervision  of  Mr.  Scheidel  and  it  was  all  laid  out  on  little  blue  prints.  We 
thought  that  if  we  started  square  and  level  the  rest  of  it  would  come  out  right.  Mr. 
Cudworth  remembers  that. 

Mr.  Cudworth. — Yes,  he  was  there. 

Prof.  Galbraith. — I  think  that  is  the  point  of  the  examination.  You  have  sum- 
marized it. 

Mr.  Deans. — We  appreciated  the  importance  of  sending  an  engineer  here  for  that 
purpose. 

Mr.  HoLGATE. — Who  was  the  engineer  in  charge  at  that  time  ? 

Mr.  Deans. — ^Mr.  Scheidel.  who  had  charge  of  all  the  details. 

Mr.  Holgate. — ^Your  resident  engineer?    Was  that  prior  to  Mr.  Birks*  time? 

Mr.  Deans. — I  think  so,  but  even  if  Mr.  Birks  were  here  we  thought  it  of  suffi- 
cient importance  to  have  Mr.  Scheidel  here  because  he  got  up  the  details  and  knew 
how  important  that  was.  We  sent  him  in  addition  to  any  other  men  on  the  ground  to 
see  that  the  bridge  was  started  right.    Mr.  Birks  was  here,  Mr.  McLure  reminds  me. 

The  witness  (Mr.  Cudworth)  retired. 

Mr.  KiNLOGH  recalled. 

Mr.  Holgate. — ^Mr.  Kinloch,  there  are  some  matters  that  have  come  to  your 
knowledge  since  your  las-t  examination  in  regard  to  part  of  the  lower  chord  system. 
You  will  just  explain  what  those  are  ? 

Mr.  Kinloch. — ^At  A-4-L  chord  I  find  that  eight  feet  from  the  field  splice  with 
A-3-L  there  are  two  plates  in  between  two  outside  west  ribs  each  resting  on  the  bot- 
tom angle  of  the  chord  ribs  and  inclined  from  the  horizontal  about  70  degrees.  Be- 
tween the  two  east  ribs  the  same  distance  back  from  the  field  splice,  A-3-L  and  A-4-L, 
I  find  three  oak  blocks  with  a  small  plate.  The  top  of  the  blocks  is  one  foot  from  the 
top  of  the  ribs  of  the  chord.  The  outside  measurement  on  that  chord  from  the  east 
rib  to  the  east  centre  rib  on  the  top  is  19i  inches  and  on  the  bottom  19§  inches.  From 
the  west  centre  rib  to  the  west  rib  the  distance  is  19J  inches  top  and  bottom.  These 
measurements  were  taken  back  to  back  of  the  plates. 

Mr.  Holgate. — When  was  that  blocking  put  in  between  the  ribs  and  also  when 
were  those  spreaders — I  suppose  you  call  them  spreaders 

Mr.  Kinloch. — Spacing  plates. 

Mr.  Holgate between  the  west  rib  and  the  west  centre  rib  put  in? 

Mr.  Kinloch. — That  is  beyond  my  knowledge.  They  were  there  when  I  came  on 
the  bridge.  I  was  informed  by  Mr.  McLure  that  plates  were  used  for  spacing  the 
webs  in  the  shop  and  I  suppose  the  blocks  were  used  for  that  same  purpase.  I  have 
no  personal  knowledge  of  the  matter. 

Mr.  Holgate. — Was  that  an  exceptional  instance  or  was  it  used  in  different  places? 

Mr.  Kinloch. — I  have  no  definite  knowledge  of  it  having  been  used  in  any  other 
place  than  between  the  east  rib  and  the  east  centre  rib  of  chord  A-8-K  of  the  canti- 
lever arm,  but  there  were  other  instances. 

Mr.  Holgate. — ^Was  that  to  secure  safety  in  handling  during  transportation? 

Mr.  Kinloch. — No,  sir 

Mr.  Holgate. — Do  you  know  what  it  was  for? 

Mr.  Kinloch. — Only  what  I  have  been  told,  but  it  was  not  necessary  for  that. 

Mr.  Holgate. — In  what  way  would  that  be  necessary? 

Mr.  Kinloch. — In  assembling  the  four  ribs  together  in  the  shop. 
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Mr.  HoLGATE. — To  ensure  the  spacing? 

Mr.  KiKLOCH. — To  ensure  correct  spacing. 

Mr.  HoLGATE. — ^Would  that  account  for  the  tight  wedged  condition  it  is  in  now? 

Mr.  Kin  LOCH. — Probably  Mr.  Meeser  and  Mr.  Edwards  would  give  you  more  in- 
formation on  that.  I  could  make  a  guess  at  it,  but  as  that  is  done  in  the  shop  they 
might  tell  you  more  about  it  than  I  could. 

Mr.  HoLGATE. — At  any  rate  you  found  it  in  several  instances  on  the  lower  chord? 

Mr.  KiNLOCH. — ^Yes. 

Mr.  HoLGATE. — They  were  left  that  way  in  the  bridge? 

Mr.  KiNLOCH. — ^Yes,  they  had  not  been  taken  out.  They  should  be  taken  out  when 
they  come  to  clean  up. 

Prof.  Kerry. — These  oak  blocks  that  you  mentioned  were  in  your  opinion  placed 
there  before  shipment  from  Phcenixville  ? 

Mr.  KiNLOCH.— Yes. 

Prof.  Kerry — If  you  had  noted  their  presence  what  would  you  have  thought  of 
them? 

Mr.  KiNLOCH. — I  would  have  thought  what  I  have  said,  that  they  had  been  used  to 
space  the  work  for  riveting. 

Prof.  Kerry. — They  had  simply  forgotten  to  take  them  out. 

Mr.  KiNLOCH. — They  were  too  hard  probably  for  some  one  to  take  them  out,  and 
they  let  them  go  for  the  next  man  to  take  them  out. 

Mr.  HoLGATE. — I  do  not  quite  understand  how  they  are  so  tightly  fixed  there? 

Mr.  KiNLOCH. — I  do  not  know;  if  they  built  these  chords  on  the  side  I  suppose 
they  used  these  blocks  for  the  spacing  and  to  take  the  weight  while  they  were  riveting. 
I  am  not  familiar  with  it. 

Mr.  HoLGATE. — ^At  any  rate  they  were  not  in  your  way  during  the  process  of  erec- 
tion. 

Mr.  KiNLOCH. — No,  you  would  not  know  they  were  there  until  you  saw  them. 

Mr.  HoLGATE. — They  were  about  the  second  lacing  panel  ? 

Mr.  KiNLOCH. — They  were  right  at  the  tie  angle. 

Mr.  HoLGATE. — Between  the  first  and  second  lacing  panel? 

Mr.  KiNLOCH. — ^Yes. 

Mr.  Stuart. — They  are  quite  visible? 

Mr.  HoLGATE. — ^Yes. 

Prof.  Kerry. — ^Referring  to  your  previous  evidence,  Mr.  Kinloch,  there  are  one  or 
two  points  that  we  want  to  get  cleared  up.  Can  you  give  us  any  estimate  of  the  period 
of  time  that  elapsed  between  the  first  time  that  your  attention  was  drawn  to  the  fall 
of  the  bridge  and  the  time  that  the  bridge  was  fully  down  ? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — Can  you  make  any  guess  at  it  ? 

Mr.  KiNLOCH. — I  would  not  be  sure  within  fifteen  seconds  or  five.  I  would  not 
want  to  say  it  because  I  would  not  be  sure  and  it  would  not  be  any  use  to  you.  I  do 
not  know  anything  about  it. 

Prof.  Kerry. — ^It  was  simply  a  very  short  period  of  time  and  you  were  unable  to 
judge  it? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — Have  you  examined  the  ends  of  the  different  lower  chord  members 
since  the  accident  ? 

Mr.  KiNLOCH. — Some  of  them  I  have  not  thoroughly,  but  I  have  examined  some 
of  them. 

Prof.  Kerry. — ^You  gave  the  orders  for  the  final  riveting  of  the  joints,  did  you  not  ? 

Mr.  KiNLOCH. — I  let  them  rivet  them  when  they  were  tight. 

Prof.  Kerry. — What  method  did  you  follow  in  order  to  determine  when  they  were 
tight? 
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Mr.  KiNLOCH. — I  had  a  little  tool,  a  moulder's  spatula.  If  I  had  not  that  I  took 
the  end  of  my  knife,  and  if  I  could  enter  this  I  did  not  call  them  tight. 

Prof.  Kerry. — Just  thrust  that  in  between  the  two  bottom  chord  angles? 

Mr.  KiNLOCH. — No,  the  webs. 

Prof.  Kerry.— At  the  bottom? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  IvERRY. — In  every  case  before  it  was  riveted  up  you  could  not  get  the  knife 
blade  in  there? 

Mr.  KiNLOCH. — ^No,  sir. 

Prof.  Kerry. — Have  you  noted,  on  the  ends  of  the  members  since  the  fall  of  the 
bridge,  anything  to  indicate  that  they  were  or  were  not  in  close  contact? 

Mr.  KiNLOCH. — No,  sir,  I  am  not  sure  of  that  although  some  of  the  tops  and  some 
of  the  bottoms  opposite  different  chords  look  as  if  they  had  more  strain.  Whether  it 
is  due  to  the  fall  or  not  I  cannot  say. 

Prof.  Kerry. — That  is  to  say  that  the  upper  side  of  the  joint  would  indicate  a 
heavier  strain  than  the  lower  side? 

Mr.  KiNLOCH. — ^Yes,  and  vice  versa  at  different  places. 

Prof.  Kerry. — ^Docs  that  indication  of  an  extra  strain  correspond  to  the  way  the 
gaps  were  left  for  the  camber? 

Mr.  KfNLOCH. — I  have  not  investigated  that  fully  to  know  what  to  say. 

Prof.  Kerry. — ^Would  you  mind  looking  into  that  with  that  in  view,  Mr.  Kinloch, 
and  just  see  what  you  can  observe  ? 

Mr.  KiNLOCH.— Yes,  sir. 

Prof.  Kerry. — One  of  the  witnesses  referred  to  an  incident  shortly  before  the 
collapse  of  the  bridge,  to  the  fact  that  tiie  erection  stringers  were  sent  out  on  to  the 
bridge  to  be  put  in  place,  sent  back  again,  then  finally  brought  out  and  erected.  Do 
you  know  anything  of  the  detail  of  that  movement  ? 

Mr.  KiNLOCH. — No,  sir,  I  do  not. 

Prof.  Kerry. — You  simply  did  not  notice  it  at  all  ? 

Mr.  KiNLOCH. — ^I  know  the  erection  stringers  were  out  there  and  were  sent  back 
again;  that  is  all.  What  they  were  sent  back  for  I  do  not  know.  I  was  not  paying 
any  attention  to  it  because  frequently  stuff  was  sent  bade  that  way;  they  were  not 
ready  for  it. 

Prof.  Kerry. — ^Do  you  remember  about  what  time  this  took  place? 

Mr.  KiNLOCH. — No,  I  do  not. 

Prof.  Kerry. — It  would  probably  have  been  on  the  Wednesday  afternoon,  would 
it  not? 

Mr.  KiNLOCH. — I  think  it  was  on  Wednesday  afternoon.  The  probability  was 
that  it  would  be  Wednesday  afternoon  and  I  am  pretty  sure  now  it  was  Wednesday 
afternoon. 

Prof.  Kerry. — Could  you  describe  very  shortly  the  switch  connections  between  the 
two  tracks  on  the  bridge? 

Mr.  KiNLOCH. — ^You  go  in  from  the  yard  over  the  east  main  line  track? 

Prof.  Kerry. — When  you  speak  about  the  east  main  line  track  you  mean  the  track 
on  the  Quebec  side? 

Mr.  KiNLOCH. — Yes,  sir. 

Prof.  Kerry. — The  railway  man's  term  deals  with  the  direction  of  the  traffic? 

Mr.  KiNLOCH. — It  was  the  track  on  the  Quebec  side  and  then  right  on  about  three 
or  four  feet  of  a  parapet  wall  on  the  approach  span,  or  right  at  the  end  of  the  approach 
span  there  is  a  switch  stand. 

Prof.  Kerry. — That  is  at  the  south  end  of  the  approach  span? 

Mr.  KiNLOCH. — At  the  south  end  of  the  approach  span.  That  tnrows  it  on  the 
Montreal  track  or  the  Quebec  track.    There  are  two  tracks  that  run  out. 

Prof.  Kerry. — There  is  a  single  track  in  front  of  the  office! 
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Mr.  KiNLOOH. — ^No,  a  double  track.  The  awitch  was  in  front  of  the  office,  the 
point  of  the  track  was  just  in  front  of  the  office. 

Prof.  Kerry. — ^But  there  was  a  double  track  coming  down  from  the  storage  yard  ? 

Mr.  KmiiOOH. — ^No,  there  is  one  track.  There  is  a  double  track,  but  one  track  was 
not  used;  it  was  dead  at  the  parapet  wall.    It  is  the  Montreal  track. 

Prof.  Kerry. — That  is  to  say  there  was  a  switch,  so  that  a  train  coming  from  the 
storage  yard  could  take  either  the  Quebec  track  on  the  bridge  or  the  Montreal  track 
on  the  bridge. 

Mr.  KiNLOOH. — ^Yes,  sir,  but  to  get  on  the  other  track  you  would  have  to  go  back 
to  the  storage  yard, — to  get  on  tbe  Montreal  track  that  was  dead  at  the  parapet  (walL 
There  was  no  cross-over  up  near  the  yard  or  the  bridge. 

Prof.  Kerry. — So  that  if  material  was  stored  on  the  dead  track  it  had  to  be 
thrown  on  the  dead  track  at  the  storage  yard,  pushed  down  and  let  stand  until  re- 
quired. 

Mr.  KiNLOCH. — ^Yes,  sir. 

Prof.  Kerry. — There  was  no  cross-over  anywhere  on  the  bridge  itself? 

Mr.  KiNLOCH. — "No,  sir. 

(Mr.  Kinloch  marked  sketch  showing  blocking  referred  to  and  it  was  put  in,  filed 
and  marked  Exhibit  No.  57). 

Witness  retired. 

Mr.  Meeser^  re-called. 

Mr.  HoLQATE. — Mr.  Kinloch  has  just  described  some  wooden  blocking  and  some 
steel  plate  wedging  in  lower  chord  No.  4  on  the  side  of  the  cantilever  arm  and  the 
sketch  he  has  put  in  illustrates  what  he  described.  Could  you  give  us  the  history  of 
that  and  the  reasons  for  it  ? 

Mr.  Meeser. — ^It  is  customary  when  they  build  these  chords  to  put  in  a  plate  piece 
and  it  is  milled  off  to  the  proper  length  to  keep  these  chords  apart  until  they  are 
assembled  or  riveted  together,  and  the  only  reason  that  they  were  there  is  that  they 
put  in  wood  so  as  to  get  the  right  space.  When  the  ribs  are  built  in  most  of  the  cases 
they  have  a  piece  something  like  that,  they  stand  it  on  its  end,  mill  it  off  to  the  pro- 
per length  and  the  rib  is  laid  on  top  of  that  until  the  lacing  angles  are  put  on  and 
riveted.  Some  of  these  you  will  find  in  the  chords  to-day.  That  is  the  blocking  that 
may  have  been  been  there.  If  they  had  not  enough  of  these  other  pieces  they  may 
have  used  these  blocks  to  get  the  required  length.  It  is  not  a  customary  rule  at  all  to 
use  wood — always  iron. 

Mr.  HoLGATE. — It  would  be  removed  prior  to  shipment  ? 

Mr.  Meeser. — Most  always.  There  are  two  or  three  pieces  in  the  Belair  yard  in 
which  these  are  in  yet. 

Prof.  Kerry. — Do  you  recollect  any  other  instance  in  which  wood  blocking  is 
used  ? 

Mr.  Meeser. — Yes,  wood  blocking  is  used.  After  the  chord  had  been  milled  they 
would  take  these  pieces  out  to  use  them  over  again  and  when  it  came  to  the  finishing 
department  to  put  the  ribs  in  the  right  position  they  might  spring  one  way  an  eighth 
of  en  inch.  After  they  are  milled  they  are  left  on  their  side  and  they  put  the  blocks 
in  there  to  hold  the  chord  stationary  in  its  right  position  until  the  templet  is  applied, 
the  holes  drilled  and  the  top  cover  plate  or  top  splice  plate  put  on  and  bolted  fast. 
But  those  blocks  have  to  be  taken  out  before  the  side  splice  plate  is  put  on. 

Prof.  Kerry. — ^Previous  to  the  fall  of  the  bridge,  Mr.  Meeser,  there  was  a  dis- 
cussion as  to  whether  a  certain  chord  member  was  considerably  bent  before  it  left  the 
shop  or  not.    What  evidence  have  you  bearing  on  a  point  of  that  kind  ? 

Mr.  Meeser. — I  have  no  evidence  but  just  what  I  have  heard  in  conversation  since 
I  came  over  here.    I  have  no  evidence  but  what  I  found  out  since  I  came  here.    I 


MINUTES  OF  PR0CEEDIN08  905 

SESSIONAL  PAPER  No.  154 

found  out  more  about  it  here  than  I  did  there.  There  were  two  chords  that  they 
thought  there  was  something  wrong  with,  and  that  question  had  been  taken  up,  I 
believe,  or  I  found  out  since,  between  the  Phoentxville  Bridge  Company  and  Mr.  Cooper, 
but  I  did  not  come  in  contact  with-  that. 

Prof.  Kerry. — Was  it  your  business  as  one  of  the  shop  inspectors  to  see  that  the 
chords  were  as  perfectly  straight  as  they  could  reasonably  be  made?  Suppose  a  chord 
had  not  been  made  reasonably  straight,  would  you  have  a  record  of  the  fact? 

Mr.  Meeser. — Yes,  sir,  we  would,  but  there  were  none  of  them  ever  went  out 
but  what  they  were  reasonably  straight.  We  had  cut  chords  apart  before  they  were 
milled  that  we  did  not  think  were  straight,  but  none  of  them  ever  passed  out  as 
finished  but  what  we  thought  were  reasonably  straight. 

Prof.  Kerry. — So  that  you  were  satisfied  that  every  chord  member  that  was 
shipped 

Mr.  Meeser. — I  am  satisfied  that  every  chord  was  straight.  There  may  have  been 
a  rib  that  had  some  wave  in  it,  but  as  a  chord  the  chord  was  straight. 

Prof.  Kerry. — ^You  tested  those  in  what  way? 

Mr.  Meeser. — With  our  eye. 

Prof.  Kerry. — ^You  looked  directly  along  the  whole  line  of  the  chord? 

Mr.  Meeser. — ^Yes,  sir. 

Prof.  Kerry. — ^And  you  would  expect  to  detect  a  wave  of  what  amount? 

Mr.  Meeser. — Well  I  think  I  could  easily  detect  anything  over  half  an  inch, 
easily. 

Prof.  Kerry. — Did  you  attempt  to  check  that  up  to  any  extent  on  your  visit  to 
Belair? 

Mr.  Meeser. — ^We  did  this  afternoon. 

Prof.  Kerry. — ^What  did  you  find? 

Mr.  Meeser. — We  found  one  lying  on  its  side  was  out  }  of  an  inch.  In  those 
standing  up  we  had  J,  },  A.  Mr.  Francis,  Mr.  Edwards  and  I  were  out  to-day.  The 
most  was  |  in  one  chord. 

Prof.  Kerry. — And  you  attribute  that  to  some  extent 

Mr.  Meeser. — To  the  position  it  is  lying  in. 

Prof.  Kerry. — ^You  think  if  that  was 

Mr.  Meeser. — Set  up  the  way  it  goes  into  the  bridge,  I  do  not  think  you  would 
find  as  much. 

Prof.  Kerry. — It  would  recover  itself. 

Mr.  HoLGATE. — ^But  this  one  was  lying  on  its  side? 

Mr.  Meeser. — ^Lying  on  its  side. 

Prof.  Kerry. — Is  that  very  noticeable  to  the  eye? 

Mr.  Meeser. — Well,  yes,  it  is  now.  Mr.  Edwards  tells  me  it  is  the  one  you  and  he 
measured  the  time  you  were  out  there  and  you  said  about  f . 

Mr.  Holgate. — Is  the  deflection  due  to  its  own  weight? 

Mr.  Meeser. — I  do  not  know  if  it  is  that  or  lying  on  the  blocks,  or  what  it  is. 

Mr.  Holgate. — Is  it  carrying  a  load  now? 

Mr.  Meeser. — On  one  end  there  is  something  on  it. 

Prof.  Kerry. — Speaking  of  the  lower  chords,  at  what  time  in  the  making  up  of 
a  member  were  the  pinning  holes  drilled? 

Mr.  Meeser. — Practically  the  last  with  the  exception  of  drilling  the  holes  for  the 
splice  plates. 

Prof.  Kerry. — That  is  to  say  the  member  was 

Mr.  Meeser. — The  member  was  assembled,  riveted  and  milled. 

Prof.  Kerry. — The  shop  splices  riveted? 

Mr.  Meeser. — No,  sir,  all  that  was  put  in  afterwards.  I  mean  the  chord  was 
assembled,  it  was  riveted  together,  the  lacinc:  angles  all  were  put  on,  they  were  assem- 
bled, riveted,  milled,  laid  out,  and  then  bored. 

Prof.  Kerry. — The  operations  subsequent  to  boring  were 
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Mr.  Meeser. — Sir? 

Prof.  Kerry. — What  was  done  subsequent  to  the  boring? 

Mr.  Meeser. — They  were  put  up  on  the  machine  and  to  get  the  height  of  our  holes 
we  had  a  gauge  and  measured  up  for  a  certain  distance.  I  have  already  explained 
the  method  of  getting  our  top  line.  It  was  laid  out  on  that  and  then  set  on  the  boring 
mill,*  which  was  all  of  iron  on  a  concrete  basis,  and  bored.  After  it  was  put  in  the 
boring  mill,  to  be  sure  that  it  was  right,  the  men  first  set  it  to  the  scribe  lines  and 
then  we  checked  it  up.  Next  when  the  holes  were  cut  we  re-checked  it,  at  the  last  cut 
we  re-checfced  it  and  after  it  was  done  checked  it  again. 

Prof.  Kerry. — ^When  you  had  finished  with  your  boring,  Mr.  Meeser.  and  your  hole 
was  cut  to  your  satisfaction,  what  still  remained  to  be  done  on  the  member? 

Mr.  Meeser. — The  splice  plate  holes  both  on  the  ribs  and  the  splice  plate  holes 
on  the  top  and  bottom  of  the  big  lateral  plate  were  put  in;  that  about  finished  the 
chord. 

Mr.  Deans. — I  think  Mr.  Meeser  misunderstood  about  the  splices,  the  shop  splice 
was  completed  before  boring? 

Mr.  Meeser. — I  was  speaking  of  the  field  splice,  the  chord  was  all  riveted  up 
before  there  was  any  boring,  everything  was  completed  in  that  line  before  any  of  those 
other  members  were  touched  at  all. 

Mr.  Davidson. — It  has  been  given  in  evidence  that  Mr.  Birks  was  strongly  of  the 
opinion  that  that  bend  which  was  discovered  in  the  chord  had  always  been  in  it,  that 
is  that  it  came  from  the  shop  in  that  condition.  I  would  like  to  know  if  Mr.  Meeser 
agrees  in  that  position? 

Mr.  Kerry. — I  think  Mr.  Meeser  has  already  expressed  himself. 

Mr.  Davidson. — He  has  as  a  matter  of  fsrct;  it  is  just  to  put  the  two  side  by  side. 
He  has  already  I  know  said  they  came  away  straight,  but  it  is  evident  of  course  that 
he  does  not  agree  with  the  other  opinion  since  that  was  his  opinion. 

Prof.  Kerry. — It  seems  absolutely  clear  that  if  any  crookedness  existed  in  any 
one  of  those  chords  it  was  certainly  not  seen  by  Mr.  Meeser  and  that  he  specially 
inspected  the  chords  to  see  if  anything  of  that  sort  existed. 

The  Commission  adjourned. 


FOTIETEENTH  DAY. 

Quebec,  P.Q.,  September  24,  1907. 
The  Commission  met  this  morning  at  10  o'clock. 

John  Steruno  Deans,  re-called. 

Mr.  Holgate. — Mr.  Deans,  who  designed  the  erection  plant  of  the  bridge? 

Mr.  Deans. — Who  designed  the  erection  plan  of  the  bridge? 

Mr.  Holgate. — ^Plant? 

Mr.  Deans. — It  was  designed  by  both  the  engineering  department  and  the  erection 
department  of  the  Phoenix  Bridge  Company. 

Mr.  Holgate. — Who  particularly  were  the  responsible  men  connected  with  that? 

Mr.  Deaxs. — The  general  methods  of  the  erection  were  decided  upon  in  confer- 
ence between  myself,  the  computing  department  and  the  erection  department,  and  then 
the  details  of  this  method  were  worked  out  by  each  of  those  departments.  The  engineer- 
ing department  more  particularly  had  the  designing  of  the  main  travellers  and  fake 
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work.    The  erection  department  were  more  directly  responsible  for  the  methods  in 
handling  the  material  and  the  appliances  that  were  necessary  to  do  this  handling. 

Mi>  HoLOATE. — ^Will  you  mention  the  names  of  the  various  gentlemen;  who  were 
those  to  whom  you  have  referred? 

Mr.  Deans. — The  man  in  principal  authority  in  the  designing  department  or  the 
computing  department  is  Mr.  T.  L.  Szlapka;  under  him  Mr.  C.  W.  Hudson,  who  had 
the  principal  charge  of  designing  the  details  of  the  main  traveller.  In  the  erection 
department  Mr.  A.  B.  Milliken,  superintendent  of  erection,  in  principal  charge;  Mr. 
CF.  A.  Tretter,  his  assistant,  and  Mr.  A.  H.  Birka,  engineer  of  the  depaj*tment, 

Mr.  HoLGATE. — The  outcome,  then,  of  their  co-operating  was  the  plan  that  was 
used? 

Mr.  Deans. — The  outcome  was  the  plan  that  was  used  in  the  erection  of  the 
structure. 

Mr.  HoLGATE. — And  the  final  approval  of  that  rested  with  yourself? 

Mr.  Deans. — The  final  approval  rested  with  myself. 

Mr.  HoLGATE. — ^And  you  did  approve? 

Mr.  Deans. — I  approved  all  that  they  did. 

Mr.  Holgate. — Then  when  erection  was  commenced  on  the  south  shore  who  was 
your  representative  in  chief  charge  on  the  ground? 

Mr.  Deans. — Who  was  my  representative  particularly  ? 

Mr.  Holgate. — The  Phcenix  Bridge  Company's  reprjesentative  ? 

Mr.  Deans. — ^Do  you  mean  when  we  started  to  erect  the  false  work? 

Mr.  Holgate. — Yes? 

Mr.  Deans. — Mr.  E.  J.  Wickizer  was  the  general  foreman  in  charge  of  the  work 
here,  working  directly  under  Mr.  A.  B.  Milliken,  who  made  frequent  trips  to  the  work. 

Mr.  Holgate. — Was  there  a  representative  of  the  engineering  department  there 
then? 

Mr.  Deans. — A  representative  in  Mr.  Cudworth  who  gave  centres  and  elevations 
for  the  setting  of  this  false  work  and  the  alignment. 

Mr.  Holgate. — Then  those  are  the  only  two  who  were  there  during  the  erection  of 
the  false  work  ? 

Mr.  Deans. — I  think  so;  yes,  sir. 

Mr.  Holgate. — Then  when  did  you  send  an  erecting  engineer  to  the  work? 

Mr.  Deans. — An  erecting  engineer  was  on  the  work  during  the  rection  of  the 
main  traveller  as  I  remember  that. 

Mr.  Holgate. — Who  was  that? 

Mr.  Deans. — Mr.  C.  W.  Hudson,  who  had  the  charge  of  designing  it. 

Mr.  Holgate. — ^Did  the  designing  of  the  main  traveller  necessarily  involve  the 
study  of  the  details  of  erection  ? 

Mr.  Deans. — Yes,  sir. 

Mr.  Holgate. — Then  it  is  probably  from  Mr.  Hudson's  familiarity  with  the 
design  of  the  traveller  that  he  wrs  sont"th?re? 

Mr.  Deans. — He  was  sent  there  particularly  because  he  had  designed  the  traveller 
in  connection  with  the  erection  department. 

Mr.  Holgate. — How  long  did  Mr.  Hudson  remain  there? 

Mr.  Deans. — I  cannot  give  the  dates.  He  remained  there,  as  I  remember,  until 
the  traveller  was  erected  and  I  think  until  they  had  actually  handled  some  members 
to  be  certain  that  it  worked  properly. 

Mr.  Holgate. — Was  the  design  of  the  traveller  made  to  suit  the  design  of  the 
bridge  or  was  the  design  of  the  bridge  made  to  suit  the  design  of  the  traveller? 

Mr.  Deans. — The  designing  and  detailing  of  the  bridge  was  worked  along  at  the 
same  time  as  the  designing  and  detailing  of  the  traveller  and  the  erection  methods, 
and  the  traveller  was  designed  to  handle  to  the  best  advantage  the  members  of  theJ 
bridge  as  designed  in  detail. 
.  154:— vol.  ii— 20i 
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Mr.  HoLGATE. — In  the  design  of  tlie  bridge  did  you  at  any  period  require  to  alter 
the  design  of  any  of  its  details  in  order  to  suit  the  traveller? 

Mr.  Deans. — I  think  not  after  the  design  of  the  traveller  was  once  determined 
upon,  because  the  order  of  erection  of  each  member  of  the  bridge  was  decided  upon 
between  the  man  who  had  charge  of  the  details  and  the  erection  department,  and 
therefore  the  details  as  they  came  out  would  agree  with  this  rotation  of  erection,  and 
I  cannot  remember  an  instance  where  the  traveller  was  altered  to  agree  with  any 
detail  of  design. 

Mr.  HoLGATE. — I  gather  then  from  that  that  the  general  design  of  the  structure 
and  of  its  details  was  made  largely  with  a  view  to  the  facility  of  erection. 

Mr.  Deans. — In  our  first  study  of  the  bridge  we  appreciated  that  the  erection  was 
probably  the  most  important  part  of  the  construction,  and  the  designing  of  the  bridge 
was  made  to  suit  the  facility  of  erection  and  the  safety  of  the  bridge  during  erection. 
That  was  our  principal  motive  in  the  design. 

Mr.  HoLGATE. — In  determining  the  important  details  which  you  referred  to,  Mr. 
Deans,  who  were  your  assistants  to  whom  you  entrusted  this  work? 

Mr.  Deans. — Mr.  P.  L.  Szlapka,  designing  engineer,  Mr.  Chas.  Scheidal,  assistant 
engineer  in  charge  of  detail. 

Mr.  HoLGATE. — And  you  would  be  guided  to  some  extent  by  their  opinions? 

Mr.  Deans. — Only  in  the  detailing  of  the  members  to  suit  the  methods  of  erection, 
which  had  been  determined  upon  by  the  erection  department. 

Prof.  E^ERRY. — As  we  understand  it,  then,  the  idea  of  erection  was  clearly  kept  in 
view  as  one  of  the  most  important  items  in  the  whole  bridge  construction? 

Mr.  Deans. — From  the  very  beginning;  yes,  sir. 

Prof.  Kerry. — And  the  responsibility  of  that  erection  under  yourself,  or  the 
methods  of  erection  under  yourself,  and  the  suitability  of  the  bridge  for  those  methods 
of  erection  rested  on  three  men :  on  Mr.  Milliken,  for  the  working  plan,  on  Mr.  Hud- 
son for  the  general  design  of  the  traveller,  and  erection  gear  of  that  character  and  on 
Mr.  Szlapka  to  see  that  the  detailing  fitted  in  with  the  plans  prepared  by  the  erection 
department. 

Mr.  Deans. — ^And  immediately  under  him  Mr.  Scheidal. 

Prof.  Kerry. — Inmiediately  under  him  Mr.  Scheidal? 

Mr.  Deans. — Yes,  sir. 

Prof.  Kerry. — ^Now,  where  would  Mr.  Hudson  come  in?  He  is  a  man  we  have 
not  come  across  at  all.    To  what  department  did  he  belong? 

Mr.  Deans. — He  was  at  that  time  the  assistant  engineer  in  the  designing  depart- 
ment immediately  under  Mr.  Szlapka.  He  is  now  consulting  engineer  in  New  York 
with  Prof.  Merriman. 

Prof.  Kerry. — His  would  be  a  parallel  position  to  Mr.  ScheidaFs? 

Mr.  Deans. — Yes,  in  a  different  department  of  the  company. 

Prof.  Kerry. — Both  reported  to  Mr.  Szlapka? 

Mr.  Deans. — ^Yes,  both  reported  to  Mr.  Szlapka. 

Prof.  Kerry. — One  dealing  with  the  erection  plan  and  the  other  with  the  per- 
manent plan? 

Mr.  Deans. — ^Yes,  that  is  correct. 

Mr.  HoLGATE. — I  think  you  said  Mr.  Hudson  was  on  the  work  during  the  com- 
mencement of  the  erection  of  the  steel  work? 

Mr.  Deans. — As  I  remember  he  remained  long  enough  to  see  the  traveller  handle 
its  first  heavy  members. 

Mr.  HoLGATE. — ^Was  it  then  your  intention  to  have  Mr.  Hudson  continue  there? 

Mr.  Deans. — No,  it  was  not  our  intention  to  have  Mr.  Hudson  continue.  As  soon 
as  the  part  of  the  work  he  was  particularly  interested  in  in  the  office  was  completed 
it  was  the  intention  to  take  him  back  to  Phoenixville. 

Mr.  HoLGATE. — Then  did  he  return  to  Phoenixville? 

Mr.  Deans. — ^He  returned  to  Pha?nixville. 
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Mr.  HoLGATE. — Was  Mr.  Hudson  a  well  qualified  man  to  have  continued  in  the 
erection  of  that  structure? 

Mr.  Deans. — As  far  as  his  ability  was  concerned  he  was  a  very  able  man,  but  it 
was  not  necessary  for  him  to  discuss  the  details  of  erection  and  work  up  tthe  method 
of  erection  to  such  an  extent  as  Mr.  Birks  did  and  therefore  we  substituted  Mr.  Birks 
for  Mr.  Hudson  as  the  permanent  erection  engineer  on  the  work. 

Mr.  HoLGATE. — Mr.  Hudson,  I  believe,  was  a  man  older  than  Mr.  Birks  ^ 

Mr.  Deans. — ^Yes,  sir. 

Mr.  Holgate. — And  had  had  a  good  deal  of  similar  experience  in  other  work  ? 

Mr.  Deans. — Mr.  Hudson  had  had  a  great  deal  of  experience  in  the  designing  and 
detailing  of  work.;  he  had  not  had  any  special  experience  in  the  actual  erection  work. 
I  mean  by  that  actually  being  with  the  men  and  in  contact  with  erectors ;  he  had  not 
had  that  experience. 

Mr.  Holgate. — ^Having  a  competent  foreman,  such  as  Mr.  Yeneer  has  been 
described  to  be,  was  there  further  necessity  for  an  engineer  skilled  in  erecting  on  the 
work  ?    We  understand  that  Mr.  Yenser  was  in  complete  charge  ? 

Mr.  Deans. — Yes.  Well,  we  considered  in  work  of  this  magnitude  it  was  neces- 
sary to  have  an  engineer  on  the  ground  in  addition  to  the  foreman. 

Mr.  Holgate. — What  we  have  in  mind  is,  I  think  it  is  in  evidence,  that  Mr.  Birks 
had,  previously  to  this  work,  had  no  field  experience  in  erection  ? 

Mr.  Deans. — That  is  not  correct. 

Mr.  Stuart. — I  do  not  think  that  is  in  evidence  ? 

Mr.  Deans. — He  had  had  experience.  You  even  asked  me  to  get  a  list  of  the 
places  where  he  had  worked  and  I  got  it,  at  least  I  did  have  it. 

Mr.  Holgate. — ^Have  you  got  a  further  record  of  Mr.  Birks'  erection  work  ? 

Mr.  Deans. — I  conferred  with  Mr.  Milliken  and  I  did  make  it  up  at  the  time,  I 
thought  you  wanted  it  the  next  day.  I  know  he  was  on  bridges  on  the  Southern  Rail- 
way which  we  were  erecting,  also  on  bridges  on  the  Lehigh  Valley  and  on  the  Rea«I- 
ing  Railway. 

Mr.  Holgate. — Of  course  we  look  upon  the  qualifications  of  Mr.  Birks  as  a  mat- 
ter of  rather  great  importance. 

Mr.  Deans.— It  is,  very. 

Mr.  Holgate. — And  we  would  like  you  to  make  it  as  clear  as  possible  what  your 
estimate  of  his  qualifications  is,  with  a  statement  of  all  the  facts  in  connection  with 
it,  that  led  you  to  that  conclusion.    If  you  want  time  to  prepare  that  statement 

Mr.  Deans. — I  think  I  can  give  it  to  you  in  a  very  few  words. 

Prof.  Kerry. — It  would  be  better  in  the  form  of  record  ? 

Mr.  Deans. — All  right. 

Mr.  Holgate. — We  could  get  that  from  Mr.  Deans  at  a  later  date.  Wo  would 
also  like  you  to  clearly  explain  your  reasons  for  making  the  change  from  Mr.  Hudson 
to  Mr.  Birks. 

Mr.  Deans. — We  never  considered  the  question  of  leaving  Mr.  Hudson  on  the 
Quebec  work  longer  than  the  erection  of  the  traveller,  and  to  be  certain  that  it  would 
perform  its  work,  because  Mr.  Hudson  in  many  ways,  was  not  as  well  fitted  to  act  as 
an  erection  engineer  as  Mr.  Birks.  We  always  had  in  mind  that  the  permanent  en- 
gineer on  that  work  should  be  Mr.  Birks.  His  qualifications  were  so  pronounced  that 
there  was  no  question  in  our  minds  about  appointing  him. 

Mr.  Holgate. — Considering  the  magnitude  of  this  work,  was  the  question  ever 
considered  by  you  of  the  appointment  as  resident  engineer  of  a  man  who  had  experi- 
ence corresponding  in  some  degree  to  this  work  ? 

Mr.  Deans. — We  felt  that  our  interests  were  porfectly  safe  in  the  hand.^  of  the 
force  that  we  hnd  thorn. 

Mr.  Holgate. — So  that  that  question  was  not  considered? 

^fr.  Dfans. — That  question  never  entered  my  mind. 

Afr.  Holgate. — Anrl  so  far  as  the  Pbcrnix  Bridge  Company  was  concerned,  you 
had  full  confideoce  in  the  men  whom  you  placed  in  charg*^? 
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Mr.  Deans. — ^I  had  absolute  confidence  in  the  men  in  charge  of  that  work. 

Mr.  HoLGATE. — And  you  iwould  carry  that  full  confidence  to  the  extent  of  allowing 
the  men  there  on  the  work  to  act  in  the  case  of  any  emergency  arising? 

Mr.  Deans. — I  should  expect  them  to  act  in  the  case  of  any  emergency  where  they 
did  not  feel  it  was  necessary  to  report  the  matter  to  the  Phcenixville  office. 

Mr.  HoLGATE. — ^You  felt  that  they  were  competent  to  know  when  an  emergency 
arose  ? 

Mr.  Deans. — Yes,  sir,  I  did. 

Mr.  HoLGATE.  Then,  Mr.  Deans,  was  your  organization  composed  and  carried 
out  on  the  assumption  that  emergencies  would  arise? 

Mr.  Deans. — ^We  exx)ected  that  they  might  arise  during  the  construction  of  that 
work. 

Mr.  Holoate. — And  having  that  very  thought  in  your  mind,  you  reposed  in  your 
staff  the  confidence  you  have  shown? 

Mr.  Deans. — The  staff  was  the  best  that  we  could  possibly  secure,  and  we  had 
every  confidence  in  them. 

Mr.  HoLGATE. — If  we  understand  the  organization  correctly  you  even  then  had  no 
man  on  tho  work  who  would  act  in  an  emergency  or  who  felt  himself  competent  to 
act  in  an  emergency  (without  consulting  the  office  in  Phcenixville? 

Mr.  Deans. — I  cannot  see  how  we  could  have  improved  on  that  organization  and 
taken  care  of  an  emergency  any  better  except  by  moving  the  entire  PlwBnixville  office 
to  the  Quebec  bridge.  In  other  words,  we  had  a  force  there  that  we  thought  could  act 
in  any  emergency  that  might  arise,  and  in  which  they  did  not  have  time  to  report  to 
the  Phcenixville  office. 

Mr.  HoLGATE. — Were  telephone  communications  of  frequent  occurrence  between 
the  bridge  and  Phcenixville? 

Mr.  Deans. — They  were  of  frequent  occurrence,  and  we  took  special  pains  with 
t^e  manager  of  the  telephone  at  this  end  and  at  our  end  to  give  us  clear  and  good 
service  between  our  office  and  the  bridge,  but  this  service  was  often  very  poor  and 
very  unsatisfactory.   The  managers  at  both  ends  were  doing  their  best  to  improve  it. 

Mr.  HoLGATE. — What  was  the  first  intimation  that  you  received  in  connection  with 
any  trouble  reported  from  the  bridge? 

Mr.  Deans. — We  received  daily  reports  from  the  bridge  which  included  all  matters 
of  interest  in  connection  with  the  erection.  I  suppose  you  refer  to  our  first  intimation 
in  connection  with  any  trouble  with  the  chords. 

Mr.  Holoate. — Unless  there  was  anything  else? 

Mr.  Deans. — There  was  nothing  else  of  any  moment  that  I  remember. 

Mr.  Holoate. — ^Was  the  trouble  confined  to  the  chords? 

Mr.  Deans. — The  serious  report  which  we  received  about  chords  we  received  on 
the  morning  of  the  accident. 

Mr.  HoLGATE. — ^Had  there  been  intimations  of  anything  of  like  character  before? 

Mr.  Deans. — The  first  report  that  we  received  regarding  chords  which  have  come 
up  in  the  investigation  here  was  in  a  letter  dated  August  6,  which  we  received  August 
8.  This  referred  to  the  fact  that  one  of  the  centre  ribs  did  not  line  up  in  the  con- 
nection between  7-L  and  8-L  of  the  cantilever  arm,  and  contained  a  suggestion  by 
Mr.  Birks  to  put  in  a  diaphragm  at  this  point  We  received  word  from  Mr.  Cooper  the 
same  day  that  he  had  a  similar  report  and  that  he  did  not  approve  of  that  method, 
and  we  had  correspondence  back  and  forth,  the  matter  not  being  settled  exactly  what 
would  be  done  at  that  joint  until  the  day  of  the  accident. 

Mr.  Holgate. — Then  what  was  it  decided  to  do  at  that  joint? 

Mp.  Deans. — ^Nothing  was  finally  decided;  it  was  not  considered  a  matter  that 
demanded  immediate  attention,  and  Mr.  Cooper  had  not  determined  exactly  the  manner 
in  which  he  wanted  it  corrected. 

Mr.  HoLGATE. — ^Do  I  understand,  then,  that  Mr.  Cooper  disapproved  of  the  sug- 
gestion made  by,  I  presume,  Mr.  Birks? 
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Mr.  Deans. — ^Yes,  he  thought  that  there  might  be  some  better  way  of  holding 
that  rib  than  that  suggested  by  Mr.  Birks. 

Mr.  HoLOATE. — ^But  up  to  the  29th  of  August  he  had  not  made  up  his  mind? 

Mr.  Deans. — ^No,  the  correspondence  had  not  come  to  a  conclusion  between  our 
office  and  the  field  and  his  representative  in  the  field  and  his  office. 

Mr.  Holgate. — ^What  position  did  you  take  in  the  matter? 

Mr.  Deans. — Mr.  Cooper  in  his  correspondence  thought  that  possibly  the  chord 
had  been  bent  in  either  handling  or  in  erection  or  during  transportation.  We  took 
the  i)osition  that  no  doubt  .that  chord  was  in  exactly  the  position  in  which  it  left 
PhGBnixville,  and  that  it  merely  was  necessary  to  bring  it  in  line  and  hold  it  there, 
and  we  thought  that  Mr.  Birks'  suggestion  was  a  good  one. 

Mr.  Holoate. — Then  do  we  understand  that  the  change  took  place  in  that  member 
after  it  was  placed  in  the  bridge? 

Mr.  Deans. — I  think  not.  There  were  a  number  of  other  cases  similar  to  this,  but 
not  as  great  in  deflection  which  Mr.  Cooper  had  pnssed  upon  and  settled  himself 
without  any  reference  to  our  office. 

Mr.  Holgate. — ^Previous  to  this? 

Mr.  Deans. — Previous  to  this,  I  understand,  and  possibly  subsequent,  too. 

Mr.  Holgate. — Were  they  reported  to  you  by  Mr.  Birks? 

Mr.  Deans. — They  were  not  reported  to  me  by  Mr.  Birks. 

Mr.  Holgate. — How  did  you  ascertain  that? 

Mr.  Deans. — I  understand  that  from  Mr.  McLure.  • 

Mr.  Holgate. — Were  there  any  other  matters  reported  between  August  8  and 
August  29? 

Mr.  Deans. — ^Nothing  of  importance? 

Mr.  Holgate.— Until  the  29th? 

Mr.  Deans. — ^Until  the  29th,  in  a  letter  written  by  the  field  here  on  the  27th. 

Mr.  Holgate. — Signed  by  Mr.  Birks? 

Mr.  Deans. — Signed  by  Mr.  Yenaer,  inclosing  a  letter  from  Mr.  Birks. 

Mr.  Holgate. — We  have  had  information  from  Mr.  McLure  in  evidence,  Mr. 
Deans,  with  regard  to  the  subject  under  discussion  on  the  27th,  28th  and  29th  August. 
Do  you  remember  if  that  information  conveyed  by  Mr.  Birks  is  substantially  the  same 
as  has  been  brought  here  by  Mr.  McLure  with  regard  to  the  condition  of  the  members 
referred  to? 

Mr.  Stuart. — We  have  copies  of  the  letters. 

Mr.  Holgate. — You  have  hand'^d  in  a  copy  of  a  letter  of  August  27  from  Mr. 
Yenser,  copy  of  a  letter  of  August  27  from  Mr.  Birks,  and  also  copy  of  a  letter  from 
Mr.  Birks  of  August  28.    You  have  the  originals  in  Phoenixville  ? 

Mr.  Deans. — ^We  have  the  originals  in  Phcenixville,  and  these  copies  were  made 
from  the  copy-book  here. 

Mr.  Holgate. — As  to  Mr.  Yenser^s  letter  in  which  he  speaks  of  9-11  and  L,  what 
have  you  to  say? 

Mr.  Deans.— It  should  be  9-K  and  8-K. 

Mr.  Holgate. — ^You  think  it  is  simply  an  error? 

Mr.  Deans. — An  error  in  tyx)ewriting. 

Mr.  Holgate. — An  error  in  typewriting? 

Mr.  Deans. — ^His  was  a  typewritten  letter. 

Mr.  Holgate. — And  Mr.  Birks'  references  are  correct  in  his  letter? 

Mr.  Deans. — ^Mr.  Birks'  references  are  correct. 

(Letters  put  in,  filed,  and  marked  Exhibit  No.  58.) 

Mr.  Holgate. — Do  you  remember  what  time  you  received  tiie  letters  of  August  27  ? 

Mr.  Deans. — I  think,  as  I  remember,  they  were  received  in  the  usual  Quebec  mail 
about  9.20  or  9.80  on  Thursday  morning,  August  29. 

Mr.  Holgate. — ^When  did  they  come  to  your  attention? 
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Mr.  DEAN8. — Immediately  on  tbeir  arrival  in  the  office. 

Mr.  iloLGATE. — Can  you  tell  us  what  action  you  took? 

Mr.  iJEASn. — I  immediately  called  in  consultation  Mr.  P.  L.  Szlapka,  the  design- 
ing engineer;  Mr.  William  H.  Beeves,  general  superintendent  of  the  company,  and 
Mr.  £.  L.  Edwards,  inspector  of  the  Quebec  Bridge  and  Railway  Company. 

Mr.  HoLOATE. — ^What  was  the  result  of  the  consultation? 

Mr.  Deans. — The  result  of  the  conBultation  was  that  we  considered  that  there  was 
no  imme^iiatf^  or  possible  ultimate  danger  in  that  condition,  and  that  we  should  call 
up  the  fi<'ld  and  so  advise  them.  I  had  Mr.  Milliken  do  this  over  the  'phone  about 
Um  oVloifk  or  10.'iO,  and  I  heard  him  from  the  adjoining  room  talking  to  Mr. 
Venser  on  thei*^?  lines,  and  when  he  had  finished  talking  with  Mr.  Tenser  I  told  Mr. 
ICilliken  to  call  Mr.  Birks  to  the  'phone  so  that  I  could  talk  to  him.  and  I  had  a 
conversation  with  Mr.  Birks  on  the  subject. 

Mr.  HoixsATE. — What  was  that  conversation  with  Mr.  Birks? 

Mr.  Dkans. — I  first  asked  Mr.  Birks  if  he  had  made  any  further  examination  of 
th«  chonlH,  iskfft^;hes  of  which  were  sent  in  his  letter  of  the  27th.  He  said:  We  have 
h>een  watching  it — we  have  watche<l  it  all  day  yesterday,  and  there  has  been  no  fur- 
ther movement  in  the  chords.  He  also  said  that  he  had  examined  the  lattice  and 
batt/'n«,  and  they  Fhowed  no  signs  of  yielding,  the  rivets  were  tight,  and  he  also  said : 
Since  writing  you  that  letter  we  have  made  a  further  examination,  which  satisfies 
us  that  either  the  entire  bend  or  the  whole  bend  in  this  chord  was  in  it  at  the  time 
of  erection.  We  found  that  the  large  splice  plate  which  was  riveted  up  in  June  has 
shown  no  signs  of  movement  or  action,  either  in  the  riveting  or  the  plate  since  it  was 
erected,  and  as  there  had  l>een  more  than  three  million  pounds  added  since  June  he 
felt  entirely  satisfied  with  the  condition  of  the  chord,  and  it  was  entirely  safe  to  pro- 
c  'cd  with  the  erection.  lie  said :  We  have  moved  the  traveller  and  have  gone  on  with 
the  erection.  I  asked  him  if  he  had  reported  this  to  Mr.  Hoare,  and  he  said  yes,  he 
had  and  that  Mr.  Hoare  had  been  there  during  the  day  in  which  this  examination 
was  made. 

Mr.  HoLGATE. — Were  any  further  instructions  given  by  you  to  Mr.  Birks  at  that 
time  over  the  telephone? 

Mr.  Deans. — I  simply  told  Mr.  Birks  to  watch  the  chord,  see  how  it  behaved,  that 
we  were  going  to  receive  a  visit  from  Mr.  McLure,  that  he  had  seen  Mr.  Cooper  in 
New  York,  and  then  we  would  decide  what  was  to  be  done. 

Mr.  HoiXJATE. — Did  Mr.  Birks,  in  that  conversation,  report  that  he  had  made  any 
further  m<'«suroments  than  those  referred  to  in  his  letter? 

Mr.  Deans. — T  assumed  that  he  had  made  a  very  careful  examination  of  these 
chords,  because  he  told  me  distinctly  that  there  had  been  no  movement  in  the  chords. 
I  asHumod  that  ho  did  something  of  that  sort. 

Mr.  HoLOATE. — Did  Mr.  Birks  leave  any  record  of  any  further  measurement  that 
he  made? 

Mr.  Deans,— JThis  letter  that  he  wrote  to  us,  the  letter  of  August  28,  is  the  letter 
that  ho  rf»ferro<l  to. 

^fr.  TTolqate. — Is  that  the  last  record  that  Mr.  Birks  left  in  regard  to  these 
troubles? 

Mr.  Deans. — It  is  the  last  record  that  he  left  regarding  these  chords. 

Mr.  IIoLOATE. — Were  you  satisfied,  Mr.  Deans,  with  the  evidence  of  Mr.  Birks  as 
to  the  condition  of  those  members  when  they  were  placed  in  the  structure? 

Mr.  Deans. — I  think  that  Mr.  Birks'  conclusions  as  to  the  condition  of  that  chord 
when  it  was  placed  in  the  structure  grew  out  of  the  fact  that  in  all  his  travels  over 
tlio  bridge  he  had  not  noticed  it,  and  the  riveting  being  made  in  June  of  a  very  large 
plate  and  showing  no  signs  of  working  since  June. 

Mr.  TfOLOATE. — You  refer  now  to  wh'ch  plate? 

Mr.  Deans. — The  spliced  plate  between  'S  and  9  L,  anchor  arm  chord.  He  reached 
the  conclusion  that  the  chord  had  at  least  a  considerable  pi^rtion  of  this  wave  in  the 
webs  when  it  was  erected. 
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Prof.  Galbraith. — That  was  in  June? 

Mr.  Deans.— -June,  1907. 

Mr.  HoLQATE. — In  view  of  the  evidence  that  we  have  that  Mr.  Kinloch,  Mr. 
McLure,  and,  I  think,  Mr.  Clark,  remember  the  condition  of  that  chord  as  it  was  put 
into  the  bridge  and  that  Mr.  Kinloch,  Mr.  McLure  and  Mr.  Clark  had  communicated 
their  knowledge  to  Mr.  Birks,  do  you  think,  Mr.  Deans,  that  Mr.  Birks'  information, 
as  given  to  you,  was  correct? 

Mr.  Deans. — I  think  the  condition  in  which  that  splice  was  at  the  time  Mr.  Birks 
wrote  that  letter  of  August  28,  and  the  fact  that  it  was  riveted  in  June  and  that 
3,000,000  lbs.  of  material  were  added,  warranted  Mr.  Birks  in  bolioving  that  he  had 
an  actual  fact  before  him  to  lead  him  to  believe  that  there  was  some  bend  in  that 
chord  at  the  time  it  wrs  riveted,  notwithstanding  that  these  three  men  thought  it  was 
absolutely  straight. 

Prof.  Galbraith. — Do  you  mean  3,000,000  lbs. of  material  added  to  the  bridge? 

Mr.  Deans. — I  mean  to  the  bridge.  I  think  he  had  the  right  to  believe  that  thero 
was  some  bend  in  the  chord  at  the  time  it  was  erected. 

Prof.  Kerry. — Then,  as  far  as  you  know,  Mr.  Birks  had  no  positive  evidence  in 
reaching  his  conclusion  and  his  conclusion  was  based  upon  argument  from  the  appear- 
ance of  the  chord  on  the  date  at  which  it  was  riveted. 

Mr.  Deans. — Yes,  his  conclusion,  I  have  no  doubt,  was  reached  due  to  the  fact 
that  the  spliced  plate  was  riveted  at  that  time;  that  the  bend  of  the  chord  extended 
to  the  splice,  under  the  spliced  plate,  and  that  none  of  these  rivets  showed  any  signs 
of  working  since  that  splice  was  made,  and  I  think  he  had  no  other  absolute  evidence. 

Mr.  lIoLGATE. — Then,  Mr.  Deans,  in  discussing  tiie  subject  of  Mr.  Tenser's  letter, 
and  of  Mr.  Birks'  two  letters  with  Mr.  Szlapka  and  the  others,  what  considerations 
weighed  with  you  in  deciding  you  to  instruct  Mr.  Yenser  and  Mr.  Birks  as  you  did? 

Mr.  Deans. — Mr.  Szlapka  took  about  half  to  three-quarters  of  an  hour  to  deter- 
mine the  loading  on  that  chord,  and  he  found  that  the  chord  was  receiving  about 
three-quarters  of  its  total  lead.  Then,  I  had  Mr.  Edwards  in  to  question  him 
in  regard  to  his  notes  of  inspection  as  to  how  these  chords  left  the  works,  and  I  found 
that  in  a  number  of  instances  the  chords  had  waves  in  their  webs,  but  the  exact 
amounts  he  did  not  have  in  his  note-book.  I  also  had  the  general  superintendent  of 
the  works  and  he  remembered  the  same  facts.  We  then  came  to  the  conclusion  that 
while  it  wjis  a  matter  that  would  ultimately  need  to  be  st lightened  up,  the  same  ai* 
other  matters,  it  was  not  a  matter  of  any  immediate  serious  note,  and  knowing:  at  that 
time  that  we  were  going  to  have  a  conference  with  Mr.  Cooper  and  Mr.  McLure.  wc* 
waited  for  our  final  action  until  after  that.  As  I  remember,  that  was  what  was  in  our 
minds  at  th'^  time. 

Mr.  HoLGATE. — What  was  the  last  progress  report  that  you  had  had  from  the  field 
prior  to  the  receipt  of  the  letters  you  have  put  in — Exhibit  No.  58? 

Mr.  Deans. — On  August  23  and  24  elevations,  alignment,  position  of  main  post 
and  end  post  wnre  s^'nt  us  from  the  field,  and  indicated  to  us  that  the  entire  structure 
was  behaving  ^^s  we  expectc^d  from  our  figures  and  design,  and  it  was  so  satisfactory 
and  complete  that  I  wrote  to  the  foreman  acknowledging  the  receipt  of  this  report  of 
August  26,  t'iree  days  before  the  accident,  indicating  the  satisfactory  condition  in 
which  this  entire  structure  was  at  that  time  to  our  mind.  I  have  the  original  of  that 
letter  here  to  hand  to  the  Commission. 

Mr.  IIoLGATi:. — Would  you  read  the  letter  and  we  will  put  it  right  in  the  evidence? 

Mr.  Deans  (reading)  : 

Phcenixville,  Pa.,  August  26,  1907. 
B.  A.  Yenser,  Esq., 

New  Liverpool,  P.Q.,  Canada. 

Dear  Sir, — Kef  erring  to  your  field  report  No.  19,  we  know  you  will  be  interested 
in  learning  the  clieck  figures  of  the  office. 
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The  field  make  the  elevation.  Office. 

Bottom   of   P-1,        average  19J"      18}". 
Foot  of  T-0-0,        average  25if"    24A". 

There  must  necessarily  be  -some  discrepancy  between  the  office  figures  and  the 
actual  facts  existing  in  the  field.  In  the  single  case  of  weight  of  the  wooden  floor, 
assumed  by  the  office,  at  1,500  lbs.  per  lin.  foot  for  entire  floor,  up  to  and  including 
last  i>anel  erected,  is  no  doubt  too  much,  and  therefore  it  is  natural  that  the  office 
results  should  be  lower  than  the  actual  figures  found  in  the  field.  This  all  is  a  very 
satisfactory  check. 

Yours  truly, 

JNO.  STEELING  DEANS, 

Chief  Engineer. 

P.  S. — We  will  not  need  any  further  measurements  for  longitudinal  position  until 
we  come  to  the  centre  post. — J.  S.  D. 

(Letter  put  in,  filed  and  marked  Exhibit  No.  59.) 

•Mr.  HoLGATE. — ^You  say  that  you  expected  Mr.  McLure  on  the  29th.  What  time 
did  he  arrive  at  Phoenixville  ? 

Mr.  Deans. — After  our  talk  with  Mr.  Yenser  and  Mr.  Birks  over  the  'phone  on 
the  morning  of  August  29,  at  about  10.30, 1  went  to  Philadelphia  on  the  11.09  train 
and  returned  ta  Phoenixville  about  three  o'clock.  Either  then,  or  immediately  there- 
after, I  received  a  message  from  Mr.  Cooper's  office  advising  me  that  Mr.  McLure 
would  be  at  our  office  at  five  o'clock.  I  then  advised  Mr.  Szlapka,  the  designing  engi- 
neer, and  Mr.  Milliken,  superintendent  of  erection,  to  come  into  the  office  and  await 
Mr.  McLure's  arrival  He  reached  there  at  ^yb  o'clock  and  reported  his  meeting  with 
Mr.  Cooper,  and  I  asked  him  if  Mr.  Cooper  had  given  him  any  further  instructions, 
and  he  said  no;  he  evidently  wanted  to  look  into  the  matter  further.  I  asked  him 
if  he  made  any  figures  over  there,  and  he  said  no,  there  was  not  time. 

Prof.  Galbraith. — If  he  had  made  any  figures? 

Mr.  Deans. — Any  calculations. 

Prof.  Galbraith. — If  Mr.  Cooper  had  done  so? 

Mr.  Deans. — He  said  no,  there  was  not  time;  he  had  just  told  him  to  go  to 
Phoenixville. 

Mr.  HoLQATE. — ^Up  to  that  point  had  tiiere  been  any  communication  between  Mr. 
Coox)er  and  Phcenixville  that  day? 

Mr.  Deans. — Just  that  message — the  message  that  Mr.  McLure  has  put  in  exactly 
—I  have  not  a  copy — advising  us  that  Mr.  McLure  would  be  there. 

Mr.  HoLQATE. — There  was  no  telephonic  communication? 

Mr.  Deans. — ^No  telephones,  no  other  messages  and  no  letter. 

Mr.  HoLGATE. — ^Yes  ? 

Mr.  Deans. — In  this  discussion  Mr.  McLure  said  that  he  had  received  a  message 
from  Mr.  Birks  advising  that  he  had  made  further  investigation  of  the  chords  and 
referring  to  a  letter  which  he  had  written  (which  would  reach  Phoenixville  on  Friday 
morning.  Our  discussion  was  stopped  probably  quicker  than  it  otherwise  would  have 
been  to  await  the  receipt  of  that  letter. 

Mr.  Holgate. — Is  that  letter  in  evidence? 

Mr.  Deans. — It  is  dated  August  28. 

Mr.  HoLOATE. — And  it  forms  part  of  Exhibit  No.  68? 

Mr.  Deans. — Yes,  sir.  Mr.  McLure  left  the  office,  I  think,  about  half-past  five, 
and  fifteen  minutes  after  he  left  we  had  a  call  from  Quebec  which  we  could  not 
understand  well,  and  it  took  Mr.  Waitneight  with  all  his  efforts  at  ibis  end  and  our 
efforts,  through  the  manager  of  the  telephone  company  at  our  end,  to  get  any  word 
from  Quebec  up  to  about,  as  I  remember  it,  ten  minutes  after  seven  from  a  quarter 
of  six.    That  is  when  we  were  advised  of  the  wreck. 
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Prof.  Galbraith. — From  a  quarter  past  five? 

Mp.  Deans. — ^We  had  a  call  from  Quebec  about  a  quarter  of  six.  It  was  so  poor 
that  Mr.  Milliken,  (who  went  to  the  'phone,  could  not  understand  what  was  said.  Mr. 
Waitneight  tried,  and  as  he  was  not  able  to  get  the  connection,  I  called  up  the  manager 
from  our  end  to  try  and  get  the  connection,  and  it  took  till  ten  minutes  after  seven 
to  get  word,  as  I  remember  it. 

Mr.  HoLOATE. — ^In  the  conference  after  Mr.  McLure  arrived  did  you  arrive  at  any 
conclusion  ? 

Mr.  Deans. — No,  sir,  the  discussion  was  not  completed. 

Prof.  Galbraith. — You  were  expecting  this  letter? 

Mr.  Deans. — Expecting  this  other  letter  which  would  contain  some  important 
information  next  morning. 

Mr.  Holgate. — Has  there  been  any  communication  from  Mr.  Cooper  to  the 
Phoenix  Bridge  Company  since  the  occurrence  of  this  accident? 

Mr.  Deans. — No  communication  whatever. 

Mr.  Holgate. — ^Has  there  been  any  communication  at  all  from  Mr.  Cooi)er  bear- 
ing upon  these  features  ? 

Mr.  Deans. — ^No  communication.  These  (referring  to  three  bundles  of  blue 
prints)  are  Mr.  Birks'  own  notes. 

Mr.  Holgate. — Will  you  put  that  in,  and  say  in  your  own  words  what  it  is? 

Mr.  Deans. — The  small  blue  print  note-book  entitled  '  Notes  for  erecting  Quebec 
Bridge,'  containing  77  pages,  and  also  blue  print  (pages  1  to  6),  being  notes  covering 
erection  of  main  traveller,  are  notes  covering  all  details  of  erection,  and  were  those 
used  by  Mr.  Birks,  erection  engineer. 

Mr.  Holgate. — Do  I  understand  that  this  is  the  actual  copy  used  by  Mr.  Birks? 

Mr.  Deans. — This  is  the  actual  copy  used  by  Mr.  Birks  on  the  work.  These  were 
the  instructions  issued  from  the  Phcenixville  office  for  erection  purposes. 

(Blue  prints  put  in,  filed  and  marked  Exhibit  No.  60.) 

Witness  retired. 

Mr.  Milliken  re-called. 

Mr.  Holgate. — We  asked  you,  Mr.  Milliken,  for  a  statement  indicating  the  con- 
dition of  each  riveted  joint  as  it  existed  on  August  29.  Have  you  been  able  to  get 
that? 

Mr.  Milliken.  This  (producing  paper)  is  a  statement  showing  the  condition  of 
the  field  riveting  up  to  August  29,  on  the  anchor  and  cantilever  arms. 

Mr.  Holgate. — And  in  so  far  as  you  know,  it  is  complete? 

Mr.  Milliken. — Yes,  sir;  that  is  prepared  by  Mr.  Kinloch  and  Mr.  McLure  and, 
in  so  far  as  I  know,  it  is  complete. 

Mr.  Holgate. — You  have  l^een  over  it? 

Mr.  Milliken. — Yes,  sir. 

Mr.  Holgate. — And  from  your  knowledge  of  the  work  you  believe  it  to  be  correct? 

Mr.  Milliken. — Yes,  sir. 

Witness  retired. 

Mr.  McLure  recalled. 

Mr.  Holgate. — Are  you  familiar  (with  the  document  that  Mr.  Milliken  has  just 
put  in? 

Mr.  McLure. — Yes,  I  made  it  out. 
Mr.  Holgate. — And  it  is  correct? 
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Mr.  McLuRE. — In  so  far  as  I  know  it  is ;  to  the  best  of  my  knowledge,  it  is  correct. 

Mr.  HoLOATE. — Is  this  the  best  information  that  is  available  at  the  present  time 
on  this  point? 

Mr.  McLuRE. — It  is  the  best  information  that  is  available,  unless  Mr.  Kinloch 
knows  of  some  correction  to  add  to  that. 

Witness  retired. 


Mr.  Kinloch  recalled. 

Mr.  HoLGATE. — Are  you  familiar  with  the  statement  put  in  by  Mr.  Millikeu  in 
regard  to  the  condition  of  the  riveting  on  August  29? 

Mr.  Kinloch. — ^Yes,  sir. 

Mr.  HoLGATE. — Is  it  correct? 

Mr.  Kinloch. — Yes,  to  the  best  of  my  knowledge. 

Mr.  HoLOATE. — Is  there  any  means  of  getting  more  accurate  information  than 
this  statement  contains? 

Mr.  Kinloch. — ^No,  sir. 

(Statement  put  in,  filed  and  marked  Exhibit  No.  61.) 

Witness  retired. 


Mr.  Milliken  recalled. 

Mr.  HoLQATE. — Mr.  Milliken,  have  you  the  information  that  we  asked  for  that 
would  indicate  the  position  of  the  locomotive  and  the  cars,  the  traveller  and  any 
material  for  erection,  or  any  material  to  be  erected,  that  was  on  the  cantilever  span 
on  August  29  ? 

Mr.  Milliken. — I  have  information  gained  from  those  who  were  at  the  bridge  or 
on  the  bridge  on  August  29. 

Mr.  HoLOATE. — ^Do  you  believe  it  to  be  correct? 

Mr.  Milliken. — ^Yes,  sir. 

Mr.  HoLGATE. — Could  you  compile  that  and  put  it  on  a  diagram  so  that  we  can 
understand  the  actual  location  of  these  weights  ? 

Mr.  Milliken. — Yes,  sir. 

Mr.  HoLGATE. — ^Will  you  do  so? 

Mr.  Milliken. — ^Yes,  sir. 

Mr.  HoLOATE. — I  thought  it  would  be  in  time  if  we  had  that  in  complete  form 
when  we  were  discussing  the  matter  with  Mr.  Szlapka. 

Mr.  Milliken. — All  right,  sir,  I  will  get  it  in  more  complete  form  by  that  time. 

Mr.  HoLGATE. — ^Are  there  some  other  matters  that  you  want  to  bring  up? 

Mr.  Milliken. — Nothing  except  the  shell  that  was  damaged  in  the  wreck  on  the 
Delaware  and  Hudson  Railway. 

Mr.  HoLGATE.1 — ^Will  you  explain  what  the  shell  is? 

Mr.  Milliken. — It  is  the  shell  or  shield  covering  the  bars  on  the  anchor  pier. 

Mr.  TTolgate. — As  part  of  the  framework  of  the  structure? 

Mr.  Milliken. — No,  sir,  entirely  independent. 

^fr.  HoLGATE. — So  that  the  accident  that  you  refer  to  could  have  no  effect  on  the 
structure  itself? 

Mr.  !>fiLLiKEN. — ^None  whatever.  It  is  just  simply  a  shell  covering  the  anchor 
bars,  and  is  rather  an  ornament  to  the  end  of  the  bridge. 

Prof.  Galbraith. — An  architectural  feature  and  not  an  engineering  one? 

^Fr.  Milliken. — ^Yes,  sir. 

Prof.  Galbraith. — ^You  might  say  what  the  accident  was. 
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Mr.  MiLLiKEN. — It  was  simply  the  bending  of  one  or  two  panels  of  the  lacing 
between  the  plates  that  comprised  the  shell. 

Mr.  HoLGATE. — As  a  matter  of  fact,  .were  they  repaired  before  it  was  used  in  the 
bridge? 

Mr.  MiLLiKEN. — Yes,  sir.  I  have  some  correspondence  in  connection  with  the 
accident  to  the  shell,  copies  of  which  I  will  leave  with  the  Commission. 

Mr.  HoLGATE. — Are  there  any  other  correspondence  or  letters  you  have  bearing  on 
the  accident? 

Mr.  MiLLiKEN. — No,  sir. 

Mr.  HoLGATE. — We  would  like  to  go  through  that  letter-book  between  the  office 
and  the  bridge  and  see  if  there  is  anything  there  of  interest,  Mr.  Stuart. 

Mr.  Stuart. — We  will  hand  it  to  you.  I  do  not  want  to  deposit  it  for  reasons  I 
have  already  explained,  but  if  there  are  any  letters  you  wish  to  be  put  in  we  will  put 
them  in.     Mr.  Deans  is  at  the  hotel,  and  he  will  hand  it  to  you. 

Witness  (Mr.  Milliken)  retired. 


Mr.  CuDWOBTH  recalled. 

Mr.  HoLGATE. — We  asked  you  for  some  information  yesterday,  Mr.  Cudworth. 
You  might  just  put  in  as  Exhibit  No.  62  those  three  papers  (referring  to  paj^ers  pro- 
duced by  Mr.  Cudworth),  and  describe  what  they  are. 

Mr.  Cudworth. — The  first  sheet  is  a  sketch  showing  the  method  used  in  measur- 
ing between  the  anchor  pier  and  main  pier  south  anchor  arm  on  September  17,  1907. 
The  next  sheet  is  a  plan  showing  the  location  of  the  24-inch  pins  on  September  27, 
1905.  The  third  is  a  photograph  showing  the  progress  of  erection  at  the  close  of  the 
season  of  1906. 

(Sketch,  plan  and  photograph  put  in,  filed  and  marked  Exhibit  No.  62.) 

Prof.  Galbraith. — I  think  you  were  asked  to  makfe  a  statement  regarding  the 
delicacy  of  your  instruments  on  th^'s  work.    You  are  going  to  get  that? 

Mr.  Cudworth. — ^Yes,  sir.  I  nlso  put  in  additional  wind  records  to  be  added  to 
thoj=e  already  deposited  and  marked  Exhibit  No.  56. 

Witness  retired. 


Mr.  HoARE,  recalled. 

Mr.  HoLGATE. — In  going  over  the  evidence  from  yourself,  we  thought  we  came 
across  some  inconsistencies,  and  having  spoken  about  these  matters,  and  having  sug- 
gested to  you  to  read  your  own  evidence  over  again  and  that  some  other  matters  would 
probably  appear  to  yourself,  we  would  like  to  know  what  you  have  to  say  in  regard 
to  those  points  that  were  brought  up,  and  if  you  would  just  make  a  statement  cover- 
ing any  matters  that  may  appear  somewhat  inconsistent  in  your  evidence,  we  would 
be  glad  to  have  it. 

Mr.  HoARE. — I  found  on  further  examination  that  I  had  made  certain  misstate- 
ments as  to  dates — what  I  did  on  certain  dates  previous  to  the  accident.  Having 
referred  to  certain  notes  and  having  further  r^^ferred  to  the  matter,  I  have  put  the 
facts,  which  I  think  are  quite  accurate,  in  writing.    May  I  read  it? 

Mr.  Holgate. — Kindly  read  it? 

Mr.  HoARE  (reading). — The  first  information  of  the  deflection  in  chord  A-9-L 
was  received  by  me  on  Tuesday  evening,  (when  Mr.  McLure  called  at  my  house  with  a 
sketch  of  chord  A-9-L  anchor  arm. 

I  thought  the  matter  important,  but  not  serious,  and  gave  instructions  that  a 
thorough  examination  of  the  bridge  should  be  made — particularly  a]l  chords,  posts, 
laterals  and  main  pier,  and  to  take  levels  to  the  main  pier. 
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On  Wednesday  morning  I  went  out  to  the  bridge,  and  Mr.  McLnre  and  Mr.  Kin- 
loch  reported  that  they  had  examined  all  the  chords,  Mr.  McLure  the  upper  ones  and 
Mr.  Kinloch  the  lower  ones,  and  that  none  of  them  showed  any  departure  from  the 
normal  except  A'9-L  anchor  arm  and  8  and  9  cantilever  arm,  and  that  no  change  had 
taken  place  in  any  of  these.  They  further  reported  to  me  that  the  lacing  on  A-9-L 
was  not  otherwise  affected  than  being  strained,  when  tested  with  a  hanmier — that  the 
posts  were  in  perfect  order  and  ehowed  no  sign  of  strain — ^that  the  diagonals  were 
normaL  I  also  asked  if  they  were  certain  that  all  other  chords  were  in  line  and  if 
any  lower  laterals  were  deflected  or  showed  signs  of  anything  being  wrong  at  connec- 
tions with  chords.  Mr.  Kinloch  replied  that  he  had  inspected  those  parts,  and  that 
everything  was  O.K. 

It  was  also  reported  to  me  that  the  levels  of  the  bridge  had  been  taken  by  Mr. 
Cud  worth  and  that  these  levels  were  in  exact  accord  with  the  theoretical  calculations 
as  to  what  their  psition  would  be  when  carrying  its  then  load. 

These  facts  satisfied  me  that  there  was  no  real  danger,  and  in  fact  the  idea  of 
danger  did  not  enter  my  head. 

I  thought  the  matter  important,  as  jwssibly  requiring  repair,  and  inviting  possible 
delay,  but  the  idea  of  a  i>ossible  collapse  of  the  bridge  never  crossed  my  mind. 

I  have  been  asked  to  give  an  exact  statement  of  my  movements  from  Monday 
the  26th  to  Thursday  the  29th  of  August,  inclusive.  After  the  most  careful  thought 
and  examining  all  records  which  I  could  lay  my  hands  upon,  I  find  the  following  to 
be  the  facts: 

Monday,  August  26. — In  oflSce  at  Quebec. — Called  McLure  on  the  telephone  to 
know  what  was  taking  place  at  bridge.  Answer  received  that  on  account  of  scarcity 
of  men  there  wns  no  erection  that  day.    In  the  afternoon  I  went  to  Cap  Rouge. 

Tuesday,  August  27. — In  office  all  day  preparing  for  annual  meeting.  McLure 
called  me  on  the  telephone  at  4.30  p.m.  to  say  that  he  would  see  me  that  evening,  as 
he  had  something  special  to  discuss. 

Wednesday,  August  28. — I  spent  all  day  at  the  bridge,  arriving  about  10  to  10.30 
a.m.,  leaving  there  at  about  4.30  p.m.,  when  it  was  reported  to  me  before  leaving  that 
no  change  whatever  had  taken  place  in  chord  A-9-L  nor  in  any  part  of  the  bridge.  I 
felt  no  anxiety  about  the  bridge. 

Thursday,  August  29. — I  was  in  the  office  until  1  p.m.  I  went  out  to  Cap  Kouge 
and  spent  the  afternoon  there.  I  reached  home  about  6  p.m,  when  I  heard  of  the  fall 
of  the  bridge.  During  the  afternoon  I  received  the  telegram  from  Mr.  Deans  that 
the  bend  in  chord  was  of  long  standing,  which  somewhat  strengthened  my  confidence. 

Mr.  Stuart. — I  think  Mr.  Hoare  ought  to  add  there  that  that  was  a  misunder- 
standing on  his  part  and  that  the  chord  referred  to  was  the  chord  in  the  cantilever 
ann. 

Mr.  HoARE. — This  telegram  is  already  in  evidence.  I  did  not  understand  that 
it  referred  to  the  other  chord  until  he  came  here. 

In  answer  to  Mr.  Kerry  respecting  events  that  happened  on  the  20th  of  August, 
Mr.  Kinloch  called  me  up  about  9  a.m.  to  say  that  no  work  was  in  progress  on  account 
of  a  man  being  killed,  and  wished  me  to  convey  the  information  to  Mr.  McLure  at 
the  hospital  and  tell  him  not  to  worry  about  getting  to  the  work  that  day.  Mr.  Kerry 
asked  me  to  especially  account  for  what  took  place  on  the  20th,  and  at  the  time  of 
my  evidence  yesterday  I  was  rather  vague  about  it. 

Mr.  HoLGATE. — You  stated  in  evidence  yesterday  that  you  did  not  personally 
examine  chord  No.  9-L.    Have  you  any  explanation  to  account  for  this? 

Mr.  HoARE. — Having  full  confidence  in  Messrs.  McLure  and  Kinloch,  I  depended 
entirely  upon  their  investigation  and  measurements  in  all  matters  of  that  kind.  To 
I)er8onally  reach  that  chord  it  would  be  a  great  physical  effort  attended  by  a  consider- 
able amount  of  danger,  unless  one  was  in  daily  practice  in  doing  that  kind  of  work. 
The  inspectors  were  there  for  that  8i)ecial  purpose,  and  if  I  had  to  climb  to  look  at 
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every  detail  on  the  bridge  I  might  just  as  well  have  been  an  inspector  myself  and 
their  services  would  not  have  been  necessary.  My  work  was  more  general  in  looking 
after  the  company's  business  and  seeing  that  the  work  was  being  carried  out  according 
to  contract  and  specifications  and  that  inspectors  on  the  work  and  at  Phoenixville 
were  fulfilling  their  various  duties  from  time  to  time  and  giving  me  the  necessary 
information  required  for  the  proper  conduct  of  the  work  and  for  its  monthly  estima- 
tion for  progress  payments. 

Mr.  HoLOATE. — Were  these  progress  payments  made  upon  your  certificate,  Mr. 
Hoare  ? 

Mr.  Hoare. — Yes,  sir. 

Mr.  HoLGATE. — Was  there  any  inspection  on  the  part  of  any  other  authority  before 
these  certificates  were  made  payable? 

Mr.  Hoare. — A  Mr.  Tomney  represented  the  government  at  Phoenixville. 

Mr.  HoLGATE. — Who  represented  the  government  at  the  Quebec  bridge? 

Mr.  Hoare.— "(Mr.  Johnston. 

Mr.  HoLGATE. — All  I  want  to  know  is  ^whether  Mr.  Tomney's  and  Mr.  Johnston's 
certificates  were  required  to  make  your  certificates  payable,  that  is  the  only  point  I 
want. 

Mr.  Hoare. — No,  they  did  not  come  to  me;  their  certificates  were  necessary  for 
the  Dominion  government  to  check  mine. 

Mr.  HoLGATE. — Their  certificates  were  necessary  for  payment  to  the  Phoenix 
Bridge  Company? 

Mr.  HoARE. — Yes,  sir. 

Mr.  HoLGATE. — That  is  the  way  you  understand  it? 

Mr.  HoARE. — All  right. 

The  Commission  adjourned  to  meet  in  Ottawa  on  Thursday,  September  26. 


SUPPLEMENT  TO  ME.  DEAN'S  TESTIMONY. 

Quebec,  Sept.  27,  1907. 

Mr.  Deans,  by  direction  of  the  Commission,  dictated  the  following  general  descrip- 
tion of  the  methods  adopted  in  the  designing  and  erection  of  the  Quebec  Bridge,  to 
be  considered  ns  an  addition  to  his  sworn  testimony: 

Study, — When  the  construction  of  this  bridge  was  first  considered  in  detail  it 
was  soon  appreciated  that  the  erection  would  be  by  far  the  most  important  item  of 
construction,  and  that  upon  the  success  of  this  feature  of  the  construction  the  safe 
execution  of  the  work  would  be  dependent.  In  this  connection  studies  were  made  of 
what  had  been  done  in  the  past  in  the  erection  of  cantilever  construction  and  after 
careful  consideration  it  was  decided  that  a  departure  from  the  plans  pursued  in  pre- 
vious works  was  necessary  to  ensure  absolute  safety.  The  preliminary  studies  and 
preparation  of  these  plans  engaged  the  labour  of  eight  to  ten  engineers  and  draughts- 
men for  the  greater  portion  of  three  years. 

Shop  Details. — In  designing  the  details  of  the  structure  all  connections  and  field 
details  were  designed  to  facilitate  the  erection  and  to  ensure  safety  in  this  part  of 
the  work.  This  feature  was  carried  out  without  regard  to  the  shop  cost,  it  being 
thoroughly  appreciated  that  cost  must  not  enter  into  this  consideration.  To  this  end, 
double  pin  connections  were  made  at  panel  points  and  the  riveted  connections  were 
so  arranged  as  to  make  it  possible  to  complete  a  panel  in  its  entirety  before  proceeding 
to  the  erection  of  the  next  panel.     Details  were  so  arranged  that  as  each  panel  was 
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completed  the  bracing,  both  upper  and  lower  horizontal  bracing  and  the  transverse 
bracing  could  be  put  in  complete. 

False  work, — The  anchor  arm  span,  500  feet  long,  abouf96  feet  deep  at  the  shore 
end  and  315  feet  deep  at  the  main  pier,  being  a  fraipe  with  its  long  members,  at  the 
time  of  its  erection  materially  different  in  length  from  what  they  would  be  in  the 
finally  completed  structure,  made  it  necessary  to  erect  this  anchor  span  as  a  frame 
broken  at  principal  joints.  To  make  the  erection  of  this  frame  i)ossible  it  was  neces- 
sary to  set  it  upon  false  work  that  would  not  settle  appreciably  under  load  and  that 
would  make  the  jacking  of  pin  centres  to  fixed  points  easily  possible.  This  considera- 
tion, in  addition  to  the  further  consideration  of  avoiding  all  risk  of  accident  by  fire, 
decided  us  to  adopt  steel  false  work  to  support  the  metal  superstructure.  The  only 
wooden  false  work  used  being  the  central  portion,  temporarily  required  to  carry 
stringers  and  tracks  for  the  running  out  of  material  and  metal  for  erection.  This  steel 
false  work  was  founded  upon  a  grillage  of  three  to  five  layers  of  heavy  planed  timbers 
set  to  exact  levels  by  instrument.  Before  placing  these  timbers  we  had  the  found- 
ation Examined  by  expert  foundation  engineers.  The  care  exercised  in  the  placing 
of  these  foundations  led  to  excellent  results,  no  settlement  of  any  magnitude  occur- 
ring during  the  erection  of  the  anchor  span.  Inunediately  under  the  lower  chord  at 
panel  points  steel  blocking  was  placed,  resting  on  the  top  of  the  false  work,  and  this 
blocking  was  so  desigrned  that  the  panel  iwint  could  easily  be  raised  or  lowered  by 
means  of  jacks.  The  blocking  was  also  arranged  so  that  movement  longitudinally 
for  temperature  changes,  etc.,  might  readily  take  place,  without  distorting  the  trusses. 

Travellers. — The  principal  departure  from  previous  practice  was  in  the  style  of 
the  traveller.  In  the  past  engineers  have  used  what  is  called  an  inside  traveller  run- 
ning between  the  trusses  and  resting  directly  upon  the  floor  system.  This  style  travel- 
ler prevented  the  complete  erection  ol  each  panel  including  the  bracing,  before  the 
traveller  is  moved  ahead.  For  this  very  important  reason  the  traveller  used  at  Quebec 
is  what  is  called  an  outside  traveller,  completely  enveloping  the  entire  frame  work 
and  resting  upon  the  false  work  during  the  erection  of  the  anchor  arm  and  upon 
extended  contilevers  of  beams  hung  from  lower  chord  pins,  during  the  erection  of  the 
cantilever  arm.  This  style  of  traveller,  while  much  more  expensive,  made  it  iwssible 
to  complete  each  panel  in  order,  including  all  bracing,  insuring  absolute  safety.  For 
the  erection  of  the  suspended  span  a  smaller  traveller  running  upon  the  top  chords  of 
the  span  was  used.  This  traveller  also  permitted  the  complete  panel  to  be  finished 
before  moving  ahead.  The  rigging  of  the  traveller  called  for  hoisting  blocks,  sheaves, 
shackles  and  engines  far  beyond  what  had  been  used  before  and  actual  tests  of  all  of 
tiiese  features  were  made  and  all  were  carefully  designed  in  our  engineering  oflice. 
The  travellers  themselves  were  designed  and  figured  wi^  the  same  care  as  the  perman- 
ent structure  and  also  received  the  same  careful  inspection  in  the  shops  and  the  same 
high  grade  of  material  was  used  in  their  construction. 

Power. — Careful  consideration  was  given  to  the  iwwer  to  be  used  and  it  was 
finally  decided  to  adopt  electric  power.  This  reduced  the  risk  of  fire  and  also  was 
considered  more  reliable  in  view  of  the  erection  running  into  the  winter  at  the  end 
of  the  season.  The  electric  power  was  used  not  only  for  the  four  125  horse-power 
hoists  on  the  main  traveller  and  the  two  55  horse-i)ower  hoists  on  the  smaller  traveller, 
but  for  all  other  engines  used  on  the  structure,  and  it  was  also  used  to  run  com- 
pressors for  riveting,  reaming,  drilling,  &c.,  eliminating  the  use  of  fire  upon  the  entire 
structure,  with  the  exception  of  rivet-heating  forges.  This  electric  power  was  used 
more  extensively  in  this  structure  than  in  any  previous  work  and  demonstrated  its 
superiority  over  steam.  The  electric  power  was  obtained  from  the  Canadian  Electric 
Company — it  being  delivered  at  a  substation  at  bridge  in  2,200  volt  alternating  cur- 
rent and  then  transformed  by  175  k.w.  generators  to  550  volt  direct  current  for  use  in 
motors  on  the  structure. 

Erection  appliances. — The  magnitude  of  the  work  and  the  size  of  the  members, 
running  as  they  did,  up  to  100  tons,  made  it  impossible  to  use  the  ordinary  methods 
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of  handling,  and,  therefore,  we  designed  in  advance  erection  appliances  for  the  hand- 
ling of  all  members,  with  complete  plate,  angle,  and  pin  connections  with  the  hoisting 
block  shackles.  These  appliances  received  not  only  the  consideration  of  the  erection 
department,  but  were  carefully  checked  up  by  the  designing  department  and  not  a 
single  one  developed  any  sign  of  weakness  during  the  erection  of  the  work. 

Storage  yards. — To  ensure  continuous  erection  and  avoid  any  delays  incident  to 
wrecks  in  transit,  &c.,  storage  yards  were  established  near  each  end  of  the  bridge. 
These  yards  were  67  feet  wide  and  about  1,000  long,  served  by  two  65  horse-power 
electric  cranes.  These  storage  yards  were  capable  of  holding  about  12,000  tons  of 
material  and  also  afforded  sufficient  room  for  assembling  eye  bars  in  complete  panels 
ready  for  erection  and  also  for  the  attachment  of  appliances  to  other  members  in 
advance  of  their  being  forwarded  to  the  bridge. 

Erection  programme, — To  eliminate  as  far  as  possible  the  necessity  of  the  erec- 
tion foreman  using  his  judgment  in  connection  with  the  erection,  a  programme  was 
made  out  in  the  office  a  year  or  so  in  advance  of  the  actual  work  being  done  and  was 
made  out  by  the  erection  department,  working  in  conjunction  with  the  engineering 
department,  fixing  in  every  detail,  every  operation  of  the  traveller  and  the  hoisting 
apparatus,  and  defining  to  the  minutest  detail  how  the  attachments  should  be  placed 
and  attached,  and  how  the  material  should  be  loaded  on  the  cars  at  the  storage  yards. 
This  programme  also  gave  in  detail  the  sets  of  hoisting  falls  which  should  be  attached 
in  handling  each  member,  how  each  member  should  be  raised  from  the  car  and  how 
it  should  be  lowered  into  place  and  connected.  All  of  this  programme  was  indicated 
in  clear  terms  in  blue  prints,  furnished  to  the  general  foreman,  assistant  foremen  and 
engineers.  These  instructions  covered  every  operation  from  the  placing  of  the  first 
member  to  the  completion  of  the  entire  work,  and  it  included  every  member  on  the 
bridge.  It  is  a  matter  of  the  greatst  interest  to  know  that  this  programme  was 
found  to  work  perfectly  and  with  the  experience  gained  on  the  south  side,  very  few 
and  only  minor  alterations  were  made  in  connection  with  the  work  on  the  north  side. 

Special  features, — DeflectioA  diagrams  and  diagrams  giving  the  position  of  all 
pin  points,  alignment,  position  of  main  and  end  posts  were  made  by  the  field  engineer 
and  records  sent  to  the  office  at  Phoenixville,  and  to  the  consulting  engineer,  and  after 
the  moving  of  the  traveller  from  panel  point  to  panel  point,  during  the  entire  work. 
A  United  States  weather  bureau  standard  wind  gauge  with  electric  registering  ap- 
paratus in  the  office  was  used  to  keep  a  daily  record  of  wind  velocities.  Thermometer 
readings  were  also  taken  and  records  each  day.  The  movement  of  the  trusses  under 
varying  degrees  of  temperature  were  also  noted  and  recorded. 

Field  organization, — In  addition  to  the  regular  field  erection  force  iwhich  con- 
sisted of  a  general  foreman  in  charge  of  the  entire  work,  assistant  foremen  at  the 
travellers  and  storage  yards  and  in  charge  of  riveters  and  false  work,  two  engineers 
of  special  fitness  for  their  work  were  kept  at  the  bridge  during  the  entire  construction, 
one  engineer  having  full  charge  of  all  instrument  work  and  one  engineer  having 
whole  charge  of  all  matters  in  connection  with  the  power  assembling  and  handling  of 
members,  the  proper  attachment  of  all  appliances,  the  proper  bolting  and  riveting  of 
all  joints,  including  bracing.  Both  of  these  engineers  were  technical  advisers  to  the 
general  foreman.  There  was  also  a  master  mechanic  (Mr.  Samuel  Oaks,  who  sur- 
vived) on  the  work  at  all  times  and  an  electrician  (Mr.  Britton). 

Results. — The  first  metal  was  placed  in  position  on  the  anchor  pier  July  22,  1906. 
From  that  date  to  August  29,  1907,  not  a  single  accident  of  any  kind  occurred  to  the 
hoisting  apparatus  or  in  the  handling  of  any  material  to  the  bridge  or  in  erecting  it 
in  place.  There  were  only  five  fatal  casualties  during  the  entire  time,  and  each  of 
tEese  casualties  was  the  result  of  the  individual  action  of  the  man. 
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FIFTEENTH  DAY. 

Ottawa^  Sept.  26, 1907. 
The  Commission  met  in  Room  16,  House  of  Commons,  at  8  p.m« 

Mr.  CoLUNOWOOD  SoHREiBEB,  C.M.G.,  sworn. 

Mr.  HOLGATB. — ^Up  to  what  time  were  you  Deputy  Minister  and  Chief  Engineer 
of  the  Department  of  Railways  and  Canals  f 

Mr.  SoHREiBER.— What  time  did  I  cease  to  be! 

Mr.  HoLOATE.— Yes. 

Mr.  SoHREiBEB. — On  the  1st  July,  1906. 

Mr.  HoLOATB. — ^How  long  did  you  occupy  that  position  up  to  that  time? 

Mr.  ScHREiBER. — Since  December,  1892,  I  think  it  was  or  1898.  It  was  1892,  I 
think. 

Mr.  HoLOATE. — ^You  would  be  familiar  with  all  the  business  that  was  done  in 
connection  with  the  Quebec  bridge  ? 

Mr.  ScHREiBER. — It  all  passed  through  my  hands. 

Mr.  HoLGATE. — ^We  would  like  to  have  just  a  concise  story  of  the  connection  of 
your  department  with  the  Quebec  bridge.  You  could  just  give  us  that  and  then,  at 
the  proper  places,  put  in  any  documents  that  will  illustrate  the  matter.  Then  we  can 
follow  it  through  consecutively  in  the  evidence. 

Mr.  SoHBEiBER. — ^You  wish  to  begin  from  the  approval  of  the  plans! 

Mr.  HoLQATE. — ^Yes,  from  the  inception  of  the  idea. 

Mr.  ScHREiBER. — The  general  plan  of  the  bridge  was  approved  by  order  in  council 
of  May  16,  1898.     (Referring  to  Exhibit  No.  2). 

Mr.  HoLOATE. — ^What  necessitated  the  approval  by  order  in  council  at  that  time, 
Mr.  Gchreiberf 

Mr.  SoHBEiBEB. — The  government  had  granted  a  subsidy  to  the  bridge  of  a 
million  dollars.  • 

Mr.  HoLOATE. — ^Do  you  remember  the  date  of  the  grant  of  the  subsidy? 

Mr.  SoHRETOEB. — ^No,  I  do  not. 

Mr.  HoLGATE. — At  any  rate  the  granting  of  the  subsidy  then  was  previous  to  tnc 
submission  of  the  plan  for  the  location  of  the  bridge? 

Mr.  SoHREiBER. — So  far  as  the  location  is  concerned,  that  is  a  matter  that  afFects 
the  navigation  of  the  river  and  for  that  reason  the  plan  would  have  to  be  approved; 
that  is  the  general  plan.  That  is  one  reason,  and  other  is,  as  I  say,  in  regard  to 
the  subsidy. 

Mr.  HoLGATE. — After  the  approval  of  the  location  under  the  order  in  council,  what 
waa  the  next  matter  that  came  up? 

Mr.  SoiiREiBEH. — Then  a  contract  was  entered  into  under  the  Subsidy  Act  and  the 
work  proceeded.  Month  by  month  I  had  it  examined  by  an  engineer  to  see  what 
quantity  of  work  had  been  done  and  the  value  of  the  work  upon  which  the  subsidy 
was  baaed,  and  on  my  certificate  the  payments  were  made  for  subsidy. 

Mr.  HoLOATE. — ^Did  the  Quebec  Bridge  Company  submit  to  you  their  general 
specifications? 

Mr.  ScHREfflEB. — I  think  so,  yes. 

Mr.  HoLGATE. — Was  that  in  the  same  year,  1898? 
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Mr.  ScHRRiBKR. — I  think  they  subm'tted  one  in  1903 — ^I  am  not  sure,  but  I  think 
so.     They  cerlainly  did  when  tuoy  entered  into  that  contract  in  1898. 

Mr.  HoLQATE. — ^I  have  a  note  here  that  on  Aug.  31,  1898,  you  advised  the  Quebec 
Bridge  Company  that  their  general  specification  was  approved  of? 

Mr.  SoHREiBER. — ^Yes,  that  is  dated  the  31st  Aug.  1898  (referring  to  Exhibit 
No.  6).  That  is  correct  and  I  informed  them  that  the  specification  was  quite  satisfac- 
tory. 

Mr.  HoLGATE. — Why  was  that  approval  necessary? 

Mr.  SoHREiBER. — So  as  to  ensure  a  bridge  of  suflBicient  strength,  giving  the  height 
above  water,  &c.,  and  specifying  the  class  of  masonry  that  the  abutments  were  to 
be  built  of,  also  the  character  of  the  steel  of  which  the  superstructure  was  to  be  built. 

Mr.  HoLGATE. — Under  what  general  act  of  legislation  was  this  approval  necessary  t 

Mr.  SoHREiBEB. — All  bridges  at  that  time  had  to  be  approved  by  the  Kailway  Com- 
mittee of  the  Privy  Council  and  now  they  have  to  be  approved  by  the  Railway  Com- 
mission. 

Mr.  HoLOATE. — Then,  these  general  specifications  being  approved,  what-  was  the 
next  step? 

Mr.  SoHREiBER. — The  contract  was  prepared  and  executed  and  the  work  proceeded. 

Prof.  Kerry. — This  approval  that  we  have  here  is  not  an  approval  by  the  Kailway 
Committee,  it  is  approval  by  the  chief  engineer  of  the  department. 

Mr.  ScHREroER. — I  approve  and  recommend  them. 

Prof.  Kerry. — What  we  are  trying  to  get  at  is  under  what  special  legislative 
authority  was  this  approval  made.  Why  was  it  necessary  ?  •  Was  it  part  of  the  regular 
business  of  the  Railway  Committee  of  die  Privy  Council  ? 

Mr.  Schreiber. — I  should  say  that  the  approval  of  plans  is  a  part  of  the  business 
of  the  Railway  Committee  of  the  Privy  Council,  and  this  approval,  I  tLink,  is  called 
for  by  the  Act  or  by  the  contract  in  some  way  or  other — by  the  contract,  I  think  it  is 
— ^may  be  it  provides  in  the  contract  that  it  shall  be  approved  before  the  work  proceeds. 

Mr.  HoLGATE. — ^Who  prepared  the  specifications  that  were  approved? 

Mr.  Schreiber. — I  understood  Mr.  Cooper  did,  and  Mr.  Cooper  states  so,  I  think, 
in  a  letter  of  his. 

Mr.  HoLGATE. — I  refer  to  the  specifications  that  are  approved  by  your  letter  of 
Aug.  31,  1898,  Mr.  Schreiber  ? 

Mr.  Schreiber. — I  do  not  remember  who  did  that. 

Mr.  HoLGATE. — In  a  resolution  of  the  board  of  directors  of  the  Quebec  Bridge  Co., 
Mr.  Hoare  appears  to  have  been  instructed  to  put  himself  in  communication  with  you 
in  connection  with  preparing  suitable  specifications  for  the  proposed  Quebec  bridge 
to  be  a  basis  for  calling  for  tenders.  Do  you  recollect  if  that  was  the  course  pur- 
sued? 

Mr.  Schreiber. — I  do  not  remember  that,  but  my  impression  is  that  when  they 
advertised  for  tenders  they  asked  the  companies  to  submit  their  specifications  and 
plans  giving  a  certain  basis  upon  which  they  were  to  work. 

Mr.  HoLGATE. — ^We  would  like  to  find  out  just  how  these  specifications  were  arrived 
at  and  who  drew  them  up.  They  were  approved  by  the  chief  engineer  of  the  Depart- 
ment of  Railways  and  Canals? 

Mr.  Schreiber. — That  is  right 

Mr.  HoLGATE. — ^But  what  specifications  were  they  and  who  prepared  them  ? 

Mr.  Schreiber. — ^What  is  the  date  of  that?  (referring  to  Exhibit  No.  6.) 

Mr.  HoLGATE.— 1898. 

Mr.  ScHREffiER. — Those  must  have  been  submitted  by  the  company.  It  is  quite 
probable  that  Mr.  Hoare  had  a  consultation  with  me  about  them.    It  is  very  likely. 

Mr.  HoLGATE. — ^Would  you  not  have  a  record  of  those  si)ecifications  ? 

Mr.  Schreiber. — There  should  be.    There  must  be  one  in  the  department. 
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Mr.  HoLOATE. — ^But  you  cannot  now  say  what  specifications  they  were  or  who 
prepared  them? 

Mr.  ScHREiBEH. — I  looked  over  some  correspondence  this  morning  and  there  were 
no  specifications  attached  to  the  copy  of  the  contract  that  I  saw  there,  but  the  contract 
referred  to  the  specifications. 

Mr.  HoLGATE. — What  contract  would  that  be? 

Mr.  ScHREmER. — The  contract  of  1898,  I  think. 

Mr.  HoLGATE. — Is  that  the  subsidy  agreement? 

Mr.  SoHREiBER. — ^Yes. 

Mr.  HoLGATE.— That  ia  at  a  later  date? 

Mr.  SoHREiBER.--Was  it  ?    Was  that  the  one  of  1903  ?• 

Mr.  HoLGATE. — ^Yes,  we  are  only  at  1898  now. 

Prof.  Kerry. — jlr.  Schreiber,  before  the  approval  of  this  first  set  of  specifications 
was  given  by  you  what  investigation  was  made  into  the  specifications  themselves  as  to 
their  soundness  and  to  their  being  satisfactory  for  the  work  in  contemplation? 

Mr.  Schreiber. — ^I  am  speaking  from  memory  now,  but  I  should  judge  from  my 
usual  practice  that  I  must  have  been  in  consultation  with  Mr.  R.  C.  Douglas,  our 
bridge  engineer.    That  is  the  usual  practice. 

Prof.  EIerry. — Then  their  specifications  would  have  been  referred  to  Mr.  Douglas 
to  examine  and  report  on? 

Mr.  Schreiber. — ^Yes. 

Prof.  Kerry. — And  would  have  been  approved  by  you  after  he  had  passed  them 
as  being  satisfactory  ? 

Mr.  Schreiber. — Yes. 

Mr.  HoLOA*rE. — Then,  we  understand,  the  history  of  the  matter  was  that  the  Quebec 
Bridge  and  Railway  Company  issued  a  circular  letter  inviting  tenders? 

Mr.  Schreiber. — Yes. 

Mr.  HoLGATE. — Then  that  certain  tenders  were  sent  in  and  a  period  of  time  elapsed 
and  the  next  thing  we  hear  about  in  connection  with  the  department  was  an  agree- 
ment between  the  Quebec  Bridge  and  Railway  Company  and  the  government  dated 
November  12,  1900  (Exhibit  12).  There  are  certain  specifications  attached  to  that 
contract? 

Mr.  Schreiber. — Yes,  there  must  be  a  general  specification. 

Mr.  Holgate. — Can  you  say  who  prepared  those  specifications? 

Mr.  Schreiber. — My  impression  is  that  they  were  prepared  by  the  Phoenix  Bridge 
Company;  I  am  not  sure.  I  forget  when  Mr.  Cooper  was  appointed.  Mr.  Cooper 
was  a  man  we  relied  on  very  much  for  these  things  and  I  forget  when  he  was  appoint- 
ed, whether  it  was  under  the  second  contract,  that  contract  for  the  guarantee,  or 
whether  it  was 

Mr.  Holgate. — ^Mr.  Cooper,  it  appears,  came  into  the  question  in  May,  1900. 

Mr.  Schreiber. — ^It  is  perfectly  evident  that  he  did  not  prepare  the  1898  one;  that 
is  sure. 

Mr.  Holgate. — No,  sir,  he  is  not  connected  with  the  matter  in  1898. 

Mr.  Schreiber. — ^No,  I  really  could  not  tell  you  now  who  did  prepare  those. 

Mr.  Holgate. — ^What  was  Mr.  Cooper's  position  as  you  understood  it? 

Mr.  Schreiber. — He  was  consulting  engineer  to  the  company. 

Mr.  Holgate. — To  what  company? 

Mr.  Schreiber. — To  the  Quebec  Bridge  and  Railway  Company — not  to  the  Phoenix 
Bridge  Company. 

Mr.  Holgate. — Did  he  hold  any  other  apopintment  to  your  knowledge  in  connec- 
tion with  the  matter? 

Mr.  Schreiber. — ^Not  that  I  am  aware  of — ^just  consulting  engineer. 

^\t.  Holgate. — Acting  solely  fori 

Mr.  Sohreibeb, — Solely  for  the  company. 

Mr.  Holgate. — The  Quebec  Bridge  and  Railway  Compnny?  \ 
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Mr.  ScHREiBER. — Yes,  solely  for  the  Quebec  Bridge  and  Railway  Company  and 
being  an  engineer  of  very  high  repute,  of  large  experience  in  bridge  construction 
and  known  as  ths  leading  bridge  engineer  in  the  United  States  we  relied  largely  on 
him,  the  interests  of  the  bridge  company  and  the  government  being  really  identical. 

Mr.  HoLGATE. — The  agreement  between  the  Quebec  Bridge  Company  and  t»io 
government  being  made  in  November  had  you  come  in  contact  with  ^ir.  Cooper  in 
connection  with  the  matter  prior  to  that  time  ? 

Mr.  ScHREiBER.--Prior  to  189S? 

Mr.  HoLGATE. — ^Prior  to  Nov.  12,  1900.  Mr.  Cooper  made  a  report  on  the  plans 
and  specifications? 

Mr.  SCHREIBER. — No,  I  did  not  know  Mr.  Cooper  till  then.  I  only  knew  him  by 
repute,  but  I  had  never  seen  him.  When  I  say  we  relied  on  Mr.  Cooper,  I  mean  as 
to  general  things,  but  all  detailed  drawings  and  so  forth  were  placed  before  Mr. 
Douglas  to  see  whether  the  strains  exceeded  any  of  those  in  the  specification  so  that 
everything  went  through  his  hands  before  it  was  passed. 

Mr.  HoLOATE. — ^Were  those  specifications  attached  to  Exhibit  12,  sufiicient? 

Mr.  ScHREiBER. — I  do  not  understand  your  question. 

Mr.  HoLOATE. — ^I  will  put  it  in  another  way.  Were  the  specifications  attached  to 
the  subsidy  contract  the  same  as  those  that  were  prepared  in  1898,  before  referred  to, 
and  approved  by  your  letter  in  Exhibit  6  ?  « 

Mr.  SoHREiBER. — I  think  so.    I  do  not  remember  others. 

Mr.  HoLOATE. — Were  they  considered  sufficient  thn  for  the  work  under  coutractf 

Mr.  ScHREiBER. — They  were  considered  so. 

Mr.  HoLGATE. — Clause  2  of  the  subsidy  Agreement,  Exhibit  12,  stipulates  that  the 
company  shall  build  the  bridge  in  accordance  with  the  general  plans  before  mentioned 
and  the  specification  for  substructure  and  superstructure  hereto  annexed  marked 
respectively  *  A'  and  'A-1'  or  with  such  amendments  of  the  said  plans  and  specifica- 
tions as  the  Governor  General  in  Council  may  from  time  to  time  approve.  Were  there 
amendments  to  tlies^  specifications? 

jklr.  ScHREiBER. — There  evidently  were  amendments  to  the  specification?,  because 
I  see  a  letter  here  fiom  Mr.  Cooper  in  which  he  refers  to  some  amendments  he  proposes. 
I  do  not  know  whether  you  have  seen  that  letter  or  not,  here  is  a  copy  of  it. 

(Mr.  Schreiber  here  produced  a  copy  of  a  sheet  in  Exhibit  21,  marked  21-A.) 

Mr.  HoLGATE. — Were  theie  any  details  attached  to  that,  Mr.  Schreiber,  or  is  that 
all  you  have  in  connection  with  that  matter? 

(Mr.  Schreiber  filed  copies  of  a  letter  from  Mr.  R.  C.  Douglas,  bridge  engineer  of 
the  Department  of  Railways  and  Canals,  criticising  tbe  amendments  to  these  speci- 
fications proposed  by  Jtlr.  Theodore  Cooper.  These  documents  were  filed  and  marked 
Exhibit  63  on  the  understanding  that  they  wouM  be  later  further  identified  by  sub- 
numbers.) 

Prof  Kerry. — This  subsidy  agreement  provides  that  the  bridge  was  to  be  con- 
structed in  accordance  with  the  ?p?cifications  attached  to  the  agrcment,  or  with  such 
amendments  to  the  said  plans  and  specifications  as  the  Governor  General  in  Council 
may  from  time  to  time  approve.  Do  you  know  if  any  amendments  to  the  specification 
were  approved  by  the  Governor  General  in  Council? 

Mr.  Schreiber. — I  am  not  aware  of  any,  and  I  should  judge  by  those  reports  of 
Mr.  Douglas  that  there  would  not  be,  for  I  see  he  has  reported  against  these  proposed 
changes  of  Mr.  Cooper's.  There  was  no  order  in  council  approving  of  any  changes 
but  they  made  me  responsible  for  that,  and  in  consultation  with  Mr.  Cooper  if  there 
were  any  changes  that  I  approved  I  passed  them  through,  but  in  passing  through,  I 
would  pass  nothing  through  without  first  putting  it  through  the  hands  of  our  bridge 
engineer,  Mr.  R.  C.  Douglas. 
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Mr.  HoLOATE. — Then  haye  you  a  record  of  the  changes  in  specifications  that  were 
approved  by  you? 

Mr.  ScHREiBEB. — ^I  could  not  see  any  in  the  correspondence  I  looked  throufi^ 
to-day  in  the  department 

Mr.  HoLGATE. — In  connection  with  that  matter,  you  have  just  put  in  certain 
papers  purporting  to  be  modifications  in  the  specifications  (Exhibit  63) ;  were  they 
approved  by  you? 

Mr.  SoHRRTBKR. — ^I  am  afraid  I  am  not  able  to  say  at  this  moment;  nothing  was 
approved  by  me  that  Mr.  Douglas,  after  going  through  the  figures,  would  recommend 
should  not  be  approved. 

Mr.  HoLOATE. — Where  would  we  ascertain  whether  Mr.  Douglas  did  pass  these 
or  not? 

Mr.  ScHREiBER. — It  ought  to  be  in  the  correspondence,  in  letters  to  me,  correspon- 
dence with  me. 

Mr.  HoLQATE. — To  what  extent  was  your  department  then  interested  in  having  the 
specifications  for  the  construction  of  the  bridge  approved,  Mr.  Schreiber? 

Mr.  ScHREiBEB. — They  were  paying  the  subsidy  upon  this  and  later  on  they  were 
guaranteeing  the  bonds  of  the  company. 

Mr.  HoLQATE. — ^ITp  to  that  time  they  had  not  guaranteed  the  bonds  of  the  company? 

Mr.  ScHREmER. — ^No,  but  up  to  that  time  they  were  paying  subsidy  and  they 
wanted  to  ensure  having  a  substantial,  safe  structure  built,  and  not  pay  out  their 
money  foV  nothing. 

Mr.  HoLQATE. — The  approval  of  the  specifications  must  have  taken  place  some 
time  or  else  the  construction  would  not  have  been  proceeded  with. 

Mr.  ScHREmER. — Oh,  no  doubt  it  must  have  been,  no  doubt. 

Mr.  HoLOATE. — ^In  your  recommendation  to  Council,  Mr.  Schreiber,  of  the  9th  of 
July,  1903,  you  ask  to  be  authorized  to  employ  a  competent  bridge  engineer? 

Mr.  ScHREfflER. — ^Yes. 

Mr.  HoLQATE. — To  examine  from  time  to  time  the  detail  drawings  of  each  part 
of  the  bridge  as  prepared? 

Mr.  Schreiber. — ^Yes. 

Mr.  Holgate. — ^Was  your  recommendation  followed? 

Mr.  Schreiber. — There  iwas  an  order  in  council  passed  upon  that  recommenda- 
tion authorizing  that  to  be  done. 

Mr.  Holgate. — ^And  what  was  the  result? 

Mr.  Schreiber. — And  the  department  corresponded  with  an  engineer  of  the  name 
of  Nichols  in  New  York,  asking  what  terms  Mr.  Nichols  would  make.  Mr.  Nichols 
was  a  man  of  some  standing  in  the  profession  and  he  gave  his  terms,  &c.  In  the 
meantime,  I  wrote  to  Mr.  Cooper  and  I  enclosed  him  a  copy  of  the  order  in  council, 
&c.,.and  he  replied  not  favouring  that  very  much.  He  said  it  would  take  the  respon- 
sibility off  his  shoulders.  After  that  I  think  the  matter  went  into  the  minister's 
hands  and  he  wrote  something.  I  forget  now  exactly  what  that  was.  However,  it 
resulted  in  this,  that  after  discussing  the  matter  it  was  considered  that  the  interests 
of  the  company  and  of  the  Dominion  government  were  identical  in  every  way,  and 
therefore,  having  Mr.  Cooper,  a  man  whose  ability  was  never  questioned,  and  whose 
experience  in  connection  with  bridge  construction  has  been  large,  it  was  thought  better 
to  rely  upon  him  rather  than  interfere  with  what  he  might  do,  what  advice  he  might 
give. 

Mr.  Holgate. — Then  we  gather,  Mr.  Schreiber,  that  you  acted  in  accordance  with 
that,  and  that  really  in  the  design  Mr.  Cooper  for  those  reasons  was  given  a  free 
hand? 

Mr.  Schreiber.— Yes,  he  was. 

Mr.  Holgate. — ^Were  you  familiar  with  the  modifications  in  the  specifications, 
that  Mr.  Cooper  made? 
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Mr.  SoHREiBEB. — ^No  further  than  they  came  ^ore  me  and  I  would  hand  them 
over  to  Mr.  Douglas.  I  do  not  remember  what  they  were  now,  you  know,  and  I  think 
Mr.  Douglas  reported  in  favour  of  many  of  them.  I  do  not  know  that  he  did  all,  and 
then  if  he  did  not,  they  were  not  approved. 

Mr.  HoLGATE. — Could  we  find  what  points  were  disapproved  by  your  department? 

Mr.  SoHREiBER. — ^I  think  by  searching  through  the  correspondence  in  the  depart- 
ment that  might  be  ascertained. 

Mr.  HoLGATE.— Could  Mr.  Douglas  tell  us? 

Mr.  ScHREiBEB.— Yes,  he  could;  yes,  I  think  so. 

Prof.  Kerry.— The  Order  in  Council  of  August  16,  1903,  Exhibit  18,  read  as  fol- 
lows, Mr.  Schreiber; — 

'The  minister  further  represents  that  the  chief  engineer  has  lihis  day  reported 
stating  that,  as  the  result  of  the  personal  interview  had  with  the  company's  engineer, 
he  would  advise  that,  provided  the  efficiency  of  the  structure  be  fully  maintained  up 
to  that  defined  in  the  original  specifications  attached  to  the  company's  contract,  the 
new  loadings  proposed  by  their  consulting  engineer  be  accepted;  all  detail  parts  of 
the  structure  to  be,  however,  as  efficient  for  their  particular  function  as  the  main 
members  for  theirs,  the  efficiency  of  all  such  details  to  be  determined  by  the  principles 
governing  the  best  modem  practice,  and  by  the  experience  gained  through  actual  test; 
all  plans  to  be  submitted  to  the  chief  engineer,  and  until  his  approval  has  been  given, 
not  to  be  adopted  for  ike  work. 

*  The  minister  recommends  that  authority  be  given  for  following  the  course  so 
advised  by  the  chief  engineer,  the  order  in  council  of  the  21st  July  last  to  be  modified 
accordingly.' 

Now,  that  order  in  council  of  that  date  would  seem  to  authorize  the  adoption  of 
the  new  loadings  proposed  by  Mr.  Cooper  and  no  other  of  his  changes,  and  it  would 
seem  to  make  it  necessary  for  all  plans  to  be  submitted  to  the  chief  engineer  of  the 
Department  of  Railways  and  Canals  and  to  be  approved  by  him.  Was  that  course 
followed  throughout? 

Mr.  SoHREffiER. — I  think  so,  and  as  I  say  I  approved  nothing  until  it  had  gone 
through  Mr.  Douglas'  hands. 

Mr.  HoLGATE. — Then  the  next  change  appears  to  be  that  a  new  contract  was 
enteied  into  between  the  Quebec  Bridge  Company  and  the  government  on  October  10, 
1903.    Have  you  a  copy  of  that  contract  here  ? 

Mr.  SoHREiBER  (producing  document). — JThat  is  the  original. 

(Document  ordered  to  be  entered  as  Exhibit  64,  on  the  understanding  that  a  copy 
would  be  put  in  by  Mr.  Schreiber.) 

(Mr.  Schreiber  filed  a  copy  of  a  letter  under  date  of  August  12,  1903,  to  the  Hon. 
W.  S.  Fielding  (Exhibit  65).  acting  Minister  of  the  Department  of  Railways  and 
Canals,  recommending  the  course  adopted  by  the  government  in  the  issue  of  that 
order  in  council — Exhibit  18.) 

Mr.  HoLGATE. — This  contract  (Exhibit  64)  is  called  the  guarantee  agreement? 

Mr.  Schreiber. — Yes,  sir. 

Mr.  HoLGATE. — In  clause  7  of  that  document  reference  is  made  to  the  Chief 
Engineer  of  the  Government  Railways? 

Mr.  Schreiber. — Yes. 

Mr.  HoLGATE. — Who  is  meant  by  that  officer? 

Mr.  ScHREffiER. — It  is  intended  to  mean  me,  but  that  was  not  my  title. 

Mr.  HoLGATE. — Then,  that  is  just  a  clerical  error,  is  it,  or  a  lawyers  error  ? 
Clause  12  of  that  agreement  calls  for  the  plans  and  specifications  for  all  the  works 
of  the  undertaking  to  be  submitted  to  and  approved  by  the  Governor  in  Council 
before  any  work  is  constructed  thereunder  ? 

Mr.  Schreiber. — I  could  find  no  such  order  this  morning  in  looking  through  the 
papers. 

Mr.  HoLGATE. — Then  the  work  was  not  carried  out  in  accordance  with  this  clause? 
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Mr.  ScHREiBEB. — ^I  cannot  tell,  you.  I  am  only  telling  you  that  in  the  papers 
placed  before  me  this  morning  by  the  department  I  could  find  no  such  order  as  that. 

Prof.  Kerry. — ^Was  the  question  of  the  jurisdiction  of  the  Board  of  Railway  Com- 
missioners over  this  structure  ever  discussed,  Mr.  Schreiber? 

Mr.  SoHKKiBKR. — ^I  never  heard  it.  I  think,  by  virtue  of  their  office,  they  would 
have  something  to  say  in  regard  to  it. 

Prof.  Kerry. — ^My  remembrance  is  that  the  Board  of  Railway  Commissioners 
commenced  active  life  about  the  1st  of  February,  1904. 

Mr.  Schreiber. — Yes,  I  suppose  that  would  be  the  time  they  took  an  active 
interest  in  things. 

Prof.  Kerry. — ^And  the  plans  for  the  structure  which  has  fallen  would  not  have 
reached  the  department  until  probably  the  fall  of  1904  or  later? 

Mr.  ScHREmER. — ^I  am  unable  to  say  how  that  is.  I  could  not  find  that  order  this 
morning  among  the  papers.    It  may  be  in  the  department  but  overlooked,  you  know. 

Prof.  Kerry. — So  that  although  the  Railway  Act  of  1903  required  the  approval 
of  the  plans  for  all  bridges  of  over  18  feet  span,  the  plans  for  this  structure  really 
never  reached  the  Board  of  Railway  Commissioners  V 

Mr.  ScHREmER. — ^I  could  not  say.    They  may  have  considered  the  plan. 

Mr.  HoLGATE. — In  the  guarantee  agreement,  Mr.  Schreiber,  in  clause  13,  I  see 
'  the  continuation  of  the  work  of  constructing  the  said  undertaking,'  that  is  the  bridge, 
'shall  be  proceeded  with  as  soon  as  the  plans  thereof  are  submitted  to  and  approved 
by  the  Gk>vemor  in  Coimcil,  and  such  undertaking  shall  be  completed  not  later  than — ' 
were  those  plans  submitted  to  and  approved  by  the  Governor  in  Council? 

Mr.  Schreiber. — I  think  not,  as  far  as  I  know.  As  I  told  you  a  few  minutes  ago, 
I  could  find  nothing  amongst  the  papers  that  were  placed  before  me  by  the  depart- 
ment this  morning.  I  could  find  no  such  order  in  council  there,  but  the  original  plan 
had  been  approved  by  the  Railway  Committee  of  the  Privy  Council.  The  Railway 
Commissioners  superseded  the  Railway  Committee  of  the  Privy  Council. 

Mr.  HoLGATE. — ^We  find  that  the  plans  from  which  the  structure  was  built  are 
signed  by  the  Deputy  Minister  and  Chief  Engineer  of  Railways  and  Canals  ? 

Mr.  Schreiber. — ^Yes. 

Mr.  HoLGATE. — Under  what  authority  were  those  plans  signed? 

Mr.  Schreiber. — I  could  not  remember  the  law  now  in  regard  to  that.  I  must 
have  had  some  authority  to  do  it. 

Mr.  Holgate. — Those  plans  were  signed  by  yourself? 

Mr.  Schreiber. — ^Yes. 

Mr.  Holgate. — As  Chief  Engineer? 

Mr.  Schreiber. — Well,  are  they  not  signed  by  me  as  being  attached  to  a  report  of 
mine — something  of  that  kind  ?    That  is  usually  the  case. 

Prof.  Kerry. — ^We  understand  further,  Mr.  Schreiber,  that  your  approval  of  the 
plans  in  every  case  was  reserved  until  Mr.  Douglas  had  made  his  examination  of  those 
plans? 

Mr.  Schreiber. — I  do  not  think  there  is  any  doubt  about  it. 

Prof.  Kerry. — And  reported  them  satisfactory  ? 

Mr.  Schreiber. — I  should  say  there  is  no  doubt  about  it. 

Prof.  Kerry.— *Then,  as  far  as  you  know  at  present,  Mr.  Schreiber,  there  is  no 
order  in  council  authorizing  you  to  approve  the  plans  subsequent  to  the  making  of 
the  guarantee  agreement  of  October  19,  1903  ? 

Mr.  Schreiber. — I  could  find  none  this  morning. 

(Mr.  Schreiber  was  requested  to  file  with  the  Commissioners  a  copy  of  the  guar- 
antee agreement  between  His  Majesty  the  King  and  the  Quebec  Bridge  and  Railway 
Company,  under  date  of  October  19,  1903— Department  No.  15234.) 

Mr.  Holgate. — Then,  yt)u  put  certain  inspectors  on  the  work?  You,  I  under- 
stand, had  an  inspector  at  Phoenixville  ?  Will  you  let  us  have  a  copy  of  the  instruc- 
tion under  which  he  was  acting? 
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.Mr.  ScHREiBER.— Mr.  C.  J.  Tomney  was  there. 

(Mr.  Schreiber  filed  a  copy  of  the  instnictions  issued  to  Mr.  C.  J.  Tomney  under 
date  of  August  4,  1904,  and  signed  by  the  secretary  of  the  Department  of  Railways 
and  Canals;  marked  Ibdiibit  No.  66.) 

Mr.  HoLOATE. — Had  Mr.  Tomney  any  oth^r  duties  besides  his  written  instructions  ? 

Mr.  ScHREiBER. — Nothing  except  in  connection  with  the  bridge.  He  had  to  give 
us  a  statement  of  every  piece — every  member  of  the  bridge,  where  it  rvas.  what  had 
been  removed,  what  had  been  delivered  at  Quebec,  and  so  forth. 

Mr.  HoLGATE. — ^Was  his  inspection  entirely  in  the  nature  of  checking  material  in 
regard  to  the  amounts  ? 

Mr.  ScHREiBER. — That  is  all;  checking  material  for  payment — the  mciithly  esti- 
mate. ^ 

Mr.  HoLGATE. — He  had  nothing  to  do  with  inspecting  the  quality  of  work  or 
material  ? 

^r.   SCHREIBER. — ^No. 

Mr.  HoLGATE. — In  regard  to  the  inspection  of  the  wotk  done  at  the  bridge  itself, 
who  had  you? 

Mr.  ScHREffiER. — Mr.  Cooper  was  really  the  man  who  looked  after  that.  As  I 
said  before,  the  interests  of  the  company  and  of  the  government  wero  identical.  He 
was  supposed  to  visit  it  frequently. 

Mr.  HoLGATE. — Were  Mr.  Cooper's  personal  visits  frequent  enough  to  ensure  a 
complete  inspection? 

Mr.  ScHREiBER. — Well,  I  retired  from  the  position  in  the  department.  I  do  not 
occupy  that  position  in  the  Department  of  Railways  and  Canals  now.  I  retired  from 
that  in  1905,  so  that  there  was  scarcely  anything  done  at  that  time  in  regard  to  the 
superstructure.    I  met  him  down  there  on  two  occasions.    That  is  all  I  remember. 

Mr.  HoLGATE. — ^In  other  words,  the  work  on  the  superstructure  was  practically 
confined  to  the  period  after  which  you  retired  from  the  Department  of  Railways  and 
Canals? 

Mr.  ScHREfflER. — Yes,  sir. 

Mr.  HoLGATE.— But  during  your  incumbency  of  the  Railway  Department  had  you 
insi)ectors  who  did  visit  the  work? 

Mr.  ScHREfflER. — ^Mr.  Douglas  was  down  once  or  twice  and  Mr.  Johnson  also 
visited  the  works,  but  the  object  of  his  going  was  more  to  examine  the  estimates  shown. 

Mr.  HoLGATE. — Is  that  Mr.  Johnson's  business  ? 

Mr.  ScHREffiER. — Mr.  Johnson's — yes,  upon  which  we  were  either  guaranteeing 
or  paying  a  subsidy. 

Mr.  HoLGATE. — Would  his  insi)ection  include  an  examination  of  the  quality  of  the 
work  or  simply  the  quantity  of  it? 

Mr.  ScHREiBER. — Yes,  he  would  examine  the  quality  of  it  as  well  as  the  quantity 
as  far  as  the  substructure  is  concerned,  and  as  far  as  anything  would  have  been  done 
in  regard  to  the  superstructure. 

Mr.  HoLGATE. — What  did  Mr.  Douglas  do? 

Mr.  ScHREiBER. — Mr.  Douglas  went  down  on  several  occasions.  He  was  down 
with  me  twice — I  am  not  sure — certainly  once,  and  may  have  been  twice,  and  at  that 
time,  I  do  not  think  there  was  anything  delivered  in  the  way  of  material  for  the 
superstructure.     It  was  all  substructure  at  that  time. 

Mr.  HoLGATE. — You  personally  visited  the  work? 

Mr.  ScHREiBER. — I  went  down  occasionally. 

Mr.  HoLGATE. — On  several  occasions? 

Mr.  ScHREiBER. — ^Yes,  but  only  the  short  land  spans  were  erected  before  I  retired. 
I  am  not  sure  about  it,  but  certainly  nothing  beyond  that. 

Mr.  HoLGATE. — Is  there  anything  that  occurs  to  you  in  regard  to  your  explanation  t 

Mr.  ScHREiBER. — No,  I  do  not  know  of  anything  further? 
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Mr.  HoLOATB. — ^Had  the  Department  of  Railways  and  Canals,  in  so  far  as  you 
know,  anything  to  say  in  connection  with  the  appointment  of  the  engineering  staff  of 
the  Quebec  Bridge  and  Railway  Company? 

Mr.  ScHREiBEB, — ^Nothing  as  far  as  I  know. 

Mr.  HoLGATE. — Considering  the  relations  of  Mr.  Cooper  to  the  Quebec  Bridge  and 
Railway  Company  and  your  opinion  of  Mr.  Cooper's  ability  and  the  relation  of  the 
government  with  the  Quebec  Bridge  and  Railway  Company,  would  you  consider  that 
Mr.  Cooper  would  have  the  power  or  authority  to  amend  the  specifications  for  the 
work  from  time  to  time  as  he  might  consider  necessary  or  desirable,  and  would  those 
amendments  be  tacitly  accepted  by  all  parties  concerned? 

Mr.  ScHREiBER. — ^No,  I  think  not.  They  would  have  to  be  submitted  to  me  and 
they  would  come  before  our  bridge  engineer — ^before  the  bridge  engineer  of  the  Depart- 
ment of  Railways  and  Canals — ^before  they  would  be  accepted. 

Mr.  HoLOATE. — So  that,  unless  we  can  find  a  formal  acceptance  of  the  changes  or 
alterations  made  in  the  specifications  we  would  have  to  consider  them  as  unauthorized  ? 

Mr.  SoHREiBER. — Certainly. 

Mr.  HoLOATE. — And  yet  the  structure,  no  doubt,  has  been  constructed  in  accord- 
ance (with  t}ic  various  amendments  to  the  specification^  that  Mr.  Cooper  has  made 
from  time  to  time,  and  payments  have  been  made  as  the  work  progressed.  How 
would  those  payments  be  made  unless  the  steps  leading  up  to  the  authorization  of 
those  payments  were  complete? 

Mr.  ScHREiBER. — tThe  payments,  of  course^  should  not  be  made  unless  everything 
was  in  order,  no  doubt,  but  the  assumption  would  be  when  the  certificates  left  my 
hands  that  they  were  correct,  although  they  might  be  criticized  afterwards  or  examined 
afterwards  by  the  Finance  Department.    But  they  would  be  assumed  to  be  correct. 

Mr.  E.  V.  Johnson,  sworn. 
•    Prof.  Kerrt. — Mr.  Johnson,  will  you  state  briefly  the  position  you  have  occupied 
in  connection  with  the  construction  of  the  Quebec  bridge  and  the  duties  that  you 
have  performed? 

Mr.  Johnson. — Well,  as  inspecting  engineer  of  subsidized  railways,  I  visited 
Quebec  as  nearly  as  practicable  once  a  month  for  the  purpose  of  n^aking  an  estimate 
of  the  progress  of  +he  work  of  the  Quebec  Bridge  and  Railway  Company,  which 
included  a  portion  of  the  railway  and  the  Quebec  bridge.  This  was  to  ascertain  what 
amount  of  work  had  been  done  during  the  month  and,  as  I  say,  to  put  in  a  progress 
estmiate  for  the  release  of  the  bonds. 

Prof.  Kerry. — ^Your  duty,  then,  was  to  visit  the  work  if  possible  once  a  month 
to  inspect  its  progress  and  to  make  an  estimate  for  payment  of  the  amounts  of  sub- 
sidy due  to  the  Quebec  Bridge  and  Railway  Company  up  to  date? 

Mr.  Johnson. — ^Yes. 

Prof.  Kerry. — In  those  inspections,  Mr.  Johnson,  did  you  make  what  we  might 
term  a  detail  engineering  examination  of  the  Quebeo  bridge? 

Mr.  Johnson. — No,  my  examination  was  simply  to  report  as  to  how  far  the  work 
had  gone.  I  looked  at  the  work  generally  and  reported  the  condition  of  the  bridge, 
as  far  as  its  extent  had  gone  up  to  the  date  of  my  examination. 

Prof.  Kerry. — That  is,  the  main  object  of  your  inspection  was  to  determine  the 
quantity  of  work  that  had  been  dono  and  only  roughly  to  say  that  the  work  was 
satisfactory. 

Mr.  Johnson. — ^Yes. 

Prof.  Kerry. — You  did  not  consider  it  as  part  of  your  duty  to  study  the  design 
of  the  structure? 

Mr.  Johnson. — ^Not  at  all;  I  considered  that  as  being  settled  outside  of  my 
business. 

Prof.  Kerry. — Outside  of  your  department?  The  object  of  this  inquiry,  Mr. 
Johnson,  is  to  determine  the  cause  of  the  fall  of  the  bridge.    Would  you,  as  an  engi- 
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neer,  consider  that  any  of  your  observations  have  been  close  enough  to  enable  you  to 
give  evidence  that  will  assist  the  commission? 

Mr.  Johnson. — ^No,  I  think  not.  I  simply  walked  over  the  bridge,  generally  up 
to  the  end  of  it,  and  took  a  general  look  over  it  to  see  what  progress  had  been  made, 
but  I  considered  that  all  questions  of  that  sort  were  settled  by  others  who  iwere  in  a 
better  position  to  do  it. 

Prof.  Galbratth. — ^You  had  to  do  with  making  the  monthly  returns  of  the  actual 
weights  of  the  pieces  in  ike  structure? 

"Mr.  Johnson. — ^Yes. 

Prof.  Galbraith. — ^Have  you  any  information  as  to  how  those  weights  agreed  with 
the  weights  figured  from  tho  drawings  upon  which  the  stresses  in  the  bridge  were  com- 
puted? 

Mr.  Johnson. — No,  I  have  not  the  information  on  that  subject. 

Prof.  Galbraith. — I  believe  that  in  the  contract  there  was  an  allowance  made  of 
2}  per  cent  as  between  the  actual  weights  and  the  estimated  weights.  Do  you  know 
anything  about  the  actual  percentage  of  difference? 

Mr.  Johnson. — No,  that  is  a  matter  that  I  never  went  into  at  all. 

Mr.  HoLGATE. — ^Who  signed  the  certificates  for  payment? 

Mr.  Johnson. — The  <5hief  engineer. 

Mr.  HoLOATE. — ^Who  is  he? 

Mr.  Johnson. — At  present,  Mr.  Butler,  the  Chief  Engineer  of  Railways  and 
Canals. 

Mr.  HoLOATE. — Those  are  the  certificates  of  payment  from  the  government  to  the 
Quebec  Bridge  Company? 

Mr.  Johnson. — ^Yes. 

Mr.  HoLQATE. — Those  are  the  certificates  that  you  had  to  make? 

Mr.  Johnson. — I  made  my  report  out  in  an  estimate  of  the  quantities  and  value 
of  work  done  up  to  date  to  the  chief  engineer  of  the  department,  and  on  these  he 
issued  his  certificate  for  the  release  of  the  bonds. 

Mr.  HoLQATE. — Then  the  payments  made  to  the  contractors  on  the  bridge  site 
were  made  by  the  Quebec  Bridge  and  Railway  Company.  Had  you  anything  to  do 
with  the  certificates  of  their  engineer? 

Mr.  Johnson. — ^No. 

Prof.  Kerry. — One  question  about  your  reports.  You  saw  that  certain  members 
of  the  bridge  were  in  place,  you  had  to  arrive  at  the  weight  of  those  members? 

Mr.  Johnson. — I  did  not  arrive  at  the  individual  weights  of  them ;  I  had  a  report 
from  Mr.  Tomney,  which  was  always  referred  to  me,  and  this  gave  a  list  of  the  mem- 
bers and  the  total  weight  of  a  certain  class  of  work  that  was  either  at  the  shop  or  on 
Crown  land,  at  Phcenixville,  or  delivered  at  Quebec,  and  I  also  got  the  estimates  from 
Mr.  Hoare,  giving  practically  the  same  thing,  which  I  compared  to  make  sure  that  my 
estimate  would  be  correct. 

Prof.  Kerry. — Did  Mr.  Tomney  in  his  reports  of  material  shipped,  give  the 
weight  of  each  individual  member  or  the  total  weights? 

Mr.  Johnson. — No,  he  gave  the  number,  a  long  list  of  different  members  with  the 
weight  of  the  pieces  and  the  total  weight  of  all  that  lot.  It  might  be  a  million 
pounds  or  more;  it  was  just  the  bulk. 

Prof.  Galbraith. — ^Were  these  weights  the  weights  as  furnished  by  the  railway 
companies,  or  were  they  weights  determined  at  Phcenixville  in  the  bridge  works? 

Mr.  Johnson. — The  weights  that  Mr.  Tomney  gave  to  us  right  on  the  spot  and 
he  got  them  from  the  Phoenix  Bridge  Company. 

Mr.  HoLGATE. — Was  the  check  complete  and  continuous,  Mr.  Johnson,  from  the 
shop  to  the  bridge? 

Mr.  Johnson. — How  do  you  mean,  Mr.  Chairman;  do  you  mean  en  routCr  or  by 
dates? 
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Mr.  HoLGATE. — No,  was  the  dieck  complete  from  the  fabrication  of  a  member  to 
its  placing  in  the  bridge;  I  mean  with  regard  to  the  payment  for  that  material? 

Mr.  Johnson. — ^Well,  not  individually,  the  individual  pieces.  There  was  a  return 
made  by  Mr.  Tomney  of  raw  material  delivered  from  the  shops  to  the  Phoanixville 
works,  and  to  the  Crown  lands. 

Mr.  HoLGATE. — Was  the  check  complete  enough  so  that  if  an  error  had  been  made 
it  could  have  been  detected? 

Mr.  Johnson. — I  doubt  it. 

Witness  discharged. 

The  Commission  adjourned. 


SIXmEENTH  DAY. 

Ottawa,  September  27,  1907. 
The  Commission  met  at  10  a.m. 

EoBERT  C.  Douglas  sworn. 

Prof.  Kerry. — Your  official  position  is? 

Mr.  Douglas. — At  the  retirement  of  Mr.  Smith,  who  was  formerly  bridge  engi- 
neer, his  work  was  given  to  me — in  1893,  I  think,  some  time — 1893  or  1894,  or  some- 
thing about  that  time.  Since  that  time  I  have  been  bridge  engineer  in  addition  to 
my  other  duties. 

Prof.  Kerry. — That  is  bridge  engineer  of  the  Department  of  Railwayr^  and 
Canals? 

Mr.  Douglas. — ^Yes. 

Prof.  Kerry. — And  in  that  capacity  you  had  some  work  to  do  in  connection  with 
the  Quebec  bridge? 

Mr.  Douglas. — Some,  yes — with  the  substructure;  nothing  with  the  superstruc- 
ture except  the  routine  part  of  the  plans  and  the  reports. 

Prof.  Kerry. — No  direct  connection  with  the  structure? 

Mr.  Douglas. — No  direct  connection  with  the  superstructure  in  any  way. 

Prof.  Kerry. — In  Mr.  Schreiber's  examination  yesterday  it  developed  that  practi- 
cally the  first  step  towards  construction  was  in  the  preparation  of  the  specification 
by  the  Quebec  Bridge  Company  and  its  approval  by  the  Deputy  Minister  of  the 
Department  of  Railways  and  Canals.    You  know  that  specification,  do  you? 

Mr.  Douglas. — I  know  that  specification. 

Prof.  Kerry. — It  was  handed  to  you  for  examination  ? 

Mr.  Douglas. — No,  sir,  it  was  not,  to  the  best  of  my  recollection.  I  will  describe 
it  if  you  will  allow  me. 

Prof.  Kerry. — If  you  please. 

Mr.  Douglas. — As  nearly  as  my  recollection  serves  me,  Mr.  Hoare  came  into  my 
office  with  the  manuscript  specification  or  with  the  specification  in  the  galley  form, 
and  wanted  me  to  go  over  it  with  him.  He  said :  Mr.  Schreiber  said,  '  Go  into  Douglas 
and  go  over  the  specification  with  him.' 

Prof.  Qalbraith. — What  year  would  this  be? 

Mr.  Douglas. — It  was  before  the  1st  of  September,  1898.  'Sir,  Hoare  and  I 
went  over  the  specification.  Some  portions  of  it  were  founded  upon  a  specification 
of  mine  prepared  in  1896;  that  was  the  first  general  sp3cification  I  had  written  for 
the  Department  of  Railways  and  Canals.     Other  clauses  were  incorporated,  due  to 
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the  larger  spans  of  the  bridge  than  those  contemplated  in  the  general  specification. 
There  were  some  things  I  did  not  agree  with  and  Mr.  Hoare  would  say :  It  does  not 
make  any  difference;  this  specification  is  not  for  the  construction  of  the  work;  it  is 
merely  for  calling  for  tenders.  That  is  the  best  of  my  recollection.  When  the  con- 
tract is  let  there  will  be  a  new  specification  compiled  of  a  different  kind.  That  is  the 
best  of  my  recollection,  and  I  do  not  think  you  will  find  in  the  file  of  the  Quebec 
bridge  any  endorsement  or  any  report  in  regard  to  that.  I  went  through  the  specifi- 
cation with  Mr.  Hoare — that  is  my  recollection — in  my  office.  It  was  not  officially 
referred  to  me. 

Prof.  Kerry. — We  have  on  file  here  a  letter  from  the  then  Deputy  Minister  and 
Chief  Engineer  of  the  Department  of  Railways  and  Canals  advising  the  Quebec 
Bridge  Company  that  the  specification  iwas  approved ;  the  approval,  then,  was  not  given 
on  advice  from  you? 

Mr.  Douglas. — No,  not  to  the  best  of  my  recollection,  except  that  I  went  over  the 
original  specification  with  Mr.  Hoare. 

Prof.  Kerry. — But  Mr.  Hoare  did  not,  as  I  understand  you,  modify  that  specifi- 
cation ? 

Mr.  Douglas. — I  did  not  say  that  there  were  any  modifications  required.  I 
accepted  the  specification  in  that  way;  that  it  was  a  specification  for  tenders  and  not 
for  construction.  That  is  the  way  I  understood  it.  It  was  a  specification  for  calling 
for  tenders. 

Prof.  Galbratth. — You  practically  accepted  it,  having  made  no  objection  to  the 
•specification  ? 

Mr.  Douglas. — I  made  no  objection  to  it  as  a  specification  for  calling  for  tenders. 
That  is  a  totally  different  thing  from  a  specification  for  construction. 

Prof.  Kerry. — The  whole  procedure  was  a  more  or  less  unofficial  discussion 
between  yourself  and  Mr.  Hoare? 

Mr.  Douglas. — ^Yes,  an  informal  discussion  between  myself  and  Mr.  Hoare.  That 
is  the  best  of  my  recollection;  I  do  not  remember  making  any  report  upon  it.  I  do 
not  think  anything  will  be  found  in  the  papers. 

Prof.  Kerry. — When  did  the  Quebec  bridge  matter  next  come  to  your  notice? " 

Mr.  Douglas. — I  was  instructed  by  Mr.  Schreiber,  I  think  some  time  in  the  spring 
of  1901,  to  proceed  to  the  bridge  and  examine  into  the  work  that  had  been  done  by 
the  Quebec  Bridge  Company  on  the  substructure.  This  work  consisted'  principally 
of  masonry  in  the  quarry,  some  timber  for  the  caissons  and  such  other  preparations 
for  constructing  the  work.     That  was  my  first  connection  with  it. 

Prof.  Kerry. — ^Will  you  follow  along  historically? 

Mr.  Douglas. — ^Periodically  I  made  inspection  of  the  substructure  and  gave  esti- 
mates on  the  substructure.  I  was  directed,  on  a  difficult  matter  in  regard  to  the  land- 
ing of  the  south  main  pier  and  the  foundations,  to  proceed  to  Quebec  and  examine 
into  the  foundations,  and  I  think  I  met  Mr.  Cooper.  In  the  meantime,  Mr.  Schreiber 
came  to  Quebec,  met  Mr.  Cooper  and  the  foundations  were  settled  without  any 
reference  to  me  or  report  upon  it  for  the  south  main  pier. 

Prof.  Kerry. — During  this  period  you  are  speaking  about,  Mr.  Douglas,  the 
construction  tenders  were  called  for  by  the  Quebec  Bridge  Company? 

Mr.  Douglas. — ^Yes,  I  presume  so.    I  know  nothing  about  that. 

Prof.  Kerry. — You  did  not  come  in  contact  with  any  of  th\'J 

Mr.  Douglas. — ^No,  I  did  not  come  in  contact  with  that  except  by  hearsay,  that 
Mr.  Cooper  had  endorsed  the  plan  of  the  Phoenix  Bridge  Company  and  recommended 
their  tender  as  the  plan,  and,  I  presume,  their  price,  were  the  best.  I  had  no  connec- 
tion with  it  because  at  that  time  the  Quebec  Bridge  Company  and  the  department 
were  apart  in  one  way.  It  was  merely  a  subsidized  bridge,  like  a  dozen  others  that 
had  been  subsidized  by  the  government. 

Prof.  Kerry. — All  that  was  necessary  for  the  department  was  to  see  that  the  work 
was  sufficiently  satisfactory  to  justify  the  payment  of  the  subsidy? 
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Mr.  DouQLAS. — That  the  general  plans  wene  accepted  and  that  lihe  (work  was  going 
on  satisfactorily.  Several  bridges  were  going  on  in  the  same  way — ^the  Cornwall 
bridge ;  I  inspected  that,  the  bridge  on  the  Musquodoboit  river  in  Nova  Scotia,  a  large 
bridge  with  pneumatic  pressure,  and  the  Interprovincial  bridge  over  here  where  there 
were  large  piers  and  foundations.  They  were  all  subsidized  bridges,  and  I  considered 
the  Quebec  bridge  a  similar  bridge  to  these  others. 

Prof.  Kerry. — ^When  did  you  next  come  in  contact  with  matters  concerning  the 
superstructure  of  the  bridge? 

Mr.  DouQLAS. — The  only  contact  I  had  with  the  superstructure,  other  than  the 
routine  moving  around  of  plans  in  the  office,  was  that  the  amendments  of  Mr.  Cooper 
to  the  specification  of  1898  were  submitted  to  me  for  report.  That  is  lihe  only  official 
connection,  outside  of  the  routine  of  the  office,  that  I  had  with  the  Quebec  bridge. 

Prof.  E[erry. — ^And  that  was  just  one  set  of  amendments  that  he  proposed? 

Mr.  Douglas. — ^He  proposed  one  set  of  amendments. 

Prof.  Kerry. — This  only  came  up  once? 

Mr.  Douglas. — Well,  it  came  up  several  times  in  this  way;  during  the  interval 
I  made  a  general  sort  of  report  that  was  not  too  technical  for  any  layman  or  engineer 
that  did  not  know  much  about  bridges  to  understand. 

Prof.  Kerry. — Is  that  a  copy  of  your  report  (referring  to  Exhibit  No.  58)  ? 

Mr.  Douglas. — I  have  a  copy  here.    My  copy  of  the  report  is  July  9,  1903. 

Prof.  Kerry.— That  is  it. 

Mr.  Douglas. — This  is  the  report  that  I  made. 

'Ottawa,  July  9,  1903.        • 

'DEAjt  Sir, — ^I  have  the  honour  to  submit  this  report  upon  the  proposed  amend- 
ments to  the  contract  with  the  Quebec  Bridge  Company  in  regard  to  the  specification 
of  the  superstructure  approved  and  attached.  The  proposMi  changes  apply  to  clauses 
28, 

Prof.  Kerry. — At  that  time  you  had  the  original  printed  specification  and  Mr. 
Cooper's  proposed  amendments  as  well? 

Mr.  Douglas. — ^Yes,  at  that  time  we  had.  '  The  proposed  changes  apply  to  clauses 
28,  29,  30,  31,  32,  33,  34  and  36  of  the  contract  specification.  Under  these  clauses  and 
such  others  as  require  amendment  the  Quebec  Bridge  Company  should  be  requested 
to  substitute  the  amendments  in  agreement  with  their  respective  numbers.' 

I  had  no  connection  with  Mr.  Cooper;  it  was  the  Quebec  Bridge  Company,  or 
Mr.  Hoare,  their  representative. 

*  The  diagrams  of  engines  proposed  for  train  loadings  should  be  denoted  as  in 
present  specification. ' 

That  is  the  specification  of  1898. 

*  No  approval  should  be  given  to  future  increased  train  loadings  as  mentioned  in 
preface  and  page  8  of  proposed  amendments.' 

Prof.  Kerry. — ^That  is  to  say  that  you  thought  it  would  not  be  safe  to  increase  the 
train  loadings? 

Mr.  Douglas. — ^Yee,  as  provided  for  by  Mr.  Cooper  in  his  amendments. 

Prof.  Kerry. — ^Mr.  Cooper  makes  the  remark  that  the  train  loadings  can  be  safely 
increased? 

Mr.  Douglas. — Yes. 

Prof.  Kerry. — ^And  your  report  is  that  you  do  not  consider  it  safe  to  do  that? 

Mr.  Douglas. — No. 

'In  bridges  of  great  span  the  dead  load  is  of  such  large  proportion  to  the  com- 
bined loads  it  is  customary  to  adopt  greater  unit  stresses  than  in  bridges  of  ordinary 
spans.  In  some  of  the  bridges  of  large  span  with  a  uniform  live  load  and  a  concen- 
trated load  for  the  floor  system  the  live  load  for  the  trusses  has  been  specified  20  per 
cent  less.  I  Aould  recommend  that  no  greater  unit  stresses  be  permitted  than  60 
per  cent' 
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In  the  original  draft  I  had  '  in  eye-bars  and  55  per  cent  in  built  members. '  I 
erased  the  '  55  per  cent '  in  built  members,  but  that  represents  my  opinion.  My  opin- 
ion is  that  no  member  should  be  permitted  in  the  bridge  greater  than  60  per  cent  of 
tension  members  and  55  per  cent  of  compression  members,  or  built  members. 

'  I  should  recommend  that  no  greater  unit  stresses  be  permitted  than  60  per  cent 
of  the  elastic  limit  of  medium  steel  as  specified  in  the  '  general  specifications  of  steel 
bridges,  1901/  of  this  department. 

That  was  the  new  specification  which  would  have  applied  to  this  bridge  and 
which  had  been  endorsed  by  the  department,  and  I  did  not  think  that  the  hodge-podge  , 
amendments  of  Mr.  Cooper  should  be  tacked  on  to  the  old  specification  of  1898 — 
that  there  should  be  a  defined  new  specification  re-written, — 'And  that  the  general 
conditions  of  that  specification  as  regards  stresses  of  tension,  compression,  etc.,  should 
be  followed  if  a  change  of  contract  is  desired.'  The  original  specification  was  a 
defined  contract  with  the  government.  It  is  not  my  duty  nor  my  office  to  deal  with 
legal  matters  but  I  considered  each  clause  of  this  a  defined  contract,  and  that  when 
Mr.  Cooper's  changes  were  submitted  the  clause  as  amended  should  be  clearly  defined. 

Prof.  Kerry. — Let  us  be  clear  on  that  point,  Mr.  Douglas.  At  this  time  you  had 
the  original  specification  attached  to  the  contract  before  you? 

Mr.  Douglas. — When  I  first  had  to  do  with  the  Quebec  bridge  sub-structure  I  had 
forwarded  to  me  by  the  law  clerk,  or  Mr.  Schreiber  transmitted  the  subsidy  agreement 
between  Her  Majesty  the  Queen  and  the  Quebec  Bridge  Company.  This  contract,  as 
I  read  it,  governed  my  actions. 

Prof.  Kerry. — The  specifications  are  attached  to  the  agreement? 

Mr.  Douglas. — They  are  not  attached  to  this  exactly,  but  the  original  specifica- 
tions of  the  superstructure  and  the  specifications  of  the  substructure  were  attached  to 
this. 

Prof.  Kerry. — These  are  the  specifications  of  September,  1898? 

Mr.  Douglas. — I  have  not  a  copy  of  the  substructure  one  here  and  I  do  not  know 
what  the  date  of  it  is,  but  the  superstructure  is  dated  Sept.  1,  1908.  I  do  not  know 
whether  the  substructure  is  the  same  date  or  not 

Prof.  Kerry. — That  specification  of  1898  was  made  part  of  the  contract  between 
the  government  and  the  Quebec  Bridge  Company? 

Mr.  Douglas. — Yes,  sir. 

Prof.  Kerry. — And  I  think  you  said  that  the  specification  did  not  meet  appro- 
val and  was  not  referred  to  you  officially? 

Mr.  Douglas. — To  the  best  of  my  recollection  except  in  the  matter  of  running 
over  the  specification  in  my  office  with  Mr.  Hoare.    That  is  the  best  of  my  recollection. 

Prof.  Kerry. — But  at  that  time  you  did  not  regard  it 

Mr.  Douglas. — I  merely  regarded  that  specification  as  a  tentative  specification  for 
the  sole  purpose  of  calling  for  tenders. 

Prof.  Kerry. — And  at  the  time  that  the  subsidy  agreement  was  entered  into  by 
the  government  the  specification  was  not  referred  to  you  at  all? 

Mr.  Douglas. — Not  that  I  remember. 

Prof.  Kerry. — Then  when  Mr.  Cooper  suggested  these  amendments,  your  inten- 
tion in  making  this  report  was  that  the  bridge  should  be  built  in  accordance  with  the 
department's  specification  of  1901? 

Mr.  Douglas. — Yes. 

Prof.  Kerry. — With  certain  modifications? 

Mr.  Douglas. — With  certain  modifications.  I  may  say  that  considering  the  unit 
stresses,  design  and  erection  of  the  three  important  parts  of  a  large  bridge  of  that 
character,  and  considering  that  the  American  government  in  several  cases  appointed 
four  or  five  engineers  to  consider  and  determine  unit  stresses  of  unexampled  magni- 
tude, I  thought  that  this  matter  was  too  important  to  be  left  to  the  judgment  of  Mr. 
Oooper. 
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Prof.  Kebby. — There  is  no  mention  of  that  in  your  letter  or  in  your  report.  In 
the  report  to  Mr.  Schreiber  you  do  not  seem  to  have  suggested  that  procedure? 

Mr.  DouQLAS. — It  was  subsequent  to  that.  I  had  conversations  with  Mr.  Schreiber 
and  to  the  best  of  my  recollection  in  a  conversational  manner  I  mentioned  the  question 
of  consulting  engineers.  If  the  matter  had  been  referred  to  me  my  intention  was  to 
have  consulted  engineers  personally  without  bringing  them  in  as  consulting  engineers, 
and  with  that  in  view  I  wrote  to  several  engineers  in  preparation,  believing  that  there 
would  be  some  action  taken  on  Mr.  Cooper's  amendment. 

Prof.  Kerry. — ^What  followed  the  sending  in  of  this  report,  Mr.  Douglas? 

Mr.  Douglas. — In  so  far  as  I  was  personally  concerned? 

Prof.  Kerry. — ^In  so  far  as  you  know  ? 

Prof.  Galbraith. — There  is  one  point  I  am  not  quite  clear  on  as  to  *he  date. 
Between  1898  and  July  9,  1903,  you  made  no  rejwrt  on  the  specifications? 

Mr.  Douglas. — No  sir,  not  to  my  recollection.  It  will  be  found  on  the  file  if 
there  is. 

Prof.  Kfrry. — As  I  understand  it,  Dr.  Galbraith,  there  is  no  official  report  of  any 
kind  bearing  on  the  superstructure  that  was  made  by  Mr.  Douglas  other  than  the  one 
imder  date  of  July  9,  1903.  Previous  to  that  he  had  taken  no  official  action  of  any 
kind  in  regard  to  the  superstructure. 

Mr.  Douglas. — That  is  it.  After  these  proposed  changes  I  had  corresjwndeuce 
with  Mr.  Hoare;  that  is  personal  corresepondence,  because,  going  around  through  the 
department  would  take  so  long,  through  the  red  tape  manner  you  never  get  anything, 
and  I  had  correspondence  with  the  chief  engineer  of  the  American  Bridge  Company — 
Mr.  Wolfel.  That  is  in  July,  1903.  I  requested  Mr.  Wolfel  to  send  the  stress  sheet  of 
the  Monongahela  bridge,  whi^ch  was  the  largest  bridge  in  the  world  that  had  been  built 
on  what  you  might  call  the  American  principle  or  the  eye  bar  principle.  Mr.  Deans, 
is  that  not  the  largest  bridge? 

Mr.  Deans. — ^Yes,  that  is  the  largest  cantilever  bridge. 

Mr.  Douglas. — Mr.  Wolfel  referred  my  letter  to  Boiler  &  Hodge,  who  were  the 
engineers,  and  Mr.  Hedge  was  kind  enough  to  forward  me  the  specification  and  stress 
sheets  of  the  anchor  arm  of  the  Monongahela  bridge.  Then  I  had  correspondence 
with  the  American  Bridge  Company  in  regard  to  the  construction  of  large  eye  bars, 
July  24,  1903.  Mr.  Wolfel  sent  me  their  experience  in  the  construction  of  what  eye 
bars  they  could  furnish  of  a  large  character,  which  were  the  largest  that  had  ever  been 
built  in  the  world.  I  had  my  doubts  about  the  eye  bars;  there  had  been  no  experi- 
ments made  in  regard  to  them  except  this  last  disaster.  There  has  been  quite  an 
experiment  made  there.  That  is  my  only  connection  with  the  Quebec  bridge  as  far 
xis  engineering  or  the  department  are  concerned. 

Prof.  Kerry. — Then  you  made  this  report  to  Mr.  Schreiber  recommending  practi- 
cally that  Mr.  Cooper's  alterations  be  not  approved  ? 

Mr.  Douglas. — ^Practically,  of  course.  The  general  report  will  show  that  in  the 
engineering  specification  of  1901  the  elastic  limit  was  38,000  lbs.  It  was  a  defined 
amount;  that  would  make  19,800  lbs.  a  limiting  unit  stress  in  tension  members  and  55 
per  cent  of  the  elastic  limit  in  compression  members;  that  would  make  1S,250  lbs.  a 
limiting  stress  on  compression  members  less  the  general  colunm  formula.  The 
American  formula,  which  I  do  not  like — the  long  line  formula — was  used  and  I  was 
in  favour  of  using  the  Gordon  &  Hankin  formula. 

Prof.  Kerry. — At  the  time  that  you  wrote  this  report,  Mr.  Douglas,  you  were 
aware  that  the  original  specifications  attached  to  the  subsidy  contract  were  rather 
carelessly  drawn  up? 

Mr.  Douglas. — I  was  aware  they  were  not  fit  for  the  work.  I  wanted  just  one 
specification — ^the  specification  of  the  department,  or  the  revised  specification  which 
had  been  drawn  up  by  myself  and  which  I  knew  was  a  proper  report. 
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Prof.  Kerry. — ^You  did  not  make  at  that  time  any  special  examination  of  the 
Quebec  Bridge  Co's.  specification  without  reference  to  Mr.  Cooper's  amendments  at  all? 

Mr.  Douglas. — ^No,  except  it  was  a  contract  with  the  government. 

Prof.  Kerry. — ^You  knew  that  had  been  approved  and  you  did  not  consider  it. 

Mr.  Douglas. — There  were  about  15  or  16  amendments  to  the  specification  an^ 
my  action  was  to  get  defined  amendments  and  have  another  specification  drawn  up. 

Prof.  ICerry. — That  would  be  a  new  specification  completely  setting  aside  the 
Quebec  Bridge  Go's,  specification? 

Mr.  Douglas. — I  have  this  personal  letter  from  Mr.  Hoare  and  I  will  merely  read 
portions  of  it. 

*I  have  your  letter  of  the  12th  inst.  I  am  sending  you  by  express  the  original 
strain  sheets  based  on  specification  September  1st,  1898,  which  you  have  on  file. ' 

These  were  personal  to  my  office.    He  sent  them  personally. 

^  The  strain  diagrams  for  present  design  cannot  be  made  until  the  proposed  changes 
by  Cooper  are  adopted.  The  figures  for  the  original  will  give  the  proportions  for  all 
loads;  the  dead  load  results  will,  however,  be  greater  in.  the  present  bridge.  Don't 
change  the  original  specification.  We  desire  Cooper's  made  a  supplement  to  it  for  loads 
and  unit  strains.  It  can  be  attached  and  endorsed  as  such.  A  more  simple  and 
quicker  method  of  dealing  with  it  than  disturbing  the  original.  Please  don't  change. 
Cooper's  column  formula  being  more  practi-cal  and  rational  than  Gordon's  in  any 
specification.' 

Prof.  Kerry. — You  better  refer  to  the  date  of  that  letter. 

Mr.  Douglas. — June  15,  1903. 

Mr.  HoLGilTE. — From? 

Mr.  Douglas. — Mr.  Hoare. 

Mr.  HOLGATE.— To? 

Mr.  Douglas. — To  myself.  It  is  merely  a  personal  letter.  They  wanted  the  change 
to  go  in  holus  bolus  and  I  could  not  do  anything. 

Prof.  Kerry. — Subsequent  to  this  report  the  question  of  the  specification  never 
came  before  you  officially  at  all? 

Mr.  Douglas. — Mr.  Cooper  came  to  Ottawa  and  Mr.  Schreiber  and  Mr.  Cooper 
settled  on  the  changes  in  the  specification  themselves  without  any  consultation  with 
me. 

Prof.  Kerry. — Following  that  action  detailed  plans  for  the  construction  of  the 
bridge  were  prepared  and  were  sent  in  to  the  department  for  examination  and 
'approval? 

Mr.  Douglas. — ^Yes,  sir. 

Prof.  Kerry. — ^You  made  an  examination  of  these  plans  for  the  department,  Mr. 
Douglas  ? 

Mr.  Douglas. — Yes,  sir. 

Prof.  Kerry. — And  in  making  that  examination  were  you  guided  by  the  original 
specification,  or  by  the  original  specification  with  Mr.  Cooper's  amendments  attached? 

Mr.  Douglas. — I  was  not  guided  by  anything  except  Mr.  Cooper's  signature; 
practically,  he  was  resjKDnsible  for  the  plans. 

Prof.  Kerry. — But  you  checked  the  plans,  did  you  not,  to  see  that  they  were  in 
accordance  with 

Mr.  Douglas. — I  checked  them  in  accordance  with  the  contract,  I  did  not  compute 
them. 

Prof.  Kerry. — But  when  you  were  checking  your  plans  did  you  read  Mr.  Cooper's 

Mr.  Douglas. — Oh  yes,  I  considered  Mr.  Cooper's  amendments,  certainly. 

Prof.  Kerry. — As  being  part  of  the  contract? 

Mr.  Douglas. — Oh,  yes,  certainly,  his  unit  stresses  and  his  changed  loading  were 
considered  in  the  examination  of  the  plans. 

Prof.  Kerry. — Had  you  any  official  authority  for  doing  that? 
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Mr.  Douglas. — 'No  official  authority  except  the  official  authority  *  referred  to  Mr. 
Douglas '  written  on  the  sheet. 

Prof.  £[erbt. — ^No,  I  mean  official  authority  for  considering  that  Mr.  Cooper's 
amendments  were  part  of  the  contract. 

Mr.  Douglas. — ^No,  not  that  I  remember,  except  by  looking  through  the  file;  no, 
I  was  not  notified  except  by  looking  through  the  file.  I  found  that  they  had  prob- 
ably been  approved  by  order  in  council 

Prof.  Kerry. — I  will  read  over  this  order  in  council  or  part  of  it,  this  extract  from 
Exhibit  18: 

*The  minister  further  represents  that  the  chief  engineer  has  this  day  reported, 
stating  that,  as  the  result  of  the  personal  interview  had  with  the  company's  engin?er, 
he  would  advise  that,  provided  the  efficiency  of  the  structure  be  fully  maintained  up  to 
that  defined  in  the  original  specifications  attached  to  the  company's  contract,  the  new 
loadings  proposed  by  their  consulting  engineer  be  accepted;  all  detail  parts  of  the 
structure  to  be,  however,  as  efficient  for  their  particular  function  as  the  main  members 
for  theirs,  the  efficiency  of  all  such  details  to  be  determined  by  the  principles  govern- 
ing the  best  modem  practice,  and  by  the  experience  gained  through  actual  test;  all 
plans  to  be  submitted  to  the  chief  engineer,  and  until  his  approval  has  been  given,  not 
to  be  adopted  for  the  work.' 

Prof.  Kerry. — ^Is  that  the  order  in  council  that  you  refer  to  ? 

Mr.  Douglas. — ^I  do  not  remember  ever  reading  it. 

Prof.  Galbraith.— What  is  the  date  of  that? 

Prof.  Kerry.— August  16, 1903. 

Mr.  Douglas. — ^My  recollection  is  that  I  read  Mr.  Schreiber's  report  to  the  minister 
recommending  the  approval  of  these  amendments  themselves,  and  then  written  on  *  O. 
in  0.,'  something  like  that,  order  in  council,  and  that  is  all  I  know  about  it. 

Prof.  Kerry. — This  is  word  for  word  the  same  as  Mr.  Schreiber's  letter? 

Mr.  Douglas. — ^I  remember  reading  Mr.  Schreiber's  report  but  I  do  not  remember 
the  following  up  of  the  official  action. 

Prof.  Kerry. — ^You  might  look  over  this  (Exhibit  No.  60),  Mr.  Douglas,  and  see 
if  this  is  a  copy  of  the  letter  from  Mr.  Schreiber  that  you  read? 

Mr.  Douglas. — No,  sir,  I  do  not  think  it  was;  it  was  a  letter  referring  to  Mr. 
Cooper  as  a  celebrated  engineer  and  all  sorts  of  things. 

Prof.  Kerry. — ^We  do  not  seem  to  have  that  letter  of  Mr.  Schreiber's  but  Exhibit 
No.  17  contains  a  copy  of  it.    Perhaps  that  is  the  letter  you  refer  to,  Mr.  Douglas  ? 

Mr.  Douglas. — ^Yes,  sir,  that  is  the  copy  I  read,  it  is  followed  up  by  an  order  in 
council,  so  I  did  not  bother  with  the  order  in  council. 

(Mr.  Douglas  identified  the  letter,  a  copy  of  which  forms  part  of  Exhibit  No.  17, 
as  the  letter  he  saw.) 

Prof.  Kerry. — You  concluded  then,  without  any  precise  instructions,  that  Mr. 
Cooper's  amendments  were  approved  of  by  the  department  ? 

Mr.  Douglas. — No,  I  would  assume  from  the  letters  there  would  be  an  order  in 
council,  that  is  an  order  in  council  approving,  but  as  to  the  special  reading  of  the 
order  in  council,  I  do  not  remember.  I  would  see  on  the  backing  that  an  order  in 
council  naturally  had  been  passed  approving  of  the  amendments. 

Prof.  Kerry. — The  amendments  had  already  been  referred  to  you  at  that  time, 
and  you  had  a  copy  of  them  in  your  possession? 

Mr.  Douglas. — No,  sir,  I  had  not  a  copy  in  my  possession,  they  were  in  the  file. 

Prof.  Kerry. — ^You  returned  them  to  the  file? 

Mr.  Douglas. — ^Yes,  they  were  in  the  file.  I  did  not  have  anything  to  do  with 
them. 

Prof.  Kerry. — They  were  there,  I  suppose,  where  you  could  consult  them  at  any 
time? 

Mr.  Douglas. — Oh,  yes. 
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Prof.  Kerrt. — ^In  the  order  in  council  pursuant  to  that  letter  of  Mr.  Schreiber's, 
they  say  ^that  the  new  loadings  proposed  by  their  consulting  engineer  be  accepted/ 
and  as  we  read  that,  that  simply  approved  the  increase  of  live  loads. 

Mr.  Douglas. — ^No,  the  amendments,  there  was  a  change  of  live  loads*  To  the  best 
of  my  recollection  there  was  a  change  of  live  load  on  account  of  the  increased  span; 
it  was  200  feet  longer.  The  original  live  loads  were  for  a  1,600  foot  span,  and  chang- 
ing to  1,800  feet  necessitated  a  new  condition  of  what  is  called  loadings.  This  is  a 
diagram  I  found  showing  Mr.  Cooper's  amendments  as  to  loadings,  which  were  quite 
correct. 

Prof.  Kerry.— What  diagram  is  this? 

Mr.  Douglas. — This  is  a  copy  I  made  to  show  you  what  it  means. 

Prof.  Kerry. — The  point  I  am  trying  to  clear  up  is  this,  that  the  order  in  council 
seems  clearly  to  approve  the  change  of  the  live  loadings;  it  does  not  seem  to  approve 
any  increase  in  the  unit  stresses. 

Mr.  Douglas. — I  do  not  know  anything  about  that. 

Prof.  Kerry. — ^But  in  a  subsequent  examination  of  the  plans  made  by  the  depart- 
ment the  increase  of  the  unit  stresses  was  adopted. 

Mr.  Douglas. — ^Yes,  the  increase. 

Prof.  Kerry. — ^You  used  in  your  examination ? 

Mr.  Douglas. — I  used  in  my  examination  Mr.  Cooper's  amendments  as  those 
amendments  were  noted  by  the  Phoenix  Bridge  Company  on  their  plans.  These  plans 
bore  a  note,  as  I  remember,  'according  to  the  specifications  of  the  Quebec  Bridge 
Company  as  amended  by  Theodore  Cooper.' 

Prof.  Kerry. — That  was  used  ? 

Mr.  Douglas. — That  was  used  in  the  examination  of  the  plans. 

Prof.  Kerry. — For  checking  the  plans  ? 

Mr.  Douglas. — In  checking  them,  examining  them. 

Prof.  Galbraith. — ^Did  you  understand  that  the  change  in  live  loading  was  due 
to  a  change  of  span  from  1,600  to  1,800  feet  ?    That  was  your  understanding,  was  it  f 

Mr.  Douglas. — Oh,  that  was  my  understanding  essentially,  yes.  And  it  was  neces- 
sary ;  whether  that  loading  was  advisable  or  was  correct  is  a  matter  of  opinion. 

Prof.  Galbraith. — And  you  approved  that  ? 

Mr.  Douglas. — Yes,  the  change  of  200  feet  in  the  length  of  the  span  necessitated 
a  change  of  live  load. 

Prof.  Galbraith. — That  was  the  consideration  that  came  in  there,  that  was  the 
cause  ? 

Mr.  Douglas. — That  was  one  of  the  causes. 

Prof.  Kerry. — There  is  a  copy  (Exhibit  21)  of  the  Quebec  Bridge  Company's 
specification,  of  September  1,  1898,  with  Mr.  Cooper's  amendments  attached  to  it,  tibe 
amendments  br?ing  dated  June  2,  1903.  Can  you  identify  those  papers  as  being  copies 
of  the  specifications  that  were  used  by  you  in  checking  the  plans  submitted  by  the 
Quebec  Bridge  Company  ? 

Mr.  Douglas. — I  can  identify  the  specification  of  1893,  but  Mr.  Cooper's  amend- 
ments that  were  referred  to  me  would  be  marked  '  referred  to  Mr  Douglas.'  This  is  a 
copy,  I  presume;  these  are  the  ones  certainly. 

Prof.  Kerry. — You  might  just  look  at  them  and  make  sure  that  they  are. 

Mr.  Douglas. — This  appears  to  be  the  same,  some  of  it  appears  to  be  the  same 
but  my  impresion  is  that  Mr.  Cooper's  amendments  were  in  manuscript,  Mr.  Cooper's 
handwriting,  what  I  saw  or  what  I  took  note  of.  I  took  note  of  them,  I  think  they 
are  similar.    If  I  remember  rightly  they  were  in  manuscript;   I  do  not  know. 

Prof.  Kerry. — In  your  examination  of  the  plans  submitted  did  you  use  the  notes 
that  you  referred  to  or  did  you  use  the  notes  found  on  the  Phoenix  Bridge  Company's 
plans  ? 
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Mr.  Douglas. — I  used  principally  the  notation  of  the  Phoenix  Bridge  Company^s 
plan  together  with  the  notes  I  had  taken  of  Mr.  Cooper's  amendments. 

Prof.  Kerry. — Could  you  say  that  these  amendments  attached  to  this  exhibit 
(Exhibit  21)  agree  with  your  notes  ? 

Mr.  Douglas. — ^I  think  so,  practically,  yes;  yes,  as  far  as  that  is  concerned.  I 
have  the  notes  here. 

Prof.  Kerry. — We  understand  that  these  facts  in  this  document  are  entirely  your 
personal  opinions  and  are  in  no  way  official  ? 

Mr.  Douglas. — Those  are  merely  a  collection  of  facts  for  an  enlarged  relport,  a 
general  report,  an  engineering  report. 

Prof.  Kerry. — ^If  you  see  fit  to  do  so,  Mr.  Douglas,  the  Commission  would  be 
very  pleased  to  have  a  copy  of  your  own  professional  opinions  of  that  date. 

Mr,  Douglas. — That  is  not  an  opinion,  that  is  simply  a  collection  of  facts. 

Prof.  Kerry. — We  would  be  very  pleased  to  have  it? 

Mr.  Douglas. — Very  well,  if  you  take  it  as  it  is. 

(At  the  request  of  the  Commission,  Mr.  Douglas  filed  some  notes  made  by  him  per- 
sonally during  the  summer  of  1903  with  regard  to  large  span  bridges.  Document 
filed  and  ordered  to  be  copied  and  marked  as  Exhibit  No.  67.) 

Mr.  Holgate. — This  was  never  made  official  use  of  in  your  department  ? 

Mr.  Douglas. — ^No,  I  never  made  a  report,  the  thing  was  settled. 

Prof.  Kerry. — Now,  the  procedure,  as  I  understand  it,  was  for  the  Quebec  Bridge 
Company  to  send  its  plans  up  to  the  department  for  approval,  and  they  would  be  sent 
to  your  office  by  the  department. 

Mr.  Douglas. — For  examination;  correct,  sir. 

Prof.  Ej:rry. — ^And  after  you  had  examined  them  and  signed  them 

Mr.  Douglas. — Signed  as  examined  they  would  go  to  the  chief  engineer  for 
approval, 

Prof.  Kerry. — Will  you  let  us  know  just  how  completely  those  plans  were  exam- 
ined; what  part  of  the  plans? 

Mr.  Douglas. — The  plans  were  examined  first  for  Mr.  Cooper's  signature,  that  is 
the  principal  part  of  it.  Then  they  were  examined  to  see  whether  they  were  in  accord- 
danoe  with  the  specifications  as  attached  to  the  contract  with  the  Quebec  Bridge 
Company. 

Prof.  Kerry. — Was  the  stress  sheet  checked  over  in  that  examination,  Mr.  Doug- 
las? 

Mr.  Douglas. — No,  the  stress  sheet  did  not  come  in  until  after  the  plans.  The 
plans  came  in  before  the  stress  sheet.  There  is  no  checking,  there  were  no  computers 
in  the  office  and  there  is  no  information  in  the  office,  even  if  there  were,  to  check  up. 

Prof.  Kerry. — And  some  plans,  Mr.  Douglas,  were  probably  officially  approved  by 
the  department  before  the  stress  sheet  was  received? 

Mr.  Douglas. — ^The  first  note  of  the  plans  coming  in  to  me,  the  first  plans  came 
in  October  3,  1903,  enclosed  as  '  blue  prints — details  of  floor  beams  and  stringers  "  all 
approved  by  Mr.  Cooper".'  Mr.  Hoare  sends  these  in  all  approved  by  Mr.  Cooper. 
Then  on  November  4th,  the  floor  system  of  anchor  arm ;  then  for  January  21st,  1904, 
truss  floor  beams  of  cantilever  arm;  on  January  19,  1904,  truss  floor  beams;  on  March 
8th,  1904,  truss  floor  beams,  anchor  arm.  Then  on  April  8th,  design  of  suspended  span. 
June  18th,  stress  sheet  anchor  arm.  I  suppose  that  some  of  the  floor  beams  were  built 
before  the  plans  were  approved,  for  all  I  know. 

Prof.  Kerry. — June  18th,  1904,  that  would  be  the  time  the  first  stress  sheet 
reached  you? 

Mr.  Douglas. — It  came  into  the  department,  yes.  That  is  the  date  I  have  put 
The  first  plans  came  into  the  department  on  October  3,  1903.  That  is,  the  plans  of 
the  large  bridge,  I  did  not  mean  the  approach  spans.  I  have  noted  the  stress  sheet 
of  the  anchor  arms,  June  18th,  1904. 

Prof.  Kerry. — Then  with  regard  to  these  stress  sheets.  Mr.  Douglas,  under  the 
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system  of  examination,  the  actual  stress  on  each  member  would  not  be  checked  at  all 
in  the  department? 

Mr.  Douglas. — They  would  not  be  checked  in  the  department;  they  would  not 
be  checked  by  me,  for  in  that  way  I  would  be  holding  myself  responsible  for  all  the 
bridges  over  the  country. 

Prof.  Kerry. — You  have  no  staff  to  do  that? 

Mr.  Douglas. — No,  I  have  no  staff  to  do  that.  Generally  with  subsidized  bridges 
they  place  a  contract  before  the  department  and  they  agree  to  do  certain  things  and 
certain  loadings  and  certain  stresses  and  all  that  sort  of  thing.  If  they  make  a  mis- 
take in  their  plans  it  is  their  own  funeral. 

Prof.  ICerry. — If  a  mistake  is  made  in  those  plans  the  department  has  no  machin- 
ery  

Mr.  Douglas. — ^No,  only  that  in  observing  the  plans  if  I  saw  anything  wrong  with 
them  in  the  general  examination — I  do  not  simply  look  at  them — if  I  should  see  any- 
thing wrong  of  course  I  draw  attention  to  it. 

Prof.  Kerry. — Then  would  you  proceed  to  determine  that  each  member  had  suffi- 
cient sectional  area  to  carry  the  strain  shown  on  the  stress  sheet? 

Mr.  Douglas. — No,  not  exactly  that.  I  would  take  the  stress  denoted  on  the 
stress  sheet  and  divide  it  up  by  Cooper's  amendment — ^by  the  unit  stress  as  denoted 
on  the  plan. 

Prof.  Kerry. — And  see  whether  the  area  was 

Mr.  Douglas. — ^Whether  they  corresponded — not  exa<5tly  as  checking. 

Prof.  Kerry. — In  each  case  what  would  you  do? — take  the  total  stress  shown, 
divide  it  by  the  effective  area  of  the  member  and  see  whether  the  unit  strain  was  less 
or  more? 

Mr.  Douglas. — Was  the  same  as  endorsed  on  Mr.  Cooper's  amendments. 

Prof.  Kerry. — In  each  case,  before  you  put  your  signature  to  the  plan,  you  found 
that  the  plan  was  correct? 

Mr.  Douglas. — ^Yes,  the  plans  were  correct  in  every  way  as  far  as  my  general 
observation  as  an  engineer  indicated.  They  were  well  drawn  and  the  details  were 
good.    There  was  nothing  wrong  with  them  in  any  way. 

Mr.  HoLGATE. — As  far  as  you  know,  they  were  complete? 

Mr.  Douglas. — Yea. 

Prof.  Kerry. — You  examined  them  from  what  you  might  call  an  engineer's  point 
of  view,  not  a  computing  office  point  of  view? 

Mr.  Douglas. — Yes. 

Prof.  Kerry. — You  examined  the  detail  of  each  of  the  members? 

Mr.  Douglas. — Yes,  I  examined  them  as  an  engineer  so  as  to  be  conversant  with 
them  if  anything  occurred. 

Prof.  Galbraith. — You  made  yourself  familiar  with  them,  and  with  all  the  con- 
nections ? 

Mr.  Douglas. — That  was  after  the  examination  I  made  myself  familiar  with 
them.  I  did  not  go  into  all  tie  plates,  splice  plates  and  rivets  and  everything  of  that 
description.     I  looked  at  them  as  an  engineer  as  a  question  of  interest. 

Prof.  Kerry. — You  know  there  is  now  considerable  suspicion  in  regard  to  the 
efficiency  of  some  of  the  lower  chord  members? 

Mr.  Douglas.— Yes. 

Prof  Kerry. — ^You  examined  these  plans  from  an  engineering  point  of  view  and 
found  them  satisfactory? 

Mr.  Douglas. — I  thought  them  satisfactory  as  far  as  the  specification  went.  If 
they  had  been  built  according  to  the  calculation  of  1901  they  would  have  had  to  have 
had  a  cover  plate  upon  them. 

Prof.  Kerry — At  the  time  that  you  looked  over  the  plan  you  were  not  at  all 
apprehensive  as  to  the  safety  of  the  structure? 

Mr.  Douglas. — No,  not  in  the  slightest,  except  that  after  the  fact,  or  before  the 
fact,  there  might  he  some  criticism. 
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Mr.  HoLGAte. — ^But  you  made  no  criticism? 

Mr.  DouQLAS. — I  was  not  asked;  I  made  an  examination,  that  was  all. 

Mr.  HoLOATE. — ^In  your  examination  of  the  various  specifications,  Mr.  Douglas, 
and  any  recommendations  which  you  made,  did  you  make  any  recommendations  with 
regard  to  the  fabrication  of  the  bridge  or  in  regard  to  its  erection? 

Mr.  Douglas. — ^My  connection  with  the  Quebec  Bridge  Company  ceased  at  that 
report  as  an  engineer. 

Prof.  Kerry. — ^Would  it  be  a  fair  statement,  Mr.  Douglas,  to  say  that  for  all 
practical  purposes  in  connection  with  the  actual  design  and  construction  of  the  bridge, 
Mr.  Cooper  could  be  considered  as  acting  as  engineer  in  charge  for  the  department? 

Mr.  Douglas. — I  should  not  say  that  he  would  be  exactly — ^not  as  I  understood 
it  or  understand  it. 

Prof.  B^ERRY. — ^I  want  to  get  at  it,  not  formally,  but  as  a  matter  of  absolute  fact. 
Any  detail  of  construction  that  would  be  approved  by  Mr.  Cooper,  or  any  engineering 
question  that  would  come  up,  and  on  which  Mr.  Cooper  would  pronounce  a  definite 
opinion  iwould  be  settled  in  accordance  with  Mr.  Cooper's  opinion? 

Mr.  Douglas. — ^I  should  say  that  is  my  understanding  of  Mr.  Cooper's  connection 
— ^I  would  not  say  with  the  government — but  with  the  Quebec  Bridge  Comiiany, 
because  you  could  not  get  anything  from  the  Quebec  Bridge  Company  except  from 
2i£r.  Cooper. 

Prof.  Kerry. — And  the  department  practically  accepted  any  plans  that  carried 
Mr.  Cooper's  signature? 

Mr.  Douglas. — ^I  do  not  know  about  the  department.  They  were  sent  to  me  for 
examination;  I  examined  them  and  then  Mr.  Schreiber  approved  them.  He  is  the 
department.    He  takes  the  responsibility  of  approving  them. 

Prof.  Kerry. — ^Mr.  Schreiber  told  us  yesterday  in  his  evidence  that  it  was  gene- 
rally understood  that  the  interests  of  the  government  and  the  Quebec  Bridge  Company 
were  alike,  and  that  those  interests  were  considered  to  be  thoroughly  taken  care  of  by 
being  entrusted  to  Mr.  Cooper. 

Mr.  Douglas. — ^That  condition  has  arisen  since  I  had  anything  to  do  with  the 
br:d.?.?  as  an  engrineer — that  i:-?  since  the  sx>ecification — so  that  I  know  r.othing  about  it. 

Prof.  Kerry. — ^As  far  as  you  know,  that  was  what  you  might  call  the  general 
temper  of  the  department? 

Mr.  Douglas. — As  far  as  I  know.    Everything  went. 

Mr.  Holoate. — ^You  said  that  in  examining  the  plan  the  thing  you  looked  for 
was  Mr.  Cooper's  signature? 

Mr.  Douglas. — Certainly.  He  was  paid  for  that  business,  and  I  saw  that  he  had 
his  name  there.  I  presume  the  department  considered  that  Mr.  Cooper  was  the 
authority,  because  they  never  referred  anything  to  me. 

Prof.  EIerry. — As  far  as  you  know,  Mr.  Douglas,  there  was  never  any  proposal 
on  the  part  of  the  government  to  appoint  an  engineer  who  should  be  permanently 
resident  in  the  vicinity  of  the  bridge  during  construction? 

Mr.  Douglas. — I  do  not  know  of  any  such  movement.  Previously  on  bridges 
on  iwhich  I  was  acting  as  bridge  engineer,  I  had  my  own  x)ersonal  inspector,  and  he 
reported  to  me  week  by  week  or  day  by  day.  That  was  the  customary  method.  When 
the  Cornwall  bridge  collapsed  there  was  a  great  hubbub  in  the  papers  about  the  inspec- 
tion of  bridges,  and  most  of  the  large  bridges  I  had  an  inspector  on. 

Prof.  Kerry. — ^In  this  case  the  usual  practice  of  the  department  was  not  followed? 

Mr,  Douglas. — ^No,  I  cannot  say  that.  There  was  no  practice  about  it.  Some- 
times on  an  important  structure  they  would  instruct  me  to  look  after  it,  but  if  the 
department  were  going  to  look  after  the  construction  of  bridges  all  over  the  country 
they  would  have  a  pretty  big  contract. 

Mr.  HoLGATE. — In  the  case  of  the  Cornwall  bridge,  was  there  a  consulting  engi- 
neer employed  on  that  in  the  same  capacity  as  Mr.  Cooper? 

Mr.  DoT'GLAS. — No.  It  was  more  with  regard  to  the  substructure,  the  pressure 
work  and  the  re-enforcement  of  the  piers  and  that  sort  of  thing  that  I  was  down  there. 
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The  building  of  the  superstructure  of  the  Coriwwall  bridge  was  in  American  territory, 
and  we  had  nothing  to  do  with  it. 

Prof.  Kerry. — ^We  understood  you  to  say  that  you  had  not  had  occasion  officially 
to  visit  the  bridge  during  the  progress  of  the  superstructure  at  all. 

Mr.  Douglas. — ^In  that  connection  I  would  correct  a  misapprehension  of  Mr. 
Schreiber  in  his  evidence  yesterday.  He,  by  interjecting  my  name  in  many  places, 
would  lead  you  to  think  that  I  had  been  connected  with  the  bridge  during  the  whole 
construction.  I  only  visited  the  bridge  during  the  time  of  the  construction  of  the 
substructure.  Since  the  commencement  of  the  erection  of  the  superstructure  I  have 
not  visited  the  bridge,  and  I  never  saw  it  until  it  collapsed. 

Prof  Kerry. — ^And  to  the  best  of  your  knowledge,  Mr.  Douglas,  no  other  officer 
of  the  department  visited  the  bridge  for  the  purpose  of  carefully  inspecting  the  details 
of  construction. 

Mr.  Douglas. — ^I  thought  that  perhaps  Mr.  Johnson  was  doing  the  work  in  the 
way  it  should  be  done.  An  engineer  could  not  do  it.  He  could  not  climb  over  the 
bridge;  he  would  have  to  have  his  own  inspector — a  man  he  had  confidence  in.  An 
engineer  would  not  do  any  good;  he  would  want  a  first-class  inspector.  At  least  I 
would  not  climb  350  feet  high,  or  160  feet  from  the  ground. 

Mr.  HoLGATE. — Then,  was  the  regular  procedure  of  your  department  applied  to 
the  construction  of  the  Quebec  bridge? 

Mr.  Douglas. — There  was  no  regular  procedure. 

Mr.  Holgate. — I  understand  that  there  is  a  regular  procedure  in  your  department 
in  regard  to  the  construction  of  subsidy  bridges? 

Mr.  Douglas. — ^Not  in  regard  to  inspection. 

Mr.  Holgate. — In  regard  to  the  connection  of  your  department  with  subsidy 
bridges? 

Mr.  Douglas. — ^Yes,  ordinarily. 

Mr.  Holgate. — ^Was  that  regular  procedure  followed? 

Mr.  Douglas. — Yes,  as  ordinarily. 

Mr.  Holgate. — Was  there  anything  more  than  the  ordinary  procedure  followed 
except  that  you  had  the  assurance  of  the  Quebec  Bridge  Company  of  their  appoint- 
ment of  Theodore  Cooper  as  their  consulting  engineer? 

Mr.  Douglas. — That  is  as  I  understood  it.  I  always  considered  that  it  was  the 
regular  procedure  of  the  department  in  regard  to  a  subsidized  bridge.  After  the 
government  came  into  it,  I  do  not  know  anything  about  it. 

Mr.  Holgate. — I  think  that  is  all,  unless  there  is  anything  you  wish  to  say. 

Mr.  Douglas. — !No,  I  have  said  all  I  wish  to  say. 

The  Commission  adjourned  to  meet  again  at  the  call  of  the  Chairman. 


The  Koyal  Commission  on  the  Quebec  Bridge  met  in  New  York  city,  October  14, 
1907,  and  proceeded  with  the  examination  of  Mr.  Theodore  Cooper,  consulting  engi- 
neer of  the  Quebec  Bridge  Company,  which  lasted  until  October  22. 

MR.  COOPER'S  TESTIMONY. 

Q.  What  were  your  first  relations  with  the  Quebec  Bridge  Company  or  with  any 
of  its  officials  and  at  what  date? — A.  About  February  25,  1899,  I  received  a  com- 
munication from  the  Quebec  Bridge  Company  asking  if  I  was  at  liberty  to  take  up 
the  examination  of  their  competitive  plans.  I  replied  in  the  affirmative.  The  next 
occurrence,  as  far  as  my  memory  goes,  was  upon  the  23rd  of  March,  when  Mr.  Parent, 
Mr.  Hoare  and  Mr.  Barthe,  the  secretary,  same  to  New  York  and  had  a  personal  inter- 
view with  me.    They  gave  me  a  brief  account  of  what  the  plans  were,  I  having  had 
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no  previous  knowledge  of  the  same,  and  asked  me  upon  what  terms  I  would  under- 
take the  examination,  and  how  much  time  it  would  probably  require.  I  stated,  with 
the  slight  knowledge  I  had  of  what  they  were  describing,  and  assuming  that  they 
wished  a  relative  report  rather  than  a  detailed  critical  report  on  all  the  numerous 
planSy  that  I  thought  it  would  require  about  three  months'  time,  and  I  stated  my  fee 
for  performing  that  service.  They  then  asked  me  under  what  terms  I  would  act  as 
consulting  engineer  when  the  work  was  under  construction.  I  stated  my  fee.  They 
then  asked  if  the  inspection  of  the  work  was  included  in  my  services.  I  distinctly 
stated  it  was  not.  They  then  asked  me  to  give  them  an  estimate  of  what  the  probable 
cost  of  the  inspection  would  be.  I  told  them  that  with  the  slight  knowledge  I  had 
of  the  subject  my  estimate  would  be  very  much  in  the  line  of  a  guess,  but  I  assumed 
from  the  magnitude  of  the  work  and  from  what  I  supposed  it  would  be.  that  it  would 
probably  cost  from  $20,000  to  $26,000  for  the  shop  inspection.  I  do  not  think  they 
accepted  any  of  my  offers  at  that  time,  but  Mr.  Parent  left  me  under  the  impression 
that  the  plans  would  be  sent  to  me.  My  offer  as  consulting  engineer  was  not  acted 
upon. 

Q.  Previous  to  your  engagement  to  report  upon  the  competitive  plans  had  you 
been  consulted  in  any  way  about  the  project  and  had  you  seen  the  plans  and  specifica- 
tions prepared  by  the  Quebec  Bridge  Company? — A.  No,  I  had  no  knowledge  in 
regard  to  the  project  except  what  (was  in  the  technical  pax)ers  stating  what  they  pro- 
posed. I  had  no  definite  knowledge  except  the  general  knowledge  that  they  were  pre- 
paring to  build  a  bridge  at  Quebec. 

Q.  Were  the  outlines  of  the  preliminary  plan  prepared  by  the  Quebec  Bridge 
Company  generally  followed  in  the  final  design  ? — A.  That  question  I  do  not  thorough- 
ly understand,  but  I  suppose  it  ha%  reference  to  the  legal  requirements  which,  I  think, 
were  embodied  in  the  tracing  showing  the  profile  of  the  river,  the  distances  and  the 
legal  requirement  of  1,200  feet  at  a  certain  elevation  above  the  water.  That  is  the 
only  preliminary  plan  that  I  know  of. 

Q.  By  whom  were  the  details  and  outlines  of  this  preliminary  plan  suggested  ? — 
A.  I  do  not  know. 

Q.  Did  you  consider  that  any  change  in  the  general  type  or  outline  of  the  struc- 
ture was  desirable  and  were  any  studies  made  to  this  end? — A.  Certainly  not  at  that 
time,  because  I  had  no  knowledge  of  any  type  or  other  outline  than  before  mentioned. 

Q.  At  the  present  date  and  with  the  advantage  of  the  several  years  of  additional 
experience  would  you  confirm  your  original  recommendation  both  as  to  the  type  of 
the  structure  and  as  to  the  merits  of  the  design  submitted? — A.  Yes,  if  under  the 
same  limitations  that  existed  at  that .  time  as  to  the  amount  of  funds  apparently 
estimated  for  the  construction.  That  is  an  imjKDrtant  point,  because  the  structure 
was  apparently  limited  to  the  amount  of  funds  they  had  in  sight  as  far  as  it  was 
impressed  on  me.  The  impression  was  given  me  that  this  work  was  to  be  con- 
structed by  a  private  corporation,  that  the  amount  of  money  that  they  expected  to 
have  was  a  limited  amount,  and  the  question  to  be  decided  was  the  possibility  of  build- 
ing the  best  bridge  within  the  linancial  strength  of  the  company.  The  question  of  tl^^ 
best  bridge  was  not  brought  up  at  all.  So  that,  to  answer  that  question  a  little  more 
fully,  it  must  be  limited  by  that  statement,  but  with  my  present  knowledge  I  could 
make  further  recommendations. 

Q.  It  is  not  an  unknown  practice  for  a  bridge-building  company  to  secure  the 
promise  of  a  contract  from  the  promoters  at  a  very  early  date,  and  in  advance  of  the 
calling  for  competitive  tenders? — A.  It  is  a  general  belief  that  that  is  not  an  uIlkno^m 
practice. 

Q.  Have  you  any  reason  to  think  that  any  such  understanding  existed  between 
the  officials  of  the  Quebec  Bridge  Company  and  the  Phoenix  Bridge  Company  previous 
to  the  final  award  of  the  contract? — A.  Not  to  my  knowledge.  I  was  left  absolutely 
unhampered  in  any  manner  in  my  report  as  to  which  I  should  consider  ttie  best  plan 
and  the  best  bridge.  In  no  manner  was  there  anything  indicated  to  me  that  one  plan 
should  be  preferred  over  any  other  or  any  one  bid  over  any  other. 
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Q.  On  (what  date  did  you  accept  appointment  as  consulting  engineer  to  tlie 
Quebec  Bridge  Company? — A.  I  received  a  letter  appointing  me  consulting  engineer 
to  the  Quebec  Bridge  Company  on  May  6,  1900. 

Q.  What  extent  of  professional  responsibility  was  given  to  you  in  connection  with 
this  work  by  the  Department  of  Railways  and  Canals,  and  how  and  when  was  this 
responsibility  given? — A.  In  a  supplementary  report  with  even  date  of  my  report 
upon  competitive  plans,  June  23,  1899,  I  stated  in  a  general  way  that  my  examination 
of  the  comi)etitive  plans  was  based  entirely  upon  the  specification  and  data  furnished 
me  by  the  Quebec  Bridge  Company,  that  I  thought,  before  the  construction  of  the 
work  should  be  undertaken,  careful  study  should  be  made  to  see  if  a  better  bridge 
could  not  be  had  and  whether  a  change  of  span  was  not  desirable.  On  May  10,'  1903, 
Mr.  Parent  informed  me  verbally — I  think  it  was — that  the  financial  affairs  were  in 
such  shape  that  the  work  could  now  be  done.  I  then  took  up  again  with  the  Phoenix 
Bridg3  Company  and  (with  the  chief  engineer  the  necessary  modification  of  the  loads 
and  stresses  to  suit  a  bridge  of  this  magnitude.  After  considerable  discussion 
between  Mr.  Szlapka,  the  designing  engineer  of  the  Phoenix  Bridge  Company,  myself 
and  Mr.  Hoare,  it  was  found  that  nothing  could  be  done  in  the  way  of  changing  the 
original  specification  except  with  the  authority  of  the  Deputy  Minister  of  the  Depart- 
ment of  Railways  and  Canals.  After  considerable  correspondence  (which  is  on  file)  and 
discussion  and  a  personal  visit  by  myself  to  Ottawa,  I  received,  on  August  23,  a  copy  of 
an  order  in  council  dated  August  15  (Exhibit  No.  18),certmed  ^j  the  Clerk  of  the 
Privy  Council,  giving  me,  in  a  general  statement,  the  authority  to  make  modifications 
from  time  to  time  in  the  specifications  and  the  proposed  loadings,  subject  to  certain  pro- 
visos, and  *  provided  the  efficiency  of  the  structure  be  fully  maintained  up  to  that 
originally  defined  in  the  original  si)eoifications  attached  to  the  company's  contract ' 
(Exhibit  No.  12). 

Q.  Did  you  at  any  date  ask  to  be  relieved  of  your  duties,  and  for  what  reasons? 
If  you  made  such  a  request,  at  whose  instance  was  it  withdrawn? — A.  I  cannot  give 
dates,  but  fully  three  years  ago,  I  think — certainly  over  two  years  ago,  before  the 
work  of  erection  had  commenced  at  Quebec — Mr.  Parent,  in  my  office,  asked  me  when 
I  was  going  to  Quebec  next.  I  answered :  ^  Mr.  Parent,  I  never  expect  to  be  able 
to  go  to  Quebec  again;  I  am  under  the  ban  of  my  physician,  and  I  feel  that  I  ought 
to  be  relieved  of  th  ^  responsibility  which  is  upon  me,  as  it  is  impossible  for  me  to 
give  it  that  attention  that  I  conscientiously  feel  I  should  do.'  I  do  not,  of  course, 
know  whether  Mr.  Parent  looked  upon  that  as  an  official  statement,  but  he  protested, 
and  said:  '  Mr.  Cooper,  we  never  intend  to  let  you  go  until  the  bridge  is  done;  we  have 
confidence  in  you  and  we  want  your  services  continued.'  About  the  same  time  I  told 
Mr.  Deans,  the  chief  engineer  of  the  Phoenix  Bridge  Company,  that  I  thought  I  should 
withdraw,  that  while  I  appreciated  the  complication  that  it  would  involve  and  the 
difficulty  of  their  mutually  selecting  somebody  who  would  be  satisfactory,  I  would 
gladly  withdraw  from  any  further  responsibility.  He  likewise  protested,  and  said  they 
could  not  submit  to  that;  that  they  did  not  know  of  any  one  upon  whom  they  could 
all  mutually  agree,  that  they  felt  the  same  confidence  in  and  to  whom  they  would  be 
willing  to  submit  an  important  contract  like  the  one  under  execution.  Realizing  this 
difficulty,  and  feeling  also  a  pride  and  a  desire  to  see  this  great  work  carried  through 
successfully,  I  took  no  further  action. 

Q.  Was  your  advice  asked  in  connection  with  the  framing  of  the  contract  for  the 
construction  of  the  bridge,  and  if  so,  ujKDn  what  points? — A.  I  do  not  recollect  in  any 
manner  having  been  consulted  on  the  framing  of  the  contract. 

Q.  Are  you  conversant  with  this  contract? — A.  I  have  no  knowledge  whatsoever 
in  regard  to  this  contract  except  what  I  haVe  gathered  casually  and  inferentially  from 
time  to  time. 

Q.  Did  you  consider  that  the  order  in  council  of  August  15,  1903  (Exhibit  No. 
18),  gave  you  as  consulting  engineer  for  the  Quebec  Bridge  Company  full  and  absolute 
authority  to  amend  the  specifications  and  to  order  such  alterations  in  the  construction 
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planB  as  seemed  best  in  your  judgment? — ^A.  Yes,  under  the  restriction  that  the  effi- 
ciency of  the  structure  should  not  be  in  any  way  reduced  from  that  originally  pro- 
posed, and  subject  to  the  provisos  previously  referred  to. 

Q.  Had  your  decisions  to  be  referred  for  confirmation  to  any  officials  of  the 
Quebec  Bridge  Ck>mpany,  or  of  the  Dominion  of  Canada? — ^A.  I  think  every  change 
of  any  importance,  certainly  all  those  in  the  specifications,  were  referred  to  the  chief 
engineer,  Mr.  Hoare,  and  supposedly  through  him  to  the  department. 

Q.  Please  state  what  alterations  were  made  on  your  advice  and  on  your  authority 
to  the  original  specifications  attached  to  the  contract?  Were  these  alterations  accepted 
by  the  Phcenix  Bridge  Company  without  discussion,  and  were  they  observed  by  it 
throufl^ut  the  wo  A? — ^A.  As  an  experienced  engineer  of  many  years'  standing,  I 
recognized  that  the  original  specification  of  the  Quebec  Bridge  Company  was  what  I 
would  call  a  '  scissored '  one ;  that  it  was  not  drawn  upon  any  theory  by  any  person 
having  the  importance  of  this  bridge  structure  in  his  mind.  Although  a  specification 
for  a  Canadian  bridge,  there  was  no  recognition  of  the  snow  weight  that  must  at  times 
come  upon  this  structure.  The  requirements  for  the  wind  strain  were  those  practically 
iii^;>o0ed  upon  the  Forth  Bridge  against  the  protest  of  the  chief  engineers  of  that  bridge, 
Messrs.  Baker  and  Fowler.  The  train  load  and  train  requirements  were  not  as  great  as 
I  thought  they  should  be  in  the  present  state  of  transportation.  I  saw  that  a  large 
amount  of  the  material  in  this  bridge  was  going  to  be  devoted  to  giving  it  horizontal 
strength  against  an  imaginary  and  an  impossible  wind,  material  Uiat  could  be  much 
more  favourably  placed  to  give  the  bridge  vertical  strength  under  higher  train  loading. 
I  therefore  corrected  the  specifications  to  provide  for  a  leas  wind)  strain  than  that 
originally  required,  with  a  greater  vertical  loading  than  that  at  first  required.  Being 
impressed  with  the  necessity  of  restraining  the  weight  of  the  structure  imder  these 
new  loadings  and  changes  of  loads  so  that  it  would  not  exceed  the  original  estimated 
weight  contained  in  the  contract,  I  made  modifications  in  the  unit  strains  to  be 
employed  upon  the  various  members,  witF  the  view  of  keeping  the  final  weight  within 
the  limitations  and  yet  obtain  more  harmony  in  the  relative  strength  of  the  different 
parts  of  the  structure.  Previous  to  taking  up  the  consideration  of  the  new  loadings, 
the  210  feet  spans  making  the  approaches  on  each  side  had  been  constructed.  On 
examining  the  plans,  when  submitted  to  me,  I  found  that  the  floor  system  was  exces- 
sively heavy.  I  immediately  wrote  to  Mr.  Hoare,  the  chief  engineer  of  the  Quebec 
Bridge  Company,  that  I  found  the  floor  system  on  these  210  feet  spans  unnecessarily 
heavy,  that  they  exceeded  by  18  to  20  per  cent  the  best  requirements  of  the  Pennsyl- 
vania Eailroad  and  all  first  class  railroads  in  the  United  States;  that  I  understood 
that  directions  had  been  given  to  build  these  approach  spans  according  to  the  official 
specifications  of  the  Department  of  Railways  and  Canals  of  Canada.  I  wrote  to  Mr. 
Hoare  as  follows :  '  While  it  is  a  matter  of  not  much  importance  for  these  particular 
spans,  if  this  is  to  be  taken  as  a  precedent  for  the  main  spans,  it  will  add  considerably 
to  the  weight.'  I  afterwards  explained  that  for  every  extra  pound  put  in  the  floor 
system  from  four  to  five  pounds  extra  metal  would  be  required  in  the  trusses  to  carry 
it,  and  that  this  excessive  requirement  would  render  it  impossible  to  build  the  struc- 
ture within  the  limitation  of  the  financial  ability  of  the  company,  and  that  I  did  not 
consider  it  would  in  any  way  detract  from  the  perfectly  safe  and  satisfactory  building 
of  the  bridge  to  lower  the  requirements  to  those  accepted  by  the  first  class  railroads 
throughout  the  United  States. 

Q.  Were  these  alterations  accepted  by  the  Phoenix  Bridge  Company  without 
discussion,  and  were  they  observed  by  it  throughout  the  work? — A.  As  I  believe  I 
stated  previously,  these  alterations  made  by  me  were  discussed  with  the  designing 
engineer  of  the  Phoenix;  Bridge  Company.  This,  however,  was  not  for  the  purpose  of 
getting  at  their  wishes,  but  to  get  the  benefit  of  the  views  of  Mr.  Szlapka,  a  brother 
bridge  engineer,  upon  the  suggestions  that  I  was  making. 

Q.  Please  state  the  approximate  dates  upon  which  the  following  operations  were 
commenced : —  ' 
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(a)  The  preparations  of  the  final  plans  in  detail. 

(5)  The  rolling  of  the  necessary  metal. 

(c)  The  fabrication  of  the  metal  in  the  shops. 

(d)  The  erection  of  the  structure  into  i)osition  at  the  'site. 

A.  Most  of  these  questions  will  have  to  be  answered  by  the  contractor  if  exact 
dates  are  required.  As  to  the  preparation  of  the  final  plans  in  detail,  I  could  give 
you  the  dates  from  the  different  plans  if  I  had  my  office  plans  here,  but  speaking  from 
memory  I  cannot.  On  September  15/1903,  I  received  the  first  plans,  the  plans  for  the 
floor  system. 

The  rolling  of  the  necessary  metal  undoubtedly  commenced  as  soon  ^  as  they  got 
my  approval  of  the  first  plans.  Of  course  that  is  a  presumption;  the. exact  informa- 
tion can  be  obtained 'from  the  Bridge  Company  itself.  While  I  know  they  started 
rolling  the  metal  as  soon  as  they  could,  my  testimony  would  not  be  positive  on  that 
matter;   I  simply  answer,  about  the  latter  part  of ' September. 

The  information  as  to  the  fabrication  of  the  metal  in  the  shops  would  be  obtained 
in  the  same  way;  they 'all  followed  one  after  the  other.  I  do  not  suppose  it  would  be 
three  weeks  after  I  received  the  plans  until  the  shops  were  going  on  the  floor  system. 

The  erection  of  the  bridge  began  on  the  south  anchor  arm  on  July  22,  1905. 

Q.  Was  there  ample  time  between  the  award  of  the  contract  and  the  beginning 
of  the  work  in  the  mills  and  shops  for  the  preparation  of  the  construction  drawings? 
Do  you  consider  that  sufficient  time  was  given  to  the  study  and  preparation  of  th^ 
drawings,  and,  if  not,  for  what  reasons  was  this  time  curtailed? — ^A.  The  Phoenixj 
Bridge  Company  practically  had  the  contract  for  the  construction  of  this  bridge 
several  years  before  they  commenced  the  preparation  of  the  plans.  I  urged  them  at 
an  early  date  to  prepare  their  studies  and  plans  as  far  as  possible  for  the  accepted 
1,800  foot' spans  for  which  no  plans  had  yet  been  prepared,  stating  that  in  an  important 
work  like  this  very  cautious  and  very  careful  consideration  would  be  required  in  each 
and  every  individual  detail  of  the  structure,  and  that  this  should  be  done  before  the 
rush  of  construction  would  come  upon  us.  They  gave  this  no  attention,  and  practi- 
cally made  no  steps  towards  preparing  the  plans  until  they  had  completed  their 
financial  arrangements  and  had  executed  their  present  contract  as  I  believe  dated 
June  19,  1903  (Exhibit  No.  16).  There  has  not  been  time  enough  given,  in  my 
opinion,  to  the  careful  study  and  preparation  of  the  drawings  and  plans  of  this  struc- 
ture, free  from  the  rush  and  push  of  its  practical  execution.  As  I  understand  it,  the 
time  stated  in  this  contract  for  the  completion  of  the  work,  as 'verbally  given  me  by 
Mr.  Deans  at  the  time,  is  three  years.  I  protested  against  that,  and  stated  it  was 'an 
absolute  impossibility  to  construct  that  bridge  in  three  years,  that  under  the  'most 
favourable  circumstances  without  considering  any  contingencies,  four  years  at  least 
would  be  needed,  and  in  my  judgment 'five  at  least  should  have  been  asked  for.  I 
told  Mr.  Deans  at  that  time  that  this  meant  rush  and  hurry,  and  the  impossibility  of 
giving  thoughtful  and  careful  consideration  to  'every  step  before  undertaking  the 
work  in  the  shop.  The  urgency  and  demand  of  the  manufacturing  side  of  thijs 
problem  have,  in  my  opinion,  outweighed  and  burdened  the '  technical  and  thoughtful 
consideration  of  all  the  plans. 

Q.  Whaf  organization  existed  for  the  checking  of  'the  strain  sheets  and  detail 
plans  prepared  by  the  Phoenix  Bridge  Company? — A.  My  own  office  organization  abso- 
lutely. 

Q.  At  whose  expense  was  this  organization  maintained  and  was  it  sufficient  for 
the  purpose? — ^A.  At  my  own  expense,  and  it  was  not  sufficient  for  the  purpose  con- 
sidering the  other  duties  which  were  imjKDsed  upon  me  improperly. 

Q.  Was  this  work  properly  part  of  the  duties  of  the  consulting  engineer? — A.  I 
so  considered  it  to  be. 

Q.  Was  it  found  necessary  to  order  alterations  in  the  plans  prepared  by  the 
Phoenix  Bridge  Company  in  any  important  iMurticulars  and,  if  so,  what  were  the 
principal  alterations  made? — A.  Yes,  numerous  and  comparatively  minor  alterations 
were  frequently  called  for  when  the  detail  plans  did  not  fully  come  up  to  the  require- 
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ments.  The  most  important  alteration,  however,  was  that  of  the  long  eye-bar  chord 
of  the  anchor  arm.  It  was  about  the  first  of  June,  1904,  that  the  PhcBnix  Bridge 
Company  submitted  their  plan  and  arrangements  for  the  top  chord  and  diagonals  of 
the  anchor  arm.  After  careful  personal  examination,  I  declined  to  approve  it  as 
having  violated  the  requirements  that  I  had  stated  in  a  i)ersonal  conference  with  the 
engineers  and  proprietors  of  the  Phoenix  Bridge  Company  I  should  demand.  At  that 
conference  I  stated  that  I  would  accept  no  bars  exceeding  two  inches  in  thickness 
unless  it  was  an  absolute  necessity  to  use  a  greater  thickness.  My  experience  had 
proved  to  my  mind  that  when  that  thickness  was  exceeded  satisfactory  bars  could  not 
be  obtained.  In  this  plan  submitted  for  the  top  chord  they  had  used  bars  two  and  one- 
half  inches  in  thickness  and  other  prohibitory  thicknesses,  and  they  had  arranged  the 
bars  at  angles  which  were,  to  my  mind,  thoroughly  unsatisfactory  and  I  called  for  a 
new  design.  Mr.  Szlapka  came  and  had  a  personal  interview  and  protested  that  it 
could  not  be  made  better,  that  he  had  had  his  best  men  on  it  for  two  months  and  he 
could  see  no  change  that  could  be  made  in  it  that  would  come  nearer  to  my  require- 
ments than  this  plan.  I  stated  I  never  would  approve  it  and  finally  I  was  compelled 
personally,  although  it  was  work  I  had  not  done  for  twenty  years,  to  redesign  the 
whole  system.  It  was  a  very  arduous  and  trying  work  and  when  I  was  through  I  was 
thoroughly  exhausted,  I  gave  them  a  copy  of  my  design  and  stated  that  it  was  not 
the  best  that  could  be  done,  but  that  it  was  the  best  that  I  could  do,  and  I  hoped  now 
they  would  take  the  matter  up  from  the  point  of  view  of  the  changes  I  had  made  and 
still  further  improve  it  in  certain  details  which  I  pointed  out.  It  was  in  early  June 
that  I  first  took  up  the  question  of  this  eye-bar  chord.  While  I  was  working  on  this 
chord,  on  July  10,  Mr.  Szlapka  brought  me  a  new  packing  which  I  refused  again  to 
approve  and  it  was  not  until  July  31  that  I  succeeded  in  getting  from  the  Phoenix 
Bridge  Company  a  satisfactory  chord  packing  in  conformity  with  my  views  and 
requirements. 

Q.  Were  the  plans  finally  approved  to  your  entire  satisfaction  or  would  you  have 
given  them  further  study  had  you  been  able  to  do  so? — A.  I  should  have  been  glad  to 
have  had  the  physical  strength  and  the  time  allowed  me  to  have  given  further  study 
to  many  parts  of  this  structure,  but  in  my  physical  condition  I  have  been  compelled, 
and  must  accept  the  responsibility  for  the  same,  to  rely,  to  some  extent,  upon  others. 
I  had  and  have  implicit  confidence  in  the  honesty  and  ability  of  Mr.  Szlapka,  the 
designing  engineer  of  the  Phoenix  Bridge  Company,  and  when  I  was  unable  to  give 
matters  the  careful  study  that  it  was  my  duty  to  give  them,  I  accepted  the  work  to 
some  extent  upon  my  faith  in  Mr.  Szlapka's  ability  and  probity. 

Q.  What  organization  was  created  to  see  that  proi)er  material  was  secured  for 
the  construction  and  that  the  shop  work  was  in  all  particulars  up  to  the  requirements 
of  your  specifications  and  in  accordance  with  your  instructions? — A.  There  were 
insx>ector8  appointed  at  the  mills  to  inspect  the  crude  material  as  rolled  to  see  that  it 
was  up  to  the  specifications  and  requirements.  There  were  inspectors  at  the  shop  to 
inspect  the  mechanical  work  and  to  see  that  all  the  details  complied  with  the  approved 
drawings. 

Q.  Was  this  inspection  properly  part  of  the  dntis  of  the  consulting  engineer, 
and  was  the  organization  of  this  inspection  in  accordance  with  your  advice?  Were 
you  satisfied  that  the  inspectors  appointed  were,  in  all  respects,  the  men  best  qualified 
for  th3  position  and  if  not,  why  and  by  whom  were  they  appointed?  Was  your 
advice  with  regard  to  the  local  force  required  for  inspection  and  charge  of  erection 
asked  or  did  you  find  it  necessary  to  offer  advice  on  this  point?  Was  this  advice 
followed? — A.  It  was  not  properly  the  duty  of  the  consulting  engineer,  and  the 
organization  was  not  in  accordance  with  my  advice.  Long  before  any  work  of  con- 
struction was  started  at  the  shops  the  chief  engineer  of  the  Quebec  Bridge  Company 
asked  me  in  regard  to  the  matter  of  the  inspection,  and  I  outlined  the  following  pro- 
gramme, stating  that  the  inspection  of  the  shop  work  on  this  structure  was  far  greater 
and  more  important  than  anything  that  we  had  had  experience  with  before,  that  the 
features  of  the  mechanical  work  wfre  minor  ones  compared  with  the  necessity  of 
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watching  all  the  technical  features  of  the  plans,  and  that  technical  engineers,  if 
possible  with  shop  experience,  who  could  not  only  inspect  this  work  in  the  mechanical 
requirements,  but  see  that  all  the  technical  requirements  of  the  plan  and  strain 
sheets  were  properly  executed,  should  be  employed.  I  expressed  a  desire  that 
technical  graduates  should  be  appointed  to  the  position  of  inspectors  at  the  shops.  I 
pointed  out  that  after  the  erection  work  commenced  we  would  need  a  highly  developed 
class  of  men  to  take  charge  of  that  part  of  the  work;  it  would  be  very  responsible  and 
very  difficult  to  undertake,  and  that  I  hoped  we  could  gradually  weed  out  from  those 
who  were  at  the  shop  men  who  were  competent  to  take  charge  of  the  inspection  of  the 
erection  after  it  commenced.  I  also  pointed  out  to  the  chief  engineer  of  the  Quebec 
Bridge  Company  that  when  this  bridge  was  done  and  finally  completed  and  turned 
over  to  the  proprietors  it  would  be  necessary  to  have  a  competent  body  of  engineers 
to  have  charge  of  the  structure,  its  maintenance  and  general  supervision,  and  that 
such  men  should  be  men  who  were  thoroughly  acquainted  with  the  whole  history  of 
the  construction,  the  whole  theory  of  the  work,  and  who  would  be  able  to  know  the 
thing  as  intimately  as  possible  in  order  to  maintain  and  take  care  of  the  structure 
properly.  I  stated  that  in  view  of  this  matter  I  thought  it  would  be  fair  and  proper 
that,  if  it  were  possible,  these  inspectors  should  be  Canadians,  graduates  of  Cana- 
dian institutions,  because  I  stated  that  the  men  having  charge  of  this  work  would  have 
to  live  there,  and  they  should  be  men  of  the  country.  I  did  not  feel  that  Mr.  Hoare 
was  in  sympathy  with  this  matter,  and  I  did  not  succeed  in  obtaining  at  that  time 
the  men  I  hoped  for.  At  a  conference  at  Phoenixville  about  the  time  the  work  was 
under  way,  the  necessity  of  an  insj^ector  became  imperative,  and  I  stated  that  I  was 
hami)ered,  that  the  men's  names  that  Mr.  Hoare  had  sent  me  did  not  satisfy  me 
sufficiently  to  have  me  recommend  them,  and  that  I  had  no  real  right  to  take  up  that 
matter.  Mr.  Reeves,  the  president  of  the  Phoenix  Bridge  Company,  stated  at  that 
time  that  Mr.  Edwards,  who  is  the  present  inspector,  had  been  inspector  at  their  shops 
for  many  years,  and  that  they  considered  him  a  very  competent  man,  that  he  was 
persons  grata,  and  that  he  would  recommend  me  to  give  him  consideration. 
I  had  Mr.  Edwards  come  to  my  office  and  examined  into  his  history  and 
found  that  some  seventeen  years  before  he  had  done  some  inspection  for  me 
that  was  satisfactory,  and  that  he  had  been  constantly  an  inspector  from 
that  time  on,  and  I  appointed  him  inspector  at  the  shops,  and  so  reported  to 
Mr.  Hoare.  Later  on,  feeling  the  necessity  of  having  some  one  qualified  for  the 
inspection  of  the  erection,  and  failing  to  get  any  such  person  appointed,  I  heard  of 
Mr.  McLure,  bridge  inspector  at  that  time  on  the  New  York, 'Ontario  and  Western 
Railroad.  I  sent  for  him  and  examined  into  his  career.  I  found  he  was  a  technical 
graduate.  I  inquired  into  his  ability  to  climb  and  his  ability  to  express  himself  clearly 
in  regard  to  technical  matters,  and  I  concluded  that  he  wa5  a  desirable  candidate  for 
the  position  of  inspector  for  the  erection.  I  again  took  the  initiative  and  appointed 
him  assistant  inspector  at  the  shops,  telling  him  what  my  ultimate  purpose  was,  that 
if  he  proved  himself,  after  a  trial,  competent,  he  should  be  the  inspector  of  the  erec- 
tion. I  sent  him  to  the  shops  under  instructions  that  while  he  was  to  give  sufficient 
attention  to  the  mechanical  inspection  to  make  himself  thoroughly  acquainted  'with 
the  construction  of  the  work,  he  should  bear  in  mind  that  the  principal  duty  that  I 
wanted  him  to 'prepare  himself  for  was  that  of  inspecting  the  erection,  that  I  wanted 
him  to  make  himself  thoroughly  acquainted  with  all  the  strain  sheets,  not  only  of  the 
work  as  it  would  finally  be  constructed,  but  especially  the  strains  due  to  the  erection; 
that  I  wanted  him  to  be  so  prepared  that  when  he  went  to  the  bridge  he  would 'know 
under  every  change  daily  made  in  the  load  what  the  effect  would  be  upon  all  the 
members  of  that  structure  theoretically,  and  that  it  would  be  his  duty  to  see  that  they 
practically  met 'the  expectation  of  the  theory.  I  explained  to  him  in  a  general  way 
the  camber  necessity,  the  changes  of  position  of  the  different  members  and  the  neces- 
sity of  keeping  careful  and  watchful  eye  on  these  actions  and  to  know  why  these 
modifications  were  expected,  and,  when  they  did  not  occur,  to  find  out  why.  I  then 
privately  'requested  Mr.  Szlapka,  the   designing  engineer    of    the    Phoenix    Bridge 
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Company,  to  give  me  all  the  aid  he  could  in  educating  Mr.  McLure  for  the  position, 
and  confidentially  to  give  me  his  opinion  of  Mr.  McLure's  capacity  after  lie  had  been 
there  a  sufficient  time  to  determine  it.  Later  on  Mr.  Szlapka  reported  that  he  found 
Mr.  McLure^ very  energetic,  very  active,  very  bright  and  thoroughly  capable  of  under- 
taking the  work  that  I  had  in  view.  I  reported  the  appointment  of  Mr.  McLure  to 
the  chief  engineer  of  the  Quebec  Bridge  Company  (Mr.  Hoare).  The  .'general  impres- 
sion left  upon  my  mind  after  communicating  with  Mr.  Hoare,  was  that  he  did  not 
want  Mr.  McLure. '  He  even  stated  that  he  had  other  men  in  view.  The  work  of  erec^ 
tion  had  progressed  to  the  extent  of  placing  nearly  all  the  lower  chord  of  the  anchor 
arm  upon  the  falsework  before  Mr.  Hoare  called  for  Mr.  McLure's  assistance.  He 
had  previously  to  that,  I  would  state,  forestalled  my  action  after  I  had  appointed  Mr. 
McLure  by  notifying  me  that  he  had  appointed  Mr.  Elinloch  inspector  for  the  erection. 
Without  any  reflection  upon  Mr.  Kinloch — all  I  have  heard  of  him  has  been  most 
favourable — I  knew  he  was  not  qualified  to  do  the  duty  that  I  exi)ected  of  the  inspector 
of  erection.  When  Mr.  Hoare  sent  for  Mr.  McLure  finally,  they  were  wedging  out 
the  lower  chord  for  camber,  something  that  I  am  thoroughly  satisfied  neither  Mr. 
Hoare  nor  Mr.  Kinloch  understood.  I  think  that  was  the  reason  for  calling  for  Mr. 
licLure  at  this  late  day.  Knowing  that  Mr.  Hoare  had  already  appointed  Mr.  Kin- 
loch inspector  for  the  erection,  I  felt  it  my  duty  to  put  Mr.  McLure's  position  clearly 
to  Mr.  Hoare,  'so  I  gave  Mr.  McLure  a  letter  of  instruction,  and  addressed  him  ae 
inspector  in  charge  of  the  erection,  Quebec  bridge.  I  told  him  to  present  that  letter 
to  Mr.  Hoare  when  he  went  to  Quebec. 

Q.  How  often  did  you  personally  visit  the  shops,  and  by  whom  and  in  what  form 
were  instructions  given  'to  the  inspectors  ? — A.  I  am  sorry  to  say  after  the  work  com- 
menced I  visited  the  shops  I  think  but  three  or  four  times.  I  do  not  know  to  ^hat 
extent  Mr.  Hoare  may  have  given  the  inspectors  instructions;  I  have  given  them  from 
time  to  time  verbal  and  written  instructions.  The  shop  insx>ectors'  instructions  have 
been  almost  entirely  verbal,  except  on  occasions  when  things  iwould  come  up  about* 
which  I  felt  it  necessary  to  write  a  letter  to  the  shop  inspector.  He  was  in  the  habit 
of  coming  Ho  my  office  at  least  once  a  month,  sometimes  twice,  but  always  once  a 
month,  to  bring  estimates  of  weights  of  material  for  my  examination  and.  approval; 
At  such  times  he  furnished  me  memoranda  showing  what  had  been  done,  and  also 
drew 'my  attention  to  points  on  which  he  wished  my  advice  and  instruction,  so  that 
largely  my  advice  and  instructions  to  the  insi)eetor  at  the  shops  were  verbal.  As  to 
Mr.  McLure,  I  know  not  what  instructions  he  may  have  received  from  the  'chief 
engineer  of  the  Quebec  Bridge  Company,  but  all  my  instructions  to  him  while  he  was 
on  the  work  were  in  the  written  communications  of  which  the  Commission  have  full 
copies. 

Q.  Were  the  records  from  the  inspectors  regularly  transmitted  to  you  and  to 
whom  did  they  refer  for  infitructions  in  case  of  dispute  or  difficulty  ? — ^A.  I  think  that 
is  already  answered  except  in  regard  to  the  records.  Mr.  Edwards  made  both  verbal 
and  written  reports  from  time  to  time.  Mr.  McLure  made  regular  weekly  reports  in 
regard  to  the  work  of  erection  and,  to  the  best  of  my  knowledge  and  belief,  in  all  cases 
of  dispute  or  difficulty  I  was  the  only  person  from  whom  they  received  any  instruc- 
tions. 

Q.  Was  the  workmanship  satisfactory  to  you,  or  did  you  find  it  necessary  to  take 
decided  action  to  secure  satisfactory  results  ? — A.  In  many  directions  the  workman- 
ship was  perfectly  satisfactory,  bait  I  had  cause  to  make  frequent  complaints  of  the 
mechanical  department,  especially  regarding  the  facing  of  the  compression  members 
and  the  boring  of  the  pin  holes. 

Q.  Did  you  find  it  necessary  to  take  decided  action  to  secure  satisfactory  results  ? 
— A.  Unfortunately  I  did  not  know  the  unsatisfactory  results  until  after  they  were 
made.  I  did  frequently  and  strongly  express  my  dissatisfaction  with  the  faults  that 
were  made,  and  I  did  also  require  that  all  such  faults  should  be  corpected  to  put  the 
work  into  a  satisfactory  shape.  Whether  that  was  done  I  have  no  personal  knowledge, 
except  the  reports  from  the  Phoenix  Bridge  Company  and  the  inspector.      During 
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the  erection,  on  June  2,  1906,  Mx.  McLure  reported  that  when  preparing  to  erect  the 
centre  posts  he  found  the  bearings  of  the  upper  parts  of  this  post  were  not  true  and 
straight  and  sent  me  sketches  which  indicated  very  bad  shop  workmanship.  I  instructed 
him  to  stop  the  erection  until  this  was  properly  corrected  and  remedied.  He  reported 
later  that  this*  work  had  been  corrected  in  accordance  with  my  instructions.  Of  course, 
I  do  not  recall,  and  it  would  be  perha^ps  unneoeesary,  each  individual  case  where  enois 
occurred.  They  are  all  on  record  and  can  be  found  from  the  files,  but  I  could  not  refer 
to  them  without  devoting  a  good  deal  of  time  to  going  over  the  records,  and  I  do  not 
think  it  would  be  important  in  the  line  of  testimony  except  to  show  that  the  worii- 
manship  was  not  entirely  satisfactory  to  me,  especially  that  part  that  I  have  mentioned. 

Q.  Are  you  fully  satisfied  with  the  steel  that  has  been  supplied  for  this  bridge 
and  does  its  action  both  when  under  test  and  in  the  wreck  indicate  thoroughly  good 
material  ? — A.  I  think  it  has  been  shown  both  under  tests  in  the  testing  machine 
and  the  test  of  the  failure,  as  far  as  I  can  judge  by  the  repoi-ts  of  the  failure,  that  the 
material  is  unquestionably  most  excellent. 

Q.  Did  the  magnitude  of  the  structuire  call  for  much  better  workmanship  than  is 
usual  for  ordinary  bridges  and  was  any  effort  made  to  secure  sudi  superior  workman- 
ship ?  Was  the  workmanship  defective  in  any  particular  ?  — A.  I  most  decidedly 
think  it  did  demand  a  higher  class  of  workmanship  than  that  employed  in  ordinary 
bridges,  and  I  do  not  think  that  in  all  matters  proper  efforts  were  made  to  secure  such 
workmanship,  particularly  in  refepence  to  the  two  ix>ints  I  have  previously  mentioned, 
the  facing  of  the  compression  members  and  the  boring  of  the  pin  holes. 

Q.  Who  devised  the  method  of  loading  and  unloading  the  members  and  all  pro- 
visions for  transportation,  and  under  what  supervision  was  this  work  carried  on  ? — A. 
It  was  entirely  within  the  hands  and.  under  the  control  of  the  Phoenix  Bridge  Company. 

Q.  Was  the  deformation  of  these  members  while  in  transit  probable  ? — A.  Yes, 
under  carelesB  treatment  or  in  the  case  of  accidents. 

Q.  Whose  duty  was  it  to  ensure  that  the  erection  methods  and  appliances  were 
suitable  to  the  work  and  to  organize  the  system  of  erection  ? — A.  The  Phoenix  Bridse 
Company^s.  At  the  same  time  I  had  in  a  general  way,  but  not  in  detail,  to  consider 
the  methods  they  intended  to  employ  and  I  believe  that  great  care  was  employed  by  the 
Phoenix  Bridge  Company  in  devising  an  excellent  method  of  handling  the -material 
and  putting  the  same  in  place. 

Q.  Was  the  inspection  of  the  work  of  erection  and  the  taking  charge  of  that 
work  properly  part  of  the  duties  of  the  consulting  engineer  and,  if  not,  whose  duty 
was  it  ? — A.  It  was  not  the  duty  of  the  consulting  engineer.  It  was  the  dnity  of  the 
chief  engineer  and  his  o^'ganization.  with  the  sole  right  to  apply  to  the  consulting 
engineer  for  advice  upon  any  special  problem. 

Q.  Was  the  local  staff  at  Quebec,  employed  by  the  Quebec  Bridge  Company  and 
the  Phopnix  Bridpro  Company,  to  your  satisfaction  and  did  yon  consider  it  fully  com- 
petent to  handle  the  work? — A.  Not  from  my  present  knowledge.  When  discussing 
the  necessity  of  technical  men  for  the  inspectors.  I  took  the  matter  up  with  the  chief 
engineer  of  the  Phoenix  Bridge  Company  and  pointed  out  to  him  not  only  the  neces- 
sity of  the  Quebec  Bridge  Company  having  competent  men  in  charge  of  erection,  but 
also  the  absolute  necessity  for  the  Phoenix  Bridge  Company  to  have  an  engineer  on  the 
work  at  all  times  who  was  fully  cognizant  of  the  details  of  the  structure,  the  action 
of  the  different  members  under  the  different  strains  and  camber  movements  and  who 
would  have  the  technical  knowledge  to  take  action  if,  at  any  time,  the  theoretical 
expectations  should  not  be  obtained,  to  determine  why  such  result  was  not  obtained  and 
be  able  to  direct  the  necessary  corrections.  I  do  not  think,  from  my  present  know- 
ledge, that  the  Phoenix  Bridge  Company  did  have  any  such  engineer  upon  the  work. 

In  regard  to  the  local  staff  of  the  Quebec  Bridge  Company,  I  have  no  knowledge 
further  than  in  reference  to  the  chief  engineer  and  Mr.  McLure,  and  I  feel  now  that 
on  the  part  of  the  Quebec  Bridge  Company,  Mr.  McLure  was  the  only  person  who 
had  any  preparation  or  qualifications  for  supervising  the  construction  of  that  bridge, 
and  I  know  that  the  time  allowed  him  for  preparation  for  this  important  duty  was  not 
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as  great  as  should  have  been  given  him.  From  the  reports  that  he  has  from  time  to 
time  sent  me,  from  personal  intercourse  with  him,  I  feel  that  he  did  all  that  could  be 
expected  of  him  under  the  circumstances. 

Q.  By  whom  were  its  members  appointed  and  to  whom  were  they  responsible! — 
I  have  already  explained  the  method  of  the  appointment  of  Mr.  McLure,  the  only  one 
in  regard  to  whose  appointment  or  selection  I  have  any  knowledge. 

Q.  By  whom  was  this  force  paid  ? — ^A.  I  presume  by  the  two  companies,  that  each 
company  paid  the  staff  employed  by  it  at  Quebec. 

Q.  Please  state  what  qualifications  in  the  way  of  training,  age  and  experience  were 
necessary  to  make  a  man  fit  to  have  supreme  local  control  of  the  erection  of  this 
bridge  and  whether  any  of  the  staff  employed  by  either  the  Quebec  Bridge  Company 
or  the  Phoenix  Bridge  Company  had  these  necessary  qualifications  ? — A.  For  a  man  to 
be  qualified,  in  my  opinion,  to  have  the  supreme  local  control  of  the  erection  of  a 
bridge  as  important  as  that  under  consideration,  I  think  he  should  have  been  a 
thoroughly  technically  educated  and  experienced  bridge  engineer.  I  regret  to  say  that 
I  do  not  think  the  chief  engineer  of  the  Quebec  Bridge  Company  had  these  qualifi- 
cations. In  reference  to  the  local  control  by  the  Phoenix  Bridge  Company,  as  stated 
before,  I  do  not  think  they  had  the  quality  of  engineer  that  the  curcumstances 
demanded.  In  saying  this  I  do  not  wish  to  reflect  in  any  manner  upon  Mr.  Birks, 
who  sacrificed  his  life  and  who  undoubtedly  was  a  competent  man  in  his  line  of 
experience ;  but  I  do  not  understand  that  he  had  the  thorough  training  and  knowledge 
of  all  the  requirements  of  this  structure  necessary  to  fit  him  for  the  responsible 
position  as  the  engineering  representative  of  the  contractor  on  such  an  important 
structure. 

Q.  Is  it  reasonable  to  expect  that  emergencies  of  grave  importance  may  arise 
upon  work  of  such  character  and  magnitude  and  could  the  local  staff  of  the  Qu^)ec 
Bridge  Company  be  considered  to  be  reasonably  complete  without  including  an  engineer 
of  sufficient  scientific  training,  age  and  practical  experience  to  be  competent  to  deal 
with  any  such  emergencies? — ^A.  I  have  practicaUy  answered  that  already.  I  do  think 
that  emergencies  of  grave  importance  are  liable  to  occur  in  the  erection  of  such  a  great 
work  and  the  history  shows  that  they  have  occurred,  and,  as  I  stated  before,  I  do  not 
think  that  the  local  staff  contained  a  man  of  sufficient  scientific  training,  age  and 
practical  experience,  to  have  met  the  emergencies. 

Q.  To  what  do  you  attribute  the  employment  of  a  staff  not  equal  in  calibre  to  the 
difficulties  of  the  undertaking,  on  the  part  both  of  the  Quebec  Bridge  Company  and 
of  the  Phoenix  Bridge  Company? — ^A.  This  is  a  rather  difficult  question  for  me  to 
answer.  I  suppose  that  in  the  case  of  the  Quebec  Bridge  Company,  like  all  projects 
undertaken  by  men  not  specially  acquainted  with  the  necessities,  the  engineering 
features  of  any  such  great  work,  they  were  unable  to  make  a  proper  selection.  In 
reference  to  the  Phoenix  Bridge  Company,  I  think  it  was  due  to  the  fact  that  the 
commercial  branch  of  that  company  gave  more  consideration  to  the  pushing  and 
completing  of  the  work  than  they  did  to  the  giving  of  due  consideration  to  the 
practical  requirements  of  such  a  great  structure. 

Q.  Do  you  consider  that  it  is  a  wise  practice  when  building  a  bridge  of  novel 
character  and  unprecedented  dimensions  to  place  the  design  of  the  structure  and  of 
the  methods  of  erection  in  the  hands  of  the  mechanically  trained  staff  of  a  contracting 
com])aiiy  and,  if  not,  why  was  this  practice  allowed  in  this  case? — A.  In  answer  to 
this  question,  it  is  the  general  practice  in  America  to  have  the  mechanically  trained 
staff  of  contracting  companies  prepare  the  working  plans.  As  a  rule,  no  engineer 
could  afford  to  maintain  a  staff  of  such  character,  and  no  corporation  would  listen 
to  a  fee  that  would  cover  any  such  expense. 

Q.  Were  the  methods  of  erection  submitted  to  you  for  approval  or  were  you  in 
any  way  advised  of  these  methods  and  of  the  character  of  the  plant  that  was  being 
provided  for  the  erection? — ^A.  They  were  submitted  to  me  unofficially,  not  for  my 
criticism,  nor  that  they  came  within  my  authority,  but  for  personal  interest. 

Q.  What  authority  had  the  engineers  and  inspectors  of  the  Quebec  Bridge  Com- 
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pany  to  order  changes  in  these  methods  or  to  interfere  with  the  progress  of  erection? 
— A.  They  had  all  the  authority  that  belongs  to  a  chief  engineer  and  his  staff,  the 
authority  that  belonged  to  their  offices. 

Q.  Was  it  fully  understood  that  the  execution  of  this  work  was  at  all  times  sub- 
ject to  their  approval  ? — A.  I  think  that  is  implied  in  the  office  of  the  chief  engineer. 
In  my  instructions  to  Mr.  McLure,  as  far  as  his  authority  went,  he  was  distinctly 
instructed  to  see  that  no  undue  risks  were  taken,  and  that  all  the  work  was  satisfac- 
tory before  it  was  finally  left. 

Q.  ITow  often  did  you  visit  the  bridge  s^ite  during  the  erection  of  the  super- 
structure?— A.  Never.  I  have  never  been  able  to  visit  the  bridge  since  the  erection 
commenced.     I  was  disabled  before  that  was  undertaken. 

Q.  By  whom  and  how  often  were  you  advised  of  the  progress  of  the  work  and 
of  matters  of  interest  connected  with  it? — A.  Mr.  McLure  made  me  weekly  reports 
detailing  pretty  clearly,  and  apparently  thoroughly,  the  progress  and  the  occurrences 
of  the  previous  week,  and  he  occasionally  sent  me  an  additional  special  letter  when 
something  would  occur  that  he  thought  should  have  more  prompt  attention  than  a 
matter  contained  in  the  weekly  report. 

Q.  Did  you  find  it  necessary  to  interfere  with  the  conduct  of  the  erection,  and  if 
80,  what  were  the  circumstances  of  such  interference  — A.  As  narrated  in  a  previous 
answer,  I  stopped  the  erection  of  the  centre  post  until  it  was  made  satisfactory.  In 
the  latter  part  of  September,  1906,  on  receipt  of  Mr.  McLure's  letter  of  September  22, 
1906,  and  letters  following,  it  was  made  clear  to  me  that  the  anchor  arm  was  not  acting 
in  accordance  with  the  theoretical  expectations.  On  studying  the  detailed  reports 
of  Mr.  McLure  and  the  levels  contained  in  his  reports,  I  found  that  instead  of  the 
anchor  arm  working  itself  free  from  the  false  work  near  chords  8,  9  and  10  first,  as 
it  should  have  done,  it  was  showing  a  tendency  to  lift  at  the  far  shore  end.  This  was 
so  anomalous  that  I  sought  for  the  reason  thereof,  and  I  came  to  the  conclusion  that 
they  had  not  considered  the  compression  of  the  main  centre  post  under  the  additional 
load  of  the  cantilever  arm ;  that  this  was  throwing  an  undue  load  upon  the  bents  near 
point  9  of  the  anchor  arm,  and  without  giving  at  that  time,  September  24,  any  posi- 
tive orders,  I  drew  Mr.  McLure's  attention  to  this  point,  believing  that  he  and  the 
engineer  of  the  Phoenix  Bridge  Company  were  also  watching  for  these  contin- 
gencies, and  would  take  the  proper  action  to  remedy  the  difficulty.  It  appears  that 
nothing  was  done  by  the  Phcpnix  Bridge  Company  until  several  weeks  later,  when 
in  an  interview  with  Mr.  Szlapka  at  my  office,  I  showed  him  the  correspondence 
between  Mr.  i^fcLure  and  myself,  and  pointed  out  what  I  considered  to  be  the  diffi- 
culty. He  acknowledged  the  theory  upon  which  I  was  working,  and  I  believe  that 
he  that  day  did  send  orders  to  Phoenixville  to  take  the  proper  steps  to  relieve  this 
undue  strain  at  this  point.  There  was  some  friction  between  Mr.  McLure  and  the 
superintendent  of  erection  in  reference  to  this  matter,  which  will  be  found  in  the 
correspondence,  indicating  that  the  Phcrnix  Bridge  Company  did  not  recognize  the 
rights  of  anybody  except  themselves  to  control  the  erection.  That  point  was  brought 
up  in  a  latter  discussion  with  Mr.  Szlapka  in  an  amicable  way,  and  I  distinctly  told 
him  that  the  Phoenix  Bridge  Company  were  not  the  only  parties  who  had  financial 
interest  in  this  structure,  that  the  parties  whom  I  represented,  the  Quebec  Bridge 
Company,  had  paid  for  the  structure  as  it  stood,  that  it  belonged  to  them  and  they 
had  an  interest  in  seeing  that  it  was  not  risked  or  injured,  and  while  I  always  endea- 
voured to  get  along  amicably  with  everybody,  if  it  came  to  a  point  of  determining 
my  right  or  the  right  of  any  employee  imder  me  to  protect  the  property  of  the  com- 
pany, I  thought  they  would  find  themselves  in  the  wrong.  I  think  the  correspond- 
ence will  further  illustrate  all  that  without  my  going  further  on  that  point. 

(Note. — The  correspondence  here  referred  to  is  marked  Exhibit  68.) 

Q.  Do  you  think  that  the  leaving  the  position  of  this  chord  at  that  time,  with 
the  falseworks  not  lowered  to  their  proper  position,  could  have  produced  any  injurious 
effects  near  or  about  lower  chord  9  of  the  anchor  arm? — A.  That  an  undue  and  an 
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unprovided-f or  strain  was  produced  by  this  neglect  seems  very  possible  to  my  mind, 
especially  considering  that  at  that  time  'the  splices,  which  were  the  weakest  and  most 
hazardous  portions  of  the  structure,  were  not  riveted  and  perhaps  not  fully  and  pro- 
perly bolted.  ' 

^Q.  Was  appeal  to  you  for  assistance  and  advice  in  the  face  of  difficulties  ev^r 
made  by  the  Phoenix  Bridge  Company  ? — ^A.  That  I  suppose  I  could  answer  by  saying 
that  Mr.  Szlapka  and  myself  were  in  frequent  intercourse  discussing  and  considering 
many  points  as  they  occurred. 

Q.  Was  it  the  practice  of  the  Quebec  Bridge  Company's  stafF  to  refer  all  difficul- 
ties to  you,  and,  if  so,  whdt  were  the  duties  of  the  chief  engineer? — ^A^  As  far  as  I 
know  aU  difficulties,  all  questions,  all  decisions  on  any  matter  relating  to  the  structure 
were  referred  to  me,  and  practically,  as  I  now  see  it,'!  was  acting  not  only  as  the 
consulting  engineer  but  as  the  chief  engineer  of  the  Quebec  bridge. 

Q.  What  was  the  agreement  between  yourself  and  the  Quebec  Bridge  Company 
as  to  your  remuneration  for  your  personal  services  and  expenseef,  and  under  what 
circumstances  was  the  original  arrangement  amended?  Did  the  Quebec  Bridge  Com- 
pany allow  'you  anything  for  the  necessary  staff  of  assistants?  What  proportion  of 
your  fee  have  you  had  to  expend  for  assistance  in  the  interest  of  the  Quebec  Bridge 
Company? — ^A.  At  the  original  interview  where  I  made  the  offer  to  imdertake  the 
examination  of  the  comi)etitive  plans  I  was  asked  what  my  fee  would  be  to  act  as 
consulting  engineer 'when  the  work  was  started.  I  stated  that  my  fee  would  be  $7,500 
a  year  for  such  services.  I  did  not  recognize  at  that  time  that  there  was  to  be  an^ 
expense  except  an  occasional  visit  to  Quebec,  so  that  I  made  no  agreement  regarding 
expenses.  In  August,  1901,  being  in  Quebec  and  my  fees  backward  in  payment,  find- 
ing that  the  company 'apparently  were  embarrassed  for  fimds  and  considering  that 
under  the  circumstances  then  before  me  it  might  be  some  years  before  any  actual  and 
important  work  would  be  required  from  me  as  consulting  engineer,  I  wrote  a  new  offer 
which  amounted  to  reducing  my  fee  to  one-half.  A  member  of  the  board  suggested 
at  the  time  to  make  it  the  round  sum  of  $4,000  instead  of  the  one-half  which  I  had 
offered.  That  amoimt  has  been  paid  to  me  up  to  the  commencement  of  this  year. 
When  other  duties  than  those  of  the  consulting  engineer  began  to  be  placed  upon  me, 
I  suggested  to  Mr.  Hoare  that  it  was  hardly  fair,  considering  that  I  had  reduced  my 
fee  to  one-half,  that  I  should  not  be  granted  some  additional  remuneration  to  aid  me 
in  carrying  out  the  duties  that  had  been  placed  upon  ma  No  such  additional  remun- 
eration has  ever  been  granted  me,  and  no  offer  has  ever  been  made  to  restore  my 
original  fee.  My  staff  and  office  expenses  due  to  the  work  required  in  the  interest  of 
the  Quebec  Bridge  Company  have  been  paid  entirely  from  my  own  fee,  and  they  have 
amounted  to  approximately  the  sumi'lthat  I  have  received  from  the  Quebec  Bridge 
Company  to  cover  my  employment. 

Q.  Did  the  officers  of  the  Phoenix  Bridge  Company  fully  appreciate  the  engineer- 
ing difficulties  connected  with  the  undertaking,  and  did  they  willingly  and  immediately 
make  good  all  defects  that  were  brought  to  their  notice? — A.  I  think  the  technical 
staff  as  represented  by  Mr.  Szlapka  and  his  subordinates  did)  fuUy  appreciate  the 
engineering  difficulties  connected  with  this  undertaking,  but  I  do  not  think  that  that 
branch,  which  might  be  called  the  commercial  side  of  the  Phoenix  Bridge  Comi)any, 
were  willing  to  or  did  make  good  defects  that  were  brought  to  their  notice  until  they 
were  compelled  to,  when  compulsion  was  applied.  When  the  elongation  of  the  eyes  of 
the  eyebars  under  the  strains  that  we  were  intending  to  employ  was  brought  to  my 
notice  by  certain  preliminary  tests,  feeling  it  to  be  a  matter  of  serious  moment  to 
know  the  truth,  I  urged  the  Phoenix  Bridge  Company  to  make  a  thorough  investiga- 
tion of  this  subject,  and  suggested  to  them  that  as  it  was  a  matter  of  special  interest 
to  all  bridge  construction),  they  should  enlist  the  co-operation  of  other  bridge  com- 
panies in  making  a  thorough  examination  into  the  whole  problem.  After  more  or  less 
discussion  it  was  made  clear  to  my  mind  that  the  Phoenix  Bridge  Company  were  more 
desirous  of  hiding  the  matter  than  they  were  of  exploiting  it.  I  was  asked  not  to  make 
the  matter  public.    Finding  this  to  be  the  position,  on  January  8, 1906,  I  wrote  to  Mr. 
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Edwards,  the  inspector  at  PhodnizviUe  for  the  Quebec  Bridge  Company,  directing  him 
to  accept  no  more  eyebars  for  the  Quebec  bridge  until  further  orders,  and  diorected 
him  to  furnish  a  copy  of  this  letter  to  the  Phoenix  £ridge  Company.  Theni  tthe 
PhcBnix  Bridge  Company  showed  eagerness  to  carry  out  the  investigation  that  I 
demanded,  and  did  caitry  it  out  ix>  my  satisfaction. 

In  other  matters  from  time  to  time  I  did  find  them  sluggish  in  making  correc- 
tions or  remedying  defects.  To  come  down  to  a  later  date,  on  August  6,  1907,  Mr. 
llcLure  reported  the  condition  of  chord  7  and  8,  cantilever  arm,  and  the  method  of 
pemedying  proposed  by  the  PhcBnix  Bridge  Company.  Upon  the  receipt  of  this  letter 
from  Mr.  McLure  on  AuguBt  8,  I  immediately  telegraphed  the  Phoenix  Bridge  Com- 
pany that  the  method  was  not  satisfactory  and  asked  them:  How  did  this  occur  I 
The  following  correspondence  containing  my  letters  to  Mr.  McLuire  and  Mr.  McLure's 
letters  to  me,  my  correspondence  to  the  Phoenix  Bridge  Company  and  their  replies  to 
me,  all  of  which  are  consecutive,  indicates  that  the  Phoenix  Bridge  Company  did  not 
desire  to  make  any  corrections  of  importance,  did  not  desire  to  put  this  chord  in  a 
safe  condition,  tried  to  convince  me  that  the  error  was  unimportant,  and  even  tried 
to  explain  that  the  error  had  always  been  there.  Before  I  could  take  final  action  as  I 
had  fully  prepared  to  do  at  the  time,  the  more  serious  problem  of  the  bending  of 
chord  9,  anchor  arm,  was  reported  to  me. 

Q.  Was  due  care  exercised  throughout  in  the  handling  of  the  bridge  members  f 
— ^A.  For  that  information,  gentlemen,  you  wiU  have  to  depend  on  the  testimony  of 
other  persons.  I  judge,  however,  from  results  reported  to  me,  that  there  was  not  due 
care  at  certain  times. 

Q.  Are  you  aware  of  any  cases  in  which  members  were  damaged  in  handling  ? — ^A. 
It  is  now  before  the  commission  in  evidence  that  chord  9  was  damaged  in  handling. 

Q.  Are  you  aware  of  any  cases  in  which  the  connections  between  members  in 
place  were  not  fully  made  ? — ^A.  It  would  appear  from  the  evidence  and  from  the 
records  of  Mr.  McLure,  that  the  splices  of  the  lower  chords  were  not  fully  made  or 
I*roperly  considered. 

Q.  What  deviation  of  a  rib  of  a  main  compression  member  from  the  straight 
would  be  passed  in  first-class  inspection,  and  what  variation  from  the  true  pland  is 
permissible  in  the  faced  ends  of  the  ribs  at  butt  joints  ? — ^A.  It  is  impossible  to  draw 
any  general  and  definite  rule  that  applies  to  all  cases.  There  must  be  a  certain  amount 
of  engineering  judgment  applied  to  each  special  case,  but  I  riiould  consider  that  in  a 
general  way,  bearing  in  mind  the  compression  chords  of  this  structure,  that  any 
deviations  from  a  straight  line  corresponding  to  the  axis  of  the  member  exceeding 
half  an  inch  would  not  be  good,  and  if  this  amount  of  deviation  is  only  for  a  short 
length  it  becomes  far  more  serious.  In  regard  to  the  amount  of  error  that  might  be 
permitted  in  facing  the  ends  of  compression  members,  bearing  in  mind  the  large 
dimensions  of  those  in  this  structure  and  the  importance  of  having  the  best  workman- 
ship on  account  of  the  high  demands  made  on  all  parts  of  the  stnictupe,  I  should  think 
that  one-sixty-fourth  of  an  inch  variation  from  a  straight  line  on  the  full  width  of  the 
lower  chord  would  be  the  extreme  limit  that  should  be  permitted. 

Q.  Where  these  limits  have  been  exceeded  in  the  Quebec  Bridge  mombers  do  you 
consider  that  the  fault  lay  with  the  shop  inspection  or  that  the  distortion  might  be 
due  to  insufficient  care  in  handling  ? — A.  Both  or  either. 

Q.  Would  such  faults  materially  weaken  a  compression  member? — A.  Any  depturt- 
urc  from  a  perfoot  fit  or  straight  line  in  a  compression  member  does  weaken  that 
member.  How  much,  of  course,  depends  upon  the  relative  departure  from  the  true 
lines. 

Q.  Was  the  progress  of  the  riveting  such  as  you  desired  that  it  should  be  at  the 
various  stages  of  erection  ? — ^A.  To  the  beet  of  my  knowledge  it  so  appeared. 

Q.  Why  was  the  south  half  of  the  suspended  span  to  be  erected  in  1907  when  the 
north  half,  in  all  probability,  could  not  be  erected  until  1909  ? — A.  Simply  because 
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the  material  was  there,  the  tools  were  there,  and  it  was  undoubtedly  perfectly  proper 
to  complete  that  ix>rtion  of  the  work  while  they  had  it  in  hand,  everything  else  being 
satisfactory. 

Q.  Was  your  approval  of  this  procedure  requested  or  obtained  and,  if  not,  was 
this  procedure  in  your  judgment  good  practice? — ^A.  The  matter  was  discussed,  and  I 
considered  it  perfectly  proper  and  good  practice. 

Q.  Who  authorized  the  commencement  of  the  erection  of  the  suspended  span  before 
the  large  traveller  was  taken  down?  Was  it  understood  that  this  was  to  be  done  and 
did  this  procedure  have  your  approval? — A.  In  the  early  stages  of  the  erection,  long 
before  the  large  traveller  was  passed  over  to  the  cantilever  arm,  I  drew  Mr.  Szlapka's 
attention  to  the  undesirability  of  using  the  large  traveller  for  erecting  the  suspended 
span,  pointing  out  that  it  was  unduly  hazardous  and  was  unnecessary  for  various 
reasons  which  we  discussed.  He  agreed  with  me  and  agreed  to  have  a  small  traveller 
designed  for  the  purpose  of  erecting  the  suspended  span.  The  small  traveller  was 
designed  and  they  then  appealed  to  me  that  it  would  be  necessary  to  use  the  large 
traveller  for  the  purpose  of  erecting  the  small  traveller  into  position.  I  gave  my 
consent  to  that  being  done,  but  it  was  clearly  understood  that  as  soon  as  the  small 
traveller  was  erected,  the  big  traveller  would  be  removed  from  this  structure  and  that 
the  erection  of  the  suspended  span  would  be  continued  with  the  use  of  the  small 
traveller  only.  I  was  under  the  supposition  that  the  large  traveller  was  being  taken 
down,  I  knew  they  had  commenced  to  take  it  down,  and  I  was  very  much  astonished 
when  I  found  that  they  were  continuing  the  erection  of  the  suspended  span  with  the 
use  of  the  small  traveller  and  most  of  the  weight  of  the  large  traveller  still  at  the 
extreme  point  of  the  cantilever  arm.  This  knowledge,  however,  only  came  to  me  after 
the  failure  of  the  structure. 

Q.  From  your  present  knowledge  what  do  you  consider  the  weakest  and  most 
hazardous  part  of  the  design? — A.  Unquestionably  the  splices  of  the  lower  chord. 
While,  from  the  appearance  of  the  wreck  these  splices  when  properly  and  fully  rivetted 
were  the  strongest  part  of  the  compression  chord,  when  unrivetted  or  improperly  bolted 
they  were  in  a  condition  of  great  hazard  and  uncertainty.  As  these  splices  in  the 
anchor  arm  could  not  be  rivetted  until  the  camber  action  had  taken  place  and  the 
joints  had  come  to  full  and  prox)er  bearing,  they  were,  if  improperly  stayed  and  bolted, 
very  dangerous  i)oints  and  should  have  been  most  carefully  watched  and  protected. 
From  the  report  of  the  condition  of  splice  7-8,  cantilever  arm,  which  is  contained  in 
Mr.  ^fcLure's  and  other  correspondence  following  August  6,  1907,  there  was  first 
made  clear  to  me  the  seriousness  of  these  splices  and  the  lack  of  appreciation  of  the 
necessary  care  to  be  given  them  by  the  Phoenix  Bridge  Company. 

Q.  Do  you  consider  that  the  initial  failure  took  place  in  the  lower  chord  ? — A.  I 
feel  thoroughly  satisfied,  with  the  history  now  before  us  in  regard  to  chord  9,  west 
anchor  arm,  that  it  was  the  initial  point  of  failure. 

Q.  Were  you  satisfied  with  the  care  and  intelligence  shown  by  the  Phoenix  Bridge 
Company  in  placing  the  members  of  this  chord? — A.  I  think  I  have  answered  that 
already  when  I  have  spoken  of  their  lack  of  caution  in  staying  and  protecting  the 
splices  of  this  lower  chord.  With  the  facts  before  us,  seeing  their  lack  of  appreciation 
and  consideration  of  the  splices  at  7  and  8  cantilever  arm,  there  is  grave  suspicion  in 
my  mind  that  similar  neglect  and  lack  of  appreciation  may  have  prevailed  before. 

Q.  At  what  date  did  you  first  become  uneasy  about  the  lower  chord  members? — 
A.  On  August  8,  1907,  upon  the  receipt  of  Mr.  McLure's  letter,  as  I  have  before 
mentioned,  narrating  the  condition  of  splices  in  chord  7-8,  cantilever  arm. 

Q.  Starting  from  this  date  please  relate  all  the  circumstances  in  which  you  were 
personally  concerned  up  to  the  time  of  the  failure,  referring  to  all  communications 
that  reached  you  and  all  action  that  you  advised  ? — A.  I  have  already  stated  and  drawn 
your  attention  to  the  correspondence  between  the  Phoenix  Bridge  Company,  Mr. 
McLure  and  myself,  following  August  6th.  On  the  morning  of  August  29,  on  reaching 
my  office  somewhere  about  11.25  o'clock,  I  found  Mr.  McLure  at  the  office.  After 
speaking  to  him  I  passed  to  my  office  and  took  up  my  morning  mail  among  which  was 
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the  communication  of  Mr.  McLure  narating  the  condition  of  chord  9,  west  anchor  arm. 
After  carefully  reading  and  considering  the  letter,  I  called  Mr.  McLure  into  my  office 
and  vro>9,  (>xanuiie(l  him  to  find  out  whether  the  facts  given  were  actual  or  whether 
he  had  been  scared,  and  satisfying  myself  that  the  data  there  was  from  actual  measure- 
ment and  actual  observation,  I  said :  '  It  is  very  serious.'  He  said :  *  Mr.  Cooler, 
they  have  moved  out  the  small  traveller,  but  we  have  estimated  that  it  will  not  add 
to  the  strain  on  chord  9  more  than  60  lbs.  per  square  inch,  but  they  are  going  on  this 
morning  to  erect  more  of  the  work;  do  you  think  that  is  right?  I  said:  By  no 
means  right.  I  said:  Is  Mr.  Milliken  on  the  work? — intending  to  immediately  tele- 
graph orders  to  Mr.  Milliken  to  stop  it.  No,  he  said,Mr.  Milliken  is  not  present  on 
the  work;  there  is  only  a  foreman  present.  Well,  I  said,  I  do  not  know  whether  a 
foreman  would  take  a  suggestion  from  me  or  not;  I  will  have  to  telegraph  imme- 
diately to  the  Phoenix  Bridge  Company  for  them  to  wire  to  the  bridge.  I  said:  Are 
you  sure  that  the  Phoenix  Bridge  Company  have  these  same  facts  before  them  that 
you  have  presented  to  me?  and  he  said:  Exactly  the  same  report  has  gone  to  Phoenix- 
villo  that  you  have  now  received.  That  was  confirmed  by  a  telegram  handed  me 
about  the  same  time  from  Mr.  Hoare,  stating  that  Mr.  Birks  had  received  a  telegram 
from  Phoenixville  stating  that  this  chord  had  been  bent  before  it  left  the  shop.  Satis- 
fied then  that  the  Phoenix  Bridge  Company  had  the  same  facts  I  immediately  tele- 
graphed them  to  '  add  no  more  load  to  bridge  till  after  due  consideration  of  facts/ 
I  then  said  to  Mr.  McLure:  You  must  go  to  Phoenixville  immediately  and  tell  the 
Phoenix  Bridge  Company  that  I  do  not  want  any  delay  such  as  that  involved  in  the 
discussion  that  we  have  had  heretofore  on  similar  occasions,  but  T  want  immediate 
action  to  strengthen  that  chord  and  to  protect  the  bridge.  He  pulled  out  his  time 
table  and  said:  Mr.  Cooper,  I  cannot  reach  Phoenixville  before  five  o'clock.  I  then 
added  to  the  despatch:  Mr.  McLure  will  be  over  at  6  o'clock.  Mr.  Berger  went  to 
the  Western  Union  office  and  they  have  the  telegram  endorsed :  *  Sent  from  the  West- 
ern Union  ofiice  at  12.16  p.m.'  I  immediately  took  up  the  problem  of  how  to  protect 
and  how  to  strengthen  that  chord  and  made  somo  sketch?s  which  I  showed  to  Mr. 
Berger.  T  said:  If  tlie  Phcrnix  Bridge  Company  do  not  themselves  adopt  some 
better  method  I  would  suggest  that  to  them.  At  9  o'clock  that  evening  I  was  called 
up  on  the  long-distance  telephone,  and  'Mr,  McLure  reported  that  the  bridge  was  in 
the  river. 

Q.  Wher''  do  you  think  that  the  first  failure  took  place  and  in  what  manner  do 
you  think  the  brirlge  acted  during  the  fall? — A.  Considering  the  history  of  chord  9, 
which  is  before  the  Commission,  there  is  no  doubt  in  my  mind  that  chord  9,  west  truss, 
failed  first,  and  after  it  passed  a  certain  degree  of  flexure  the  lattice  hin'<  \n  the 
centre  of  the  chord  were  perhaps  what  first  gave  way.  To  my  mind,  the  noi.-c  that 
the  men  first  heard  was  the  explosion  of  the  lattice  bars  of  chord  9  at  the  eentre. 
Unrestrained  by  the  lattice  the  webs  of  this  chord  undoubtedly  buekl'^d  together  as 
so  many  sheets  of  paper  crushed  in  the  hand.  When  chord  0  had  pa-^sed  a  <>ertain 
point  the  lateral  braces  betwec^n  that  truss  and  the  opposite  truss  in  tlint  p:niel  were 
disabled  from  doing  any  staying  duty.  It  appears  to  me,  then,  neecssarilv  thnt  the 
opposite  chord  9  east  truss,  must  have  given  way  even  had  it  been  far  stronirer  than 
it  actually  was.  With  the  giving  way  of  chord  9  west,  immediately  followed  bv  the 
failure  of  9  oast,  the  cantilever  arm  would  naturally  deflect  towards  the  river.  The 
evidence  of  the  wreck,  showing  the  continuity  and  unbroken  condition  of  the  eyebar 
top  chord,  and  that  the  anchor  towers  and  anchor  bars  which  were  vertical  in  ]K>sition 
before  rupture  were  pulled  out  to  a  horizontal  position,  indicates  clearly  to  my  mind 
that  the  main  towers  must  have  remained  intact  until  this  was  done — indicating:  that 
the  main  towers  and  the  whole  of  the  anchor  arm  declined  towards  the  river  and 
downwards  until  either  the  main  towers  slipped  from  their  footings  or  the  great  strain 
of  this  long  eyebar  chord  produced  the  final  rupture  of  the  main  towers.  That  the 
great  mass  of  fallen  material  moved  several  feet  towards  the  east  was  due  to  the 
probable  action  and  later  rupture  of  the  eastern  truss,  which  would  produce  a  tendency 
to  drag  th-?  material  towards  the  east. 
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Q.  Do  you  consider  that  there  was  dear  indication  that  the  failure  was  imminent 
and  was  it  possible,  by  prompt  and  intelligent  action,  to  have  jnrevented  the  failure! 
— ^A.  I  think  the  deflection  of  an  important  member,  as  chord  9  west,  to  the  extent 
of  2i  inches  would  indicate  to  any  intelligent  mind  that  that  chord  was  less  capable 
of  doing  the  duty  that  it  would  have  done  if  in  a  perfectly  straight  condition,  and  I 
do  think  that  it  was  perfectly  possible  by  prompt  and  intelligent  action  to  have  stayed 
that  chord  and  prevented  the  failure  of  the  bridge. 

Q.  By  whom  should  the  orders  for  such  action  have  been  given  and  to  whose 
lack  of  judgment  and  initiative  can  the  failure  therefore  be  charged! — ^A.  To  the 
executive  officers  of  either  company  who  fwere  present  or  within  sufficient  touch  to 
have  given  any  orders. 

Q.  In  your  opinion,  is  it  good  practice  to  leave  the  ordering  of  such  action  to 
any  employee  of  a  contracting  company! — ^A.  The  contracting  comx>any  should  have 
had  on  the  structure  an  employee  of  sufficient  intelligence  to  have  appreciated  the 
necessity  for  and  to  have  given  such  an  order.  At  the  same  time,  the  responsible 
executive  of  the  Quebec  Bridge  Company  should  not  have  hesitated,  in  the  absence 
of  prox)er  action  by  the  contractor,  to  have  given  such  an  order. 

Q.  Do  you  think  that  at  moderate  expense  the  ribs  could  have  been  made  absolutely 
safe! — ^A.  I  do.  I  believe  if  prompt  action  had  been  taken  to  protect  chord  9  west  from 
further  deflection,  which  could  have  been  done  by  the  employment  of  three  hours'  woric 
and  $100  worth  of  timber  and  bolts,  the  defects  and  deficiencies  which  we  now  recognize 
in  the  compression  chords  and  members,  could,  at  a  later  date,  have  been  corrected  and 
the  bridge  could  have  been  made  perfectly  safe  and  efficient  for  its  intended  purpose. 

Q.  Do  you  consider  that  the  engineering  data  at  our  disposal  are  sufficient  to 
enable  engineers  to  design  members  similar  to  those  in  the  lower  chord  with  safety 
and  economy?  Would  you  now  recommend  any  material  changes  in  the  detailing  of 
these  or  any  other  members,  and,  if  so,  what  would  these  changes  be? — ^A.  My 
responsibilities,  gentlemen,  end  as  soon  as  I  have  served  by  duty  of  aiding  you  in 
reaching  the  truth  in  regard  to  the  destruction  of  this  bridge.  While  I  have  my  views 
and  such  views  are  at  the  service  of  those  who  have  heretofore  relied  on  me,  I  shall 
decline  to  take  any  executive  or  responsible  position  in  connection  with  the  correction 
of  the  errors  that  we  now  recognize  in  this  work ;  it  must  be  referred  to  younger  and 
abler  men. 


From  October  23  to  November  22  the  Commission  was  engaged  in  taking  evidence 
and  collecting  information  in  Philadelphia  and  Phcenixville. 

I,  Ellsworth  L.  Edwards,  of  the  town  of  Pottstown,  in  the  state  of  Pennsylvania, 
one  of  the  United  States  of  America,  bridge  inspector,  make  oath  and  say: — 

1.  That  I  attended  before  the  Board  of  Royal  Commissioners  appointed  under 
the  great  seal  of  Canada  for  the  purpose  of  inquiring  into  the  causes  of  the  collapse 
of  the  Quebec  Bridge,  on  several  days  during  the  months  of  October  and  November, 
1907,  in  the  town  of  Phoenixville,  in  the  state  of  Pennsylvania  aforesaid. 

2.  That  the  attached  six  pages,  numbered  857  to  862,  both  inclusive,  contain  my 
present  evidence  in  this  matter;  the  answers  to  the  questions  are  true  statements  to 
the  best  of  my  knowledge  and  belief. 

Sworn  before  me,  in  the  city  of  Philadelphia,  inl 
the  state  of  Pennsylvania,  this  day  of  >■ 

November,  1907.  J 

Mr.  Edwards'  testimony. 

Q.  Please  file  complete  list  of  shop  errors  detected  by  the  inspectors -and  indicate 
those  which  were  si)ecially  brought  to  the  notice  of  Mr.  Cooper? — A.  Herewith  I  file 
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with  you  a  book  (Exhibit  84)  which  contains  memoranda  of  all  the  errors  discovered 
at  shops  by  inspectors.  Those  marked  with  an  X  in  red  were  specially  brought  to  Mr. 
Cooper's  attention,  for  the  most  part  on  the  occasions  of  my  frequent  visits  to  his  office. 
Minor  errors  were  sometimes  referred  to  in  the  course  of  my  conversation  with  him. 

Mr.  Cooper  had  advised  me  to  confer  with  Mr.  Szlapka  regarding  minor  errors. 
This  I  did  and  before  the  shop  was  allowed  to  remedy  such  errors  Mr.  Szlapka  was 
consulted.    In  matters  affecting  clearances  his  advice  was  particularly  valuable. 

My  method  was  to  exchange  ideas  with  Mr.  Szlapka  as  to  the  remedying  of  these 
less  important  errors  and  come  to  a  conclusion  satisfactory  to  us  both.  While  such 
minor  errors  were  not  then  brought  to  Mr.  Cooper's  attention  it  was  my  understanding 
that  he  approved  of  this  course. 

Q.  Please  file  a  list  of  errors  which  were  not  detected  in  the  shop  inspection  and 
which  were  subsequently  detected  and  reported  from  the  field? — A.  I  do  not  have  a 
complete  list  of  errors  found  in  the  field  and  which  were  not  detected  in  the  shop. 
Mr.  McLure  wrote  me  concerning  some  of  these,  but  I  understand  you  have  this 
information  in  detail  in  his  book  labeled  '  Kecord  of  Shop  Errors  found  in  the  Field.' 
This  record  includes  the  errors  of  drawings  as  well  as  those  of  shop  and  a  distinction 
is  made  between  these  two  classes. 

As  you  are  probably  aware  errors  of  drawings  are  not  chargeable  to  inspectors, 
as  drawings  are  supposed  to  be  correct  when  received  by  us. 

Q.  Was  every  important  error  that  you  detected  reported  to  Mr.  Cooper  and  were 
his  instructions  in  regard  to  these  errors  promptly  carried  out? — A.  Every  error  which 
I  considered  of  sufficient  importance  was  referred  to  Mr.  Cooper,  and  his  instructions 
were  carried  out  implicitly.  Members  for  the  south  side  were  always  remedied  very 
promptly.  As  there  was  no  hurry  for  those  of  the  north  side  these  were  not  attended 
to  with  such  promptness  but  were  finally  remedied  or  passed  by  Mr.  Cooper. 

Q.  Please  refer  to  your  letter  of  February  26,  1906,  to  Mr.  Cooper  and  explain  in 
detail  the  conditions  you  therein  described  in  the  second  paragraph? — A.  In  reference 
to  the  second  paragraph  of  my  letter  of  February  26,  1906,  to  Mr.  Cooper,  I  would  say 
that  at  that  particular  time  there  seemed  to  be  an  imusual  nimiber  of  errors  being  made 
both  at  the  bridge,  shop  and  the  eye-bar  plant,  and  we  were  endeavouring  to  get 
things  back  to  a  normal  condition.  Notwithstanding  the  efforts  being  made  errora 
continued.  Such  conditions  were  only  temporary  and  as  stated  in  this  same  letter 
*  We  expect  better  results  before  long.'    And  these  were  obtained. 

My  reference  to  'being  up. against  a  pretty  tough  proposition'  means  that  new 
errors  were  appearing  in  spite  of  precautions  which  were  being  taken  by  the  Phoenix 
officials  and  ourselves. 

It  is  my  exi)erience  that  there  are  occasional  short  periods  when  an  unusual  num- 
ber of  mistakes  occur  and,  vice  versa,  there  are  periods  when  unusually  few  errors  are 
made. 

Q.  Within  what  limits  do  you  consider  it  practicable  to  straighten  the  ribs  of 
bottom  chord  members,  and  of  the  main  posts,  and  how  closely  can  the  ribs  of  consecu- 
tive chord  members  be  made  to  match  each  other? — A.  In  reference  to  the  limits 
considered  practicable  to  straighten  ribs,  I  would  say  that  this  depends  to  a  large 
degree  on  the  thickness  of  these  ribs  and  also  the  nature  of  the  bend.  If  the  bend  is 
a  long  curve  it  is  a  comparatively  easy  matter  to  take  out  a  3-inch  to  4-inch  bend,  but 
if  the  bend  is  a  short  '  kink '  this  would  be  a  different  proposition  and  could  only  be 
decided  by  the  case  at  issue. 

However,  we  are  not  aware  of  any  chords  on  the  Quebec  Bridge  where  it  was 
necessary  to  remove  any  short  or  sharp  kinks.  Long  bends  were  always  removed  before 
milling. 

In  the  matching  of  consecutive  chord  members  it  must  be  taken  into  consideration 
that  the  web  plates  may  vary  in  thickness  and  angles  are  not  always  true  (viz.:  one 
leg  not  at  exact  right  angles  to  the  other).  Our  practice  in  inspection  was  to  endeavour 
to  have  the  ribs  absolutely  the  correct  distance  apart  from  top  to  bottom  at  ends  of 
chords.    We  did  occasionally  allow  as  much  as  A-inch  (max.).    I  do  not  believe  it  is 
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possible  to  secure  greater  accuracy  than  this  where  measurements  are  taken  between 
rolled  surfaces. 

Q.  How  closely  to  true  plane  will  the  lai^  rotary  planers  cut  ? — A.  From  actual 
measurements  we  know  that  the  accuracy  of  the  milling  done  by  the  rotary  plane  for 
the  larger  members  of  the  Quebec  Bridge  varied  from  a  true  plane,  where  such  varia- 
tion occurred,  from  one-sLxty-fourth  to  one-thirty-seoond  of  an  inch.  This  was  the 
best  the  machine  couM  do. 

Q.  We  understand  that  a  post  section  was  found  %4-inch  out  of  true  on  one 
comer,  and  that  this  was  accepted  on  the  ground  that  the  planer  could  not  cut  within 
these  limits.  Is  this  correct  and  was  this  reported  to  Mr.  Cooper  ? — A.  Regarding 
main  i)06t  section  found  to  be  out  of  true  %4-inch  at  one  comer,  the  fact  of  ihe  bear- 
ing surface  being  so  great  and  the  unevenness  in  question  being  so  small  and  at  one 
point  only  I  deemed  it  advisable  to  accept  the  member,  believing  that  when  the  weight 
of  other  post  sections  was  on  there  would  be  perfect  contact.  It  is  a  question  if  any 
better  results  would  be  secured  by  remilling  a  section  so  slightly  imperfect  over  so 
small  an  area,  and  by  remilling  we  would  be  reducing  the  thickness  of  bearing  sur- 
faces.    This  error  was  not  reported  to  Mr.  Cooper  so  far  as  I  now  remember. 

Q.  Were  any  full  size  tests  of  plates,  angles  or  built  up  members  made  during 
the  fabrication  of  the  work  ? — ^A.  Some  tests  were  made  of  built  up  members  to  repre- 
sent the  ears  of  i)osts  and  hangers.  The  results  of  these  tests  are  produced  (Exhibit 
85).    Dwg.  2— T.O.  267.) 

No  full  size  tests  of  angles  or  plates  were  made. 

Q.  Please  file  a  statement  giving  the  particulars  of  all  full  size,  eye-bars  tests  and 
specimen  tests  of  the  materials  of  which  they  were  made. — A.  I  produce  a  statement 
as  asked.     (Exhibit  86.) 

Q.  State  exactly  what  tests  for  accuracy  were  made  uix)n  each  of  the  main  mem- 
bers and  how  were  these  tests  made,  not  only  as  to  dimensions  but  as  to  the  setting  of 
the  pieces  in  the  machine  ? — A.  In  reference  to  tests  for  accuracy,  the  facing  was 
first  tested  with  steel  straight  edge.  Dimensions  from  faced  end  to  centre  of  pin  holes 
were  taken  by  means  of  a  standardized  tape  secured  at  one  end  of  member  by  a  stop 
and  supported  at  points  the  entire  length  of  piece.  To  determine  the  exact  centre  of 
pin  hole,  a  circular  leaden  disc  was  held  in  place  by  three  set  screws  and  the  exact 
centre  was  established  from  four  x)oints  on  the  bored  surface  of  pin  hole. 

A  spring  balance  was  attached  to  the  tape  and  12  pounds  tension  used  in  all 
cases.  In  measuring  distances  less  than  15  feet  from  C  to  C  of  pin  holes  the  centres 
tibove  described  were  put  in  but  trammel  points  were  used  to  check  distances  in  place 
of  tape. 

Cast-iron  gauges  about  6  feet  long  were  put  in  all  pin  holes.  Care  was  taken 
to  see  not  only  that  the  pin  would  enter  the  hole  without  diflSciilty  when  the  member 
was  erected  in  the  field,  but  that  the  allowed  clearance  between  pin  and  hole  was  not 
exceeded. 

While  all  holes  for  splice  plate  connections  were  drilled  from  iron  template,  the 
dimensions  between  holes  were  always  all  carefully  measured  and,  in  fact,  this  was 
done  in  the  case  of  all  open  holes. 

As  to  the  laying  out  of  members  and  setting  same  in  machine  it  is  not  customary 
for  inspectors  to  check  these  operations.  It  is  the  duty  of  the  shop  foreman  to  attend 
to  such  checking,  but  notwithstanding  the  custom  we  did  (at  Mr.  Coox)or's  suggestion) 
check  the  laying  out  and  the  boring  in  many  cases  in  order  to  reduce  the  liability  of 
error. 

Q.  On  May  3,  1907.  Mr.  Hoare  asked  you  for  another  set  of  strain  sheets  for 
anchor  and  cantilever  arm,  and  states  that  he  is  aware  that  the  strain  sheet  for  the 
suspended  span  was  not  then  ready;  was  there  any  work  on  the  susi>ended  span  at  that 
date  in  the  shops  ? — A.  Yes.  the  eye-bars  for  the  south  half  of  suspended  span,  about 
one-half  of  the  material  for  panel  one  south  side  and  some  stringers  were  completed 
by  May  3,  1007. 
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I,  David  Eeeves,  of  the  borotigii  of  Phoenixville,  in  the  state  of  Pennsylvania,  one 
of  the  United  States  of  America,  president  of  the  Phoenix  Iron  Company,  make  oath 
and  say: 

1.  That  I  attended  before  the  Board  of  Royal  Commissioners  appointed  under 
the  Great  Seal  of  Canada  for  the  purpose  of  inquiring  into  the  causes  of  the  collapse 
of  the  Quebec  Bridge,  on  several  days  during  months  of  October  and  November,  1907, 
in  the  borough  of  Phoenixville  and  city  of  Philadelphia,  in  the  state  of  Pennsylvania 
aforesaid. 

2.  That  the  attached  eleven  pages,  numbered  864:  to  874,  both  inclusive,  contain 
my  evidence  in  this  matter.  .The  answers  to  the  questions  are  true  statements,  to  the 
best  of  my  knowledge  and  belief. 

Sworn  before  me  in  the  city  of  Philadelphia,] 
in  the  state  of  Pennsylvania,  this  dayl 
of  September,  1907.  J 

Mr.  David  Reeves'  testimony. 

Q.  What  is  your  position  in  the  Phoenix  Bridge  Company  and  from  what  date 
have  you  occupied  that  position? — A.  I  am  president  of  the  Phoenix  Bridge  Company 
and  have  been  since  1884,  and  prior  thereto,  from  1872,  I  was  a  member  of  the  bridge 
building  firm  of  Clarke,  Reeves  &  Company,  who  were  the  predecessors  of  the  Phoenix 
Bridge  Company.  Mr.  Thomas  C.  Clarke,  past  president  of  the  American  Society  of 
Civil  Kn'iiiu'ors,  and  ^Ir.  Adolphus  Bonzano,  member  of  the  society,  and  at  one  time 
vice-president  and  chief  engineer  of  the  Phoenix  Bridge  Company,  were  my  partners 
in  that  firm. 

Q.  Who  are  the  other  officers  of  the  Phoenix  Bridge  Company  and  what  are  their 
duties? — A.  ^Ir.  Jolni  Sterling  Deans  is  chief  engineer.  Mr.  Frank  T.  Davis,  trea- 
surer, and  !Mr.  Wrn.  TI.  Reeves,  general  superintendent.  The  duties  of  the  president 
and  treasurer  are  those  usual  to  such  officers  of  a  corporation.  The  duty  of  the  chief 
engineer  is  to  make  contracts,  to  be  in  charge  of  the  design  and  construction  of 
bridges  and  other  structures  entering  into  the  business  of  their  transportation  and 
erection,  and  to  do  and  perform  all  other  necessary  things  in  connection  therewith. 
The  duty  of  the  general  superintendent  is  to  take  charge  of  the  work  in  the  mills 
and  the  shops  until  delivered  upon  the  cars. 

Q.  Is  the  Phopnix  Bridge  Company  a  manufacturing  comi)any  at  all,  or  is  it 
entirely  a  contracting  company,  and  is  it  entirely  separate  from  the  Phoenix  Iron 
Company?  State  the  relations  between  the  companies? — A.  The  Phoenix  Bridge 
Company  is  an  engineering  and  contracting,  not  manufacturing  company.  It  is 
entirely  separate  from  the  Phoenix  Iron  Company.  It  has  an  arrangement  with  the 
latter  under  which  its  bridge  and  other  structural  work  is  manufactured  in  accordance 
with  r(^quirements.  Formal  methods  of  accounts,  charges  and  payments  are  admin- 
istered between  the  two  companies  precisely  as  in  other  contracts. 

Q.  Who  is  president  of  the  Phoenix  Iron  Company?  Who  are  the  other  officers 
of  the  company  and  what  are  their  duties? — A.  I  have  been  president  of  the  Phoenix 
Iron  Company  since  1888.  Mr.  George  C.  Carson,  jr.,  is  treasurer,  and  Mr.  George 
Gerry  White,  secretary,  all  having  the  duties  that  usually  pertain  to  these  officers  in 
corporations. 

Does  the  Phoenix  Iron  Company  provide  material  for  and  carry  out  the  manu- 
facture of  all  work  under  the  contracts  made  by  the  Phoenix  Bridge  Company? — A. 
The  Phoenix  Iron  Company  provides  the  materials  and  fabricates  the  shop  work  in 
its  mills  and  shops  in  accordance  with  the  specifications  and  plans  furnished  by  the 
Phoenix  Bridge  Company  under  its  directions. 

Q.  Is  this  under  a  regular  standing  arrangement,  or  is  there  a  separate  arrange- 
ment made  for  each  piece  of  work  ? — A.  This  is  done  under  an  arrangement  standing 
since  1884,  and  prior  thereto,  with  the  predecessoia  of  the  Phoenix  Bridge  Company, 
the  said  firm  of  Clarke,  Reeves  &  Company. 
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Q.  What,  if  any,  was  the  arrangement  made  between  the  companies  in  respect 
to  the  Quebec  bridge?— A.  The  work  embraced  by  the  Quebec  bridge  was  done  under 
the  regular  standing  arrangement. 

Q.  After  Mr.  Cooper  reported  favourably  upon  your  company's  proposal  in  1899, 
had  you  any  assurance  from  the  Quebec  Bridge  Company  Ihat  if  the  project  were 
carried  out  your  company  would  be  the  contractors,  and,  if  so,  what  was  the  nature 
of  your  information  ? — A.  No.  The  next  step  after  the  favourable  report  was  the 
tender  of  the  contract  to  the  company  by  letter  of  Mr.  Parent,  president  of  Quebec 
Bridge  Company  dated  23rd  of  August,  1899,  copy  of  which  is  filed  as  *  Exhibit  87.' 

Q.  Did  you  consider  that  the  financial  standing  of  the  Quebec  Bridge  Company 
was  suffiicently  good  to  justify  either  the  Phoenix  Bridge  Company  or  the  Phoenix 
Iron  Company  in  making  serious  expenditure  in  preparation  for  the  construction  of 
the  main  spans  before  you  felt  assured  of  the  passing  of  the  guarantee  legislation  by 
the  Dominion  Parliament  in  1903  ? — ^A.  We  believed  that  the  Quebec  Bridge  Company 
was  either  strong  enough  or  had  the  means  of  becoming  so  to  warrant  us  in  making 
the  expenditures  for  the  construction  of  the  main  spans. 

Q.  Please  state  in  detail  what  these  expenditures  were,  if  any,  and  when  in- 
curred.— A.  It  first  became  necessary  to  more  fully  design  the  bridge,  to  make  some 
experiments  respecting  the  eye  bars  and  other  shop  work,  and  to  obtain  certain 
requisite  tools.  All  of  this  was  done  as  will  be  stated  by  those  who  were  in  charge  of 
the  several  departments.  The  exx)enditure  in  tools  amounted  in  the  aggregate  to 
over  $200,000. 

Q.  Was  there  any  delay,  after  the  signing  of  the  contract,  in  the  preparation  of 
plans  and,  if  so,  for  what  reason? — A.  There  was  no  delay  of  any  kind  after  signing 
the  contract  in  the  preparation  of  the  plans,  the  whole  work  proceeded  with  the  utmost 
diligence. 

Q.  Did  you  keep  in  touch  with  the  work  as  it  proceeded;  with  what  matters  did 
you  more  especially  concern  yourself  and,  in  view  of  what  has  occurred,  will  you  please 
state  fuUy  all  the  circumstances  of  your  own  knowledge  and  your  comments  upon 
them? — A.  I  kept  in  touch  with  the  work  at  all  stages  of  its  progress.  I  fully  appre- 
ciated its  magnitude  and  importance,  the  engineering  difficulties  involved,  and  the 
necessity  of  the  highest  class  of  workmanship  in  all  members  of  the  bridge.  I  believed 
the  appointment  by  the  Quebec  Bridge  Company  of  Theodore  Cooper  as  consulting 
engineer  assured  the  success  of  the  undertaking,  that  our  engineers  and  constructors 
were  fully  competent  to  design,  construct  and  erect  the  bridge  under  Mr.  Cooper's 
supervision  and  that  of  the  engineers  of  the  Quebec  Bridge  Company  and  of  the  Depart- 
ment of  Eailways  and  Canals.  Mr.  Cooper  insisted  upon  reserving  to  himself  the 
final  authority  over  his  colleagues,  and  I  especially  regarded  his  approval  of  the  detailed 
drawings  as  of  the  highest  importance,  believing  that  with  the  details  and  sections  of 
the  bridge  members  approved  by  him,  as  well  as  the  general  procedure  in  shop  and 
field,  a  perfect  organization  existed.  I  never  suspected  he  was  overworked,  and  I 
believed  he  would  have  been  allowed  any  assistance  asked  for.  I  was  advised  that  the 
Department  of  Eailways  and  Canals  intended  to  appoint  an  assistant  engineer  with  a 
staff  to  actively  co-operate  with  him,  but  was  prevented  at  Mr.  Cooper's  imperative 
demand.  I  directed  that  all  the  special  tools  required  in  the  shops,  and  all  the  special 
appliances  needed  for  erection,  be  procured  of  the  best  types  regardless  of  cost;  and 
this  resulted  in  the  installation  of  every  needed  tool  and  an  expenditure  for  these 
purposes  of  several  hundred  thousand  dollars  more  than  had  been  anticipated.  I  also 
directed  that  all  the  special  tests  advised  by  the  consulting  engineer,  Mr.  Cooper,  or 
by  our  own  engineers,  arising  from  the  unusual  size  of  the  bridge  be  promptly  and 
fully  made.  This  was  done,  and  a  full  size  model  of  the  complete  main  panel  point 
was  built  as  a  study  before  the  templates  and  shop  work  were  started,  and  other  models 
of  large  size  were  also  used  for  the  purpose  of  instructing  the  shop  foremen  and 
erection  department.  Mr.  Cooper  was  in  the  shops  but  twice,  only  once  saw  any  of  the 
finished  bridge  members  and  was  never  at  the  bridge  site  at  all  after  erection  started, 
and  consequently  did  not  see  or  know  of  much  of  this  preliminary  work,  and  was 
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not  familiar  with  the  processes  by  which  the  bridge  members  were  constructed.  But 
his  inspectors  and  our  inspectors,  working  independently  as  checks  upon  each  other, 
did  not  use  their  usual  discretion,  but  I  understand  reported  every  error  however  sld^t 
directly  to  Mr.  Cooper  for  his  information  and  approval.  This  was  an  extra  precaution 
on  account  of  the  importance  of  the  work.  It  probably  caused  Mr.  Cooper,  who  never 
saw  the  matters  in  question,  to  magnify  their  importance  and  to  believe  an  unusual 
nimiber  of  errors  had  been  made,  which  is  not  true.  On  the  contrary  very  few  errors 
were  made  and  all  were  properly  and  fully  corrected  before  shipment  in  the  most 
workmanlike  manner.  No  member  left  the  shops  that  was  not  fully  inspected  and 
accepted  by  the  representatives  of  the  Quebec  Bridge  Company. 

The*  erection  of  this  bridge  was  an  important  undertaking  and  every  precaution 
was  taken  to  avoid  unnecessary  risks,  and  our  whole  organization  was  impressed  with 
this  idea.  Every  one  who  observed  its  progress  regarded  it  as  a  remarkable  instance 
of  performance  in  accordance  with  a  pre-arranged  plan,  as  a  masterpiece  of  erection. 
This  has  been  fully  described  to  you  by  others.  When  the  compression  chord  mem- 
bers began  to  yield  at  several  places  one  after  another  as  we  can  now  see,  and  the 
whole  bridge  was  on  the  verge  of  collax>se,  as  afterwards  developed,  our  staff  at  the 
bridge  site  observed  the  signs,  and  acted  promptly  and  efficiently.  They  calculated 
correctly  the  stresses  on  the  several  members,  and  decided  that  failure  from  such 
stresses  was  impossible.  When  reported  to  Mr.  Cooper  he  foresaw  no  immediate 
danger,  and  the  same  was  true  at  the  office  of  the  engineers  at  PluBnixville.  After 
the  event  we  have  learned  what  we  did  not  know,  and  could  not  have  known,  before. 
Mr.  Cooper  states  he  could  have  saved  the  bridge,  that  he  now  knows  the  weakness  of 
the  members  that  failed,  and  could  have  remedied  them  at  the  cost  of  $100,  but  he 
does  not  say  how,  nor  did  he  tell  Mr.  McLure  on  August  29,  when  he  called  on  him, 
nor  did  he  tell  any  one  else,  when  the  information  might  have  been  acted  upon.  I 
believe  from  aU  the  evidence  that  was  available  at  the  time,  there  was  no  possible  way 
to  save  the  bridge,  and  the  impending  catastrophe  could  not  have  been  foreseen  or 
averted. 

I  bolieve  that  no  engineer  is  able  to  state  positively  the  cause  of  the  failure  or 
would  wish  to  imdertake  to  strengthen  the  compression  members  now  built  for  the 
north  side  until  after  a  satisfactory  number  of  built  up  compression  members  of 
corresponding  design  of  the  largest  possible  section  had  been  tested  to  destruction, 
but  I  think  it  is  now  possible  to  foresee  that  after  such  tests  have  been  made  the 
members  already  built  for  the  north  side  can  be  increased  in  section,  and  made  per- 
fectly safe  for  use  at  a  comparatively  small  cost,  and  that  new  members  can  be 
made  for  the  south  side  to  correspond  exactly.  We  shall  be  glad  to  put  our  testing 
machine  at  the  disposal  of  the  Commission  and  to  make  when  desired  a  series^  of 
tests  ui>on  it  for  this  purpose,  up  to  a  cross-section  of  about  eighty  square  inches. 
In  respect  to  the  sections  of  the  compression  members  as  built  up  for  the  Quebec 
bridge,  I  wish  to  say  that  it  was  not  in  the  interest  of  the  Phopnix  Bridge  Company 
to  restrict  the  area  or  weight  of  these,  as  has  been  intimated,  but  that  in  a  com- 
mercial way  it  was  largely  to  its  interest  to  increase  the  sections  and  th'^  size  and 
weight  of  the  bracing,  and  from  that  point  of  view  we  should  have  been  glad  to  have 
increased  the  weight.  Our  contract  being  not  for  a  lump  sum,  but  by»  the  pound, 
any  increase  of  metal  would  have  been  to  our  advantage.  It  was  simply  imperative, 
from  the  point  of  view  of  good  engineering,  and  in  accordance  with  the  fundamental 
requirements  of  the  contract  and  specifications,  not  to  make  the  weight  or  the  price 
of  the  bridge  any  more  than  was  demanded  by  the  best  practice.  The  consulting 
engineer,  in  the  interest  of  his  clients,  was  supreme  in  this  respect.  We  proceeded 
with  the  contract  unrestricted  by  any  consideration  of  the  financial  strength  of  the 
company  which  employed  us.  No  restriction  of  that  kind  was  ever  heard  of  by  us — 
we  were  always  promptly  paid,  and  we  never  economized  in  any  respect  by  reason  of 
any  such  consideration.  It  can  be  seen  now  that  some  increase  of  weight  was  requi- 
site, especially  in  certain  compression  members,  and  prior  to  the  shipment  of  any  of 
these  members  we  called  this  matter  to  the  attention  of  Mr.  Cooper,  but  Mr.  Cooper 
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would  not  allow  any  increase  whatever  in  these  members,  and  decided  they  fully  met 
the  requirements. 

There  was  no  undue  haste.  Progress  in  the  drawing  room  was  always  retarded 
while  the  engineers  checked  and  rechecked  their  calculations.  Progress  in  the  shops 
was  always  retarded  while  the  drawings  were  being  examined  and  approved,  and 
re-checked  to  provide  for  every  possible  condition  of  loading  during  erection  and 
after;  and  progress  in  the  field  was  always  subject  to  delays  by  the  engineers  on  the 
bridge,  who  controlled  the  operations  of  the  erectors,  and  saw  to  the  proper  level  and 
alignment.  Due  expedition  was  essential  from  many  iwints  of  view,  but  it  was  never 
permitted  at  the  expense  of  safety  or  good  workmanship. 

Every  opportunity  and  facility  has  been  given  you  while  in  Phoenixville  to  find 
out  for  yourselves,  and  from  the  officers,  engineers  and  employees  of  the  company, 
that  this  company  was  fully  qualified  and  able  to  construct  this  great  bridge  in  the 
most  workmanlike  manner;  to  observe  the  extensive  preparations  which  were  made  in 
advance  in  additions  to  plant,  in  special  took,  and  in  the  increased  number  and  capa- 
city of  cranes;  to  ascertain  that  in  actual  construction  the  best  quality  of  material 
was  used,  the  best  workmanship  performed  in  the  shopsi,  and  the  greatest  care  taken 
in  transportation.  You  have  been  given  access  to  all  our  books  and  papers.  The  same 
facilities  were  previously  extended  to  you  at  the  bridge  site,  to  ascertain  our  method 
and  work  in  erection.  I  believe  that,  with  the  bridge  members  at  Quebec  designed  and 
manufactured  in  accordance  with  the  approved  drawings,  the  work  of  erection  was 
scientifically  and  properly  conducted  with  appliances  best  suited  to  the  purpose,  and 
in  a  manner  that  was  superior  to  anything  ever  previously  attempted  or  performed. 
In  all  respects  nothing  was  left  undone  that  might  have  been  done.  I  do  not  go  into 
strictly  engineering  questions,  leaving  that  to  the  engineers,  nor  into  the  question  of 
what  Mr.  Cooper  calls  'the  defects  and  deficiencies  which  we  now  recognize  in  the 
compression  members,'  or  whether  chord  9  west  truss  failed  first,  as  he  says,  because  of 
deficiencies  which  he  has  since  recognized,  or  how  the  bridge  might  have  been  saved. 
I  disagree,  however,  with  Mr.  Cooper  on  all  these  points,  and  leave  it  to  our  engineers 
to  fully  explain  the  facts.  I  wish  to  say,  however,  that  Mr.  Cooper  told  me  personally 
when  I  called  upon  him  the  Saturday  following  the  collapse  of  the  bridge,  that  he  had 
no  idea  at  the  time  there  was  any  immediate  danger^,  nor  could  he  account  for  the 
actual  failure. 

I  was  well  acquainted  and  in  touch  with  the  principal  men  we  employed  in  erec- 
tion, and  with  those  representing  the  other  interests  at  the  bridge  site,  and  know  they 
were  all  well  qualified  for  the  several  positions  they  filled,  and  superior  men  could  not 
have  been  engaged  to  perform  their  duties.  The  cause  of  the  failure  cannot  be  found 
due  to  any  departure  from  the  specifications  in  design,  material  or  workmanship,  or 
lack  of  good  judgment  in  the  field.  No  engineer  under  the  circumstances  will  accept 
the  idea  of  a  local  defect  to  account  for  it.  The  profession  is  bound  to  look  beyond 
that — in  the  employment  of  the  unusually  high  stresses  prescribed  for  compression 
members,  beyond  all  precedent  and,  as  it  now  appears,  beyond  the  existing  technical 
knowledge  of  their  effect. 

Mr.  Cooper  was  appointed  consulting  engineer  to  the  Quebec  Bridge  Company 
on  May  6,  1900.  He  stated  to  the  Commission  he  found  nothing  could  be  done  in  the 
way  of  changing  the  original  specifications  except  with  the  authority  of  the  Deputy 
Minister  of  the  Department  of  Railways  and  Canals,  and  after  considerable  corres- 
pondence and  discussion  and  a  personal  visit  to  Ottawa,,  he  received  on  August  23, 
1903,  a  copy  of  an  order  in  council  dated  August  15,  giving  him  the  authority  to  make 
modifications  from  time  to  time  in  the  specifications  and  the  proposed  loadings,  pro- 
vided the  efficiency  of  the  structure  be  fully  maintained  up  to  that  originally  defined 
in  the  original  specifications  attached  to  our  contract. 

He  stated  that  this  order  in  council  gave  him  absolute  authority  to  amend  the 
specifications,  and  to  order  such  alterations  in  the  construction  plans  as  seemed  best 
in  his  judgment,  that  he  discussed  these  alterations  with  the  designing  engineer  of  the 
Phoenix  Bridge  Company,  but  not  for  the  purpose  of  getting  at  their  wishes  but  the 
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benefit  of  the  views  of  Mr.  Szlapka.  This  expression  of  his  absolute  and  final  authority 
coincided  with  our  understanding  of  it  in  our  dealings  with  him  under  the  contract. 
He  made  modifications  in  the  unit  stresses  to  be  employed  upon  the  various  members 
which  very  much  increased  them  beyond  any  precedent,  and  by  so  doing  placed  the 
whole  design  in  a  field  outside  the  benefit  of  experience.  Such  high  stresses  had  never 
before  been  used,  and  in  using  them  he  acted  with  the  authority  of  the  Quebec  Bridge 
Company  and  the  Dominion  of  Canada  vested  in  him.  The  fall  of  the  bridge  is  to  be 
laid  directly  to  the  change  in  the  unit  stresses  as  made  by  Mr.  Cooper. 


I,  Frank  P.  Norris,  of  the  borough  of  PhcBnixville,  in  the  state  of  Pennsylvania, 
one  of  the  United  States  of  America,  manager  of  the  Phoenix  Iron  Works,  make  oath 
and  say  : 

1.  That  I  attended  before  the  Board  of  Eoyal  Commissioners  appointed  under 
the  Great  Seal  of  Canada  for  the  purposes  of  inquiring  into  the  causes  of  the  collapse 
of  the  Quebec  bridge,  on  several  days  during  the  months  of  October  and  November, 
1907,  in  the  borough  of  Phoenixville,  in  the  state  of  Pennsylvania  aforesaid. 

2.  That  the  attached  twelve  pages,  mimbered  876  to  887,  both  inclusive,  contain 
my  evidence  in  this  matter.  The  answers  to  the  questions  are  true  statements  to  the 
best  of  my  knowledge  and  belief. 

Sworn  before  me  in  the  city  of  Philadelphia,  in  the  state  of  ( 
Pennsylvania,  this  20th  day  of  November,  1907.  j 

Mr.  NoRRis'  testimony. 

Q.  What  is  your  official  position  ajid  how  long  have  you  occupied  this  position  ? 
— ^A.  Manager  of  the  Phcenix  Iron  Works.  Was  appointed  to  this  i)osition  in  Febru- 
ary, 1900,  and  was  assistant  superintendent  of  the  works  from  !May  1,  1896,  until 
appointed  manager. 

Q.  Have  you  any  official  connection  with  the  Phoenix  Bridge  Company  ? — A.  No. 

Q.  What  are  your  duties? — A.  My  duties  are  to  manage  the  works  of  this 
company. 

Q.  Who  is  your  inmiediate  superior  ? — ^A.  Mr.  William  H.  Keeves,  general  super- 
intendent. 

Q.  Who  are  your  subordinates  in  the  carrying  out  of  the  work — ^give  name  of 
each  with  their  respective  duties  and  describe  your  organization  ? — A.  My  subordinates 
in  the  carrying  out  of  the  work  are  the  department  sui)erintendent8,  as  follows  : — 

Steel  plant,  N.  E.  Maccallum;  rolling  mills,  E.  G.  Edgerton;  bridge  shops,  R, 
W.  Wright;  templet  shop,  William  Adams;  pattern  shop,  Archibald  Hoyle;  machine 
shop,  J.  A.  Murphy;  eyebar  plant,  John  Eagle;  iron  foundry,  Joseph  Cliallingsworth ; 
steel  foundry,  W.  C.  Miller ;  beam  and  column  shop,  A.  M.  Setzler ;  testing,  D.  Oainor ; 
general  yard  foreman,  Albert  Brehm. 

Q.  What  was  the  date  you  were  first  officially  advised  to  prepare  for  the  construc- 
tion of  the  Quebec  bridge  and  who  so  advised  you  ? — A.  In  the  spring  of  1900  I  was 
advised  by  !Mr.  William  H.  Reeves,  general  sui)erintendent,  that  we  were  likely  to 
receive  instructions  very  soon  to  proceed  with  the  Quebec  bridge  and  that  it  was  impor- 
ant  that  we  look  carefully  into  the  question  of  the  manufacture  of  the  eye-bars  for 
top  chords  and  diagonal  tension  members,  and  at  the  same  time  stated  that  no  bars 
must  be  used  in  the  structure  over  2  inches  in  thickness  as  he  was  satisfied  from  past 
experience  that  bars  over  2  indies  in  thickness  were  not  as  efficient  as  those  of  this 
thickness  or  less. 

Q.  Prior  to  June  19,  1903,  what  work  had  you  done  in  the  shops  in  anticipation 
of  having  to  build  the  Quebec  bridge,  and  under  whose  authority  was  this  done  ? — A. 
The  work  done  in  shops  prior  to  June,  1903  in  anticiiwtion  of  having  the  Quebec 
bridge  to  build  was  as  follows,  and  was  authorized  by  Mr.  William  H.  Reeves,  general 
superintendent  : — 
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It  was  thought  by  some  that  we  could  not  forge  bars  of  such  large  dimensicMis, 
namely^  15  z  2  indies  with  eyes  of  premier  width,  to  suit  the  difiiarent  sizes  of  pins 
that  would  be  necessary  to  use.  We  had  frequent  discussions  as  to  how  we  would 
make  these  large  eye-bars  for  the  Quebec  bridge.  It  was  thought  by  some  that  we 
would  have  to  cut  them  out  of  plates.  Owing  to  the  immense  size  of  the  bars  it  would 
have  been  next  to  impossible  to  get  plates  large  enough,  some  of  the  bars  requiring 
^es  35^  inches  in  diameter,  and  the  bars  measuring  85  feet  in  length,  which  would 
have  required  a  plate  36  z  2  inches  z  85  feet  6  inches,  weighing  20,948  lbs.,  which  no 
mill  in  the  world  could  roll.  I  then  made  up  «n  estimate  showing  the  comparative 
cost  of  upsetting  and  forging  these  eyebars  from  a  15  z  2  inches  and  of  cutting  them 
from  a  solid  plate.  This  estimate  was  made  up  August  28,  1900,  and  satisfied  us  that 
cutting  bars  out  of  plates  was  out  of  the  question  and  that  forged  bars  must  be  used. 

After  much  thought  I  formed  the  opinion  that  by  making  certain  changes  to  our 
eye-bar  upsetting  machine  we  could  upset  and  forge  liiese  15-inch  bars  and  obtain 
much  better  results  than  by  cutting  them  out  of  large  plates.  .To  show  that  this 
theory  was  correct  we  made  the  changes  necessary  to  the  upsetter,  made  dies  for 
hammer  and  all  necessary  appliances  for  forging  15-inch  bars,  and  on  October  6,  8 
and  9,  1900,  we  forged  ten  15-inch  z  2-indi  bars  and  tested  two  bars,  one  on  October 
12,  and  the  other  on  October  13,  test  report  herewith  attached.  This  experiment 
cost  in  the  neighbourhood  of  $1,000,  and  proved  that  we  could  make  the  bars  and 
thus  avoid  delay  in  design  of  the  bridge. 

We  were  expecting  to  receive  instructions  any  day  to  proceed  with  the  bridge 
and  we  were  thoroughly  aware  of  the  fact  that  before  the  fabrication  of  the  different 
members  was  begun  in  the  shop,  owing  to  the  immense  size  and  weight,  we  should 
have  to  erect  numerous  large  travelling  cranes  and  secure  a  large  number  of  new 
machines  to  do  the  Clearing,  straightening,  milling,  boring,  &c.,  as  tools  for  ordinary 
work  were  nowhere  nearly  large  enough  to  take  care  of  work  of  the  magnitude  of  the 
Quebec  bridge.  Owing  to  the  size  and  length  of  these  sections  it  was  necessary  to 
make  certain  additions  to  our  main  bridge  shop  and  strengthen  the  colimins  that  sup- 
ported the  crane  runway  girders,  and  also  replace  the  old  runway  girders  with  much 
stronger  ones  in  order  to  carry  the  heavy  loads.  We  did  this  work  in  the  fall  of  1902, 
as  we  realized  it  would  take  considerable  time,  and  decided  to  make  these  improve- 
ments at  once  rather  than  to  take  chances  of  delaying  the  work. 

The  above  changes  to  crane  runways  and  additions  to  shop  cost  us  between 
$28,000  and  $30,000. 

Q.  After  the  date  of  the  contract  between  the  Phoenix  Bridge  Company  and  the 
Quebec  Bridge  Comx>any,  June  19,  1903,  what  special  preparations  were  made  in  the 
shops  for  the  manufacture  of  the  bridge? — A.  On  June  19,  1903,  the  formal  contract 
for  the  Quebec  bridge  was  signed,  and  I  was  instructed  to  proceed  at  once  to  obtain 
whatever  machinery  and  tools  were  needed  to  make  the  best  job  possible,  regardless 
of  their  cost,  and  these  instructions  were  carried  out  to  the  letter.  Our  total  cost  for 
eztensions  to  plant,  machinery,  tools,  cranes,  &c.,  necessary  to  build  the  Quebec  bridge 
was  between  $225,000  and  $250,000. 

Q.  At  what  date  was  the  manufacture  of  the  steel  commenced?  At  what  date 
was  the  first  working  drawing  given  you;  when  was  the  shop  work  commenced  and 
upon  what  member? — ^A.  Manufacture  of  steel  was  commenced  June  14,  1904,  for  the 
tower  shells  C.  O/s  604  and  605.  The  first  working  drawing  was  received  at  shops 
on  June  1,  1904,  and  was  for  stmt  T.  S.  3,  between  tower  shells  (the  orders  for  the 
metal  having  been  sent  to  '  mills '  several  days  previous  to  sending  drawings  to  shops). 
Shops  started  to  punch  the  metal  for  this  strut  June  24,  1904. 

Q.  At  what  date  was  material  ordered  for  lower  chords  and  at  what  date  was 
work  on  them  b6gun  in  the  shop? — A.  Material  was  ordered  for  No.  1  chords  0.  O.'s 
606,  south  anchor  arm,  July  19,  1904,  and  shops  started  to  pimch  the  metal  for  them 
August  5,  1904. 

Q.  Will  you  please  state  from  your  personal  knowledge  the  main  facts  in  the 
course  of  manufacture  as  they  concern  you,  and  any  comments  you  have  to  make 
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upon  them? — A.  Every  department  superintendent,  as  well  as  the  workmen  in  the 
steel  plant,  rolling  miUe,  bridge  shop — and  in  fact,  all  employees  of  the  works  were 
instructed  to  take  the  utmost  care  in  preparing  and  handling  the  material  for  this 
bridge,  as  well  as  the  punching,  assembling,  reaming,  drilling,  milling,  boring, 
planing,  &c.  OTie  engineers  furnished  the  shops  with  drawings  sho<wing  just  how  all 
the  large  members  were  to  be  loaded  on  the  cars  for  transportation  to  Quebec,  and 
numerous  special  appliances  were  employed  for  this  purpose.  All  these  instructions 
were  followed  with  the  greatest  care. 

During  the  months  of  May  and  June,  1904,  we  made  a  full-sized  model  of  a  panel 
point  of  the  anchor  arm  to  let  our  shop  men  see  the  size  of  the  members  we  had  to 
build,  and  to  further  impress  upon  them  the  magnitude  of  the  work  and  the  great 
imi)ortance  of  building  the  work  just  right,  and  also  that  they  could  familiarize 
themselves  with  details  and  avoid  the  possible  chances  of  mistakes  in  the  shops. 
This  model  cost  between  $600  and  $800  to  build,  and  can  be  seen  on  the  second  floor 
of  the  bridge  company's  office. 

All  the  shapes  for  this  bridge  were  rolled  in  our  works ;  the  plates  were  furnished 
by  the  Central  Iron  and  Steel  Company  and  the  pin  material  by  the  Bethlehem  Steel 
Company,  and  inspected  at  the  different  mills  by  the  inspectors  appointed  by  the  con- 
sulting engineer. 

After  the  chords,  posts,  &c.,  were  riveted  up  complete,  they  were  laid  out  by  the 
shop  superintendent  personally — in  his  absence  by  his  assistant — ^before  being  placed 
in  the  rotary  planers  (for  facing)  and  boring  mills,  and  were  checked  up  after  each 
cut  to  make  doubly  sure  the  work  was  being  done  correctly.  In  many  cases,  if  not 
always,  these  layouts  were  checked  by  either  Mr.  Edwards  or  Mr.  Meeser,  as  an  extra 
precaution,  and  were  always  checked  by  the  Phoenix  Bridge  Companjr^s  inspector.  We 
threw  every  safeguard  possible  around  this  work  to  avoid  errors;,  and  notwithstanding^ 
a  few  minor  errors  did  creep  in,  but  none  of  a  serious  character.  They  were  remedied 
to  the  entire  satisfaction  of  the  consulting  engineer's  representative.  The  chief 
inspector  of  the  Phoenix  Bridge  Company  kept  a  complete  record  of  all  variations 
from  the  drawings,  even  to  the  chipping  of  a  rivet.  This  record  can  be  seen  by  the 
Commissioners  if  desired. 

When  the  question  of  inspection  of  the  Quebec  bridge  in  the  shops  was  first 
brought  up  I  made  a  strong  plea  that  the  best  shop  inspectors  that  were  obtainable 
should  be  placed  on  the  work.  The  consulting  engineer,  as  I  remember,  stated  dis- 
tinctly that  he  would  not  have  the  inspection  done  by  an  inspecting  firm,  as  he  wanted 
men  of  his  own  selection  who  would  have  no  duties  but  to  be  right  on  this  work  all 
the  time.  This  met  with  my  ideas  exactly,  except  that  the  consulting  engineer  stated 
that  he  wanted  young  men  just  out  of  college  who,  being  without  any  practical  experi- 
ence, could  be  trained  according  to  his  own  ideas.  This  I,  as  well  as  other  officials  of 
the  company,  protested  against  strongly!,  as  we  wanted  experienced  men  from  the 
start.  The  result  was  that  Mr.  Edwards,  a  man  with  some  twenty  years'  experience, 
was  appointed  chief  shop  inspector,  and  later  Mr.  Meeser,  another  experienced 
inspector,  was  appointed  to  assist  him.  Mr.  McLure  also  spent  considerable  time 
assisting  Mr.  Edwards  with  the  shop  inspection  before  taking  up  his  duties  as  inspector 
of  erection.    Mr.  McLure  also  spent  the  winter  months  assisting  with  shop  inspection. 

The  inspection  on  this  work  was  the  most  thorough  of  any  I  have  ever  witnessed. 

Everybody  appreciated  the  magnitude  of  the  work,  and  the  great  importance  of 
making  it  to  conform  to  the  drawings. 

With  a  view  of  keeping  the  shop  work  right  up  to  the  highest  standard,  I  called 
Mr.  Edwards  in  the  office  at  different  times,  and  requested  him  to  accept  nothing  but 
the  very  best  work,  and  at  the  same  time  cautioned  both  him  and  Mr.  Meeser  to  always 
check  the  measurements  with  their  own  private  tape,  and  to  the  best  of  my  knowledge 
and  belief  they  did  this. 

There  was  never  any  friction  between  the  Quebec  Bridge  Company's  inspectors 
and  our  men ;  all  were  working  to  the  same  end,  namely,  to  make  a  bridjge  second  to 
none. 
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Kealizing  the  absolute  importance  that  every  part  of  this  bridge  must  be  right, 
-and  to  impress  all  the  shop  men  with  this  fact,  I  placed  notices  around  the  shoiie, 
before  the  actual  fabrication  of  the  work  commenced,  calling  their  attention  to  the 
fact  that  we  were  about  to  start  work  on  what  was  to  be  the  largest  bridge  in  the 
world,  and  requested  every  man  to  do  his  best. 

We  put  the  very  best  mechanics  in  the  shop  on  this  work.  The  boring  was  all 
done  by  exi)ert  machinists. 

I  want  to  say  most  emphatically,  and  the  actual  work  will  bear  out  my  statements, 
that  we  all  appreciated  the  great  magnitude  of  the  work  and  the  utmost  imx>ortance 
of  doing  it  just  right.  The  way  the  work  went  together  in  the  field  proved  it  was 
right.  Everybody  who  has  seen  the  work  does  not  hesitate  to  say  that  it  is  the  very 
best. 

Any  tests  that  were  asked  for  by  the  consulting  engineer  were  always  willingly 
and  promptly  made  and  with  the  greatest  care.  Together  with  Messrs.  Edwards  and 
Meeser,  the  inspectors,  and  Messrs.  Deans  and  Szlapka,  I  spent  many  hours  in  th|& 
testing  room  witnessing  the  making  of  the  eyebar  tests.  We  placed  our  toohnakers 
at  the  disposal  of  the  inspectors  to  check  their  readings  of  the  Vernier  callix)ers. 
These  tests  cost  a  considerable  sum. 

All  the  members  in  this  bridge,  including  the  eyebars,  were  measured  by  steel 
tapesi,  standardized  by  a  tape  in  the  possession  of  Mr.  Edwards,  the  Quebec  Brid^ 
Company's  chief  inspector,  to  which  were  attached  spring  balances  or  scales,  and  12 
pounds  pressure  was  put  on  the  tape  for  every  measurement  made.  This  insured 
uniformity  of  measurements  throughout  the  whole  job.  The  pins  for  this  bridge  were 
forged  in  the  armour  plate  forges  of  the  Bethlehem  Steel  Company,  at  an  extra  cost 
of  $20  per  ton  over  and  above  what  we  could  have  purchased  ordinary  hammer  forged 
pins  for,  and  which  would  have  filled  the  requirements  of  the  specifications.  We  all 
appreciated  the  great  importance  of  getting  the  best  pin  material  obtainable,  as  they 
had  an  enormous  load  to  carry,  and  after  many  weeks  of  careful  consideration  of  this 
particular  part  of  the  structure  we  were  instructed  to  order  these  pins  at  this  large 
additional  cost,  by  Mr.  David  Reeves,  president,  who  from  the  very  beginning  said 
that  we  must  use  the  best  of  everything  in  this  bridge,  regardless  of  cost.  These 
instructions  have  been  rigidly  lived  up  to. 

In  October,  1904,  we  spliced  chords  No.  1  and  No.  2  of  the  anchor  arm  together 
under  the  shipping  crane  in  our  yard  and  requested  the  consulting  engineer  to  come 
to  Phoenixville  to  see  how  nicely  the  work  went  together.  After  waiting  nearly  a  week 
he  finally  came  over  and  was  evidently  much  pleased,  as  we  never  heard  anything  to 
the  contrary.  The  last  week  in  November  of  the  same  year  we  spliced  chords  No.  4 
and  No.  5  of  the  anchor  arm  together — (these  are  the  first  two  chords  that  are  cam- 
bered). 

After  putting  on  all  the  splice  plates  we  had  our  transit  man  square  and  level 
them  up  with  the  instruments,  then  compare  them  with  the  drawings,  and  found  them 
as  near  to  the  drawings  as  it  was  possible  for  human  hands  to  make  them. 

We  did  not  complete  the  splicing  of  the  above  chords  until  late  on  a  Saturday 
evening  and  on  the  following  Sunday  morning  Messrs.  Edwards,  Szlapka,  Scheldt, 
Wright  (shop  superintendent)  and  myself,  together  with  a  number  of  others,  were 
there  to  see  whether  the  work  came  together  as  it  should,  and  as  stated  above,  the  work 
was  accurate.  The  next  day,  and  for  the  next  couple  of  weeks,  we  made  several 
attempts  to  get  the  consulting  engineer  to  come  to  Phoenixville  to  see  these  chords, 
but  he  positively  refused  to  come.  We  were  very  much  surprised  at  this  as  we  were 
told  many  times  by  Messrs.  Deans  and  Szlapka  that  these  cambered  chords  were 
probably  the  most  important  sections  in  the  bridge  and  so  much  depended  on  having 
them  just  right  so  as  to  keep  the  bridge  in  perfect  alignment. 

When  the  first  shoe  was  completed  in  the  shops  we  assembled  both  bottom  and  top 
pedestals,  shoe  No.  11  chord,  main  post  foot,  floor  beam  connections,  and  all  the  var- 
ious plates  that  connected  the  shoe  for  brace  connections.  (We  have  photographs  of 
the  above  assembled  together.) 
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Again  we  requested  the  consulting  engineer  to  come  to  Phoenixville  to  see  for  him- 
self how  well  ea«!i  part  fitted  to  the  other  and  the  excellent  work  we  were  doing,  but 
he  refused  absolutely. 

The  consulting  engineer  in  his  testimony  si)eaks  of  the  company  being  slow  in 
making  the  special  eyebar  tests.  This  was  due  to  the  fact  that  it  took  considerable 
time  to  get  the  plain  bars  from  the  plate  mill.  After  they  reached  our  works  it  re- 
quired considerable  time  to  forge,  anneal,  straighten  and  bore  the  bars,  and  the  test- 
ing, owing  to  the  numerous  measurements  that  had  to  be  made,  was  a  slow  process 
and  required  many  days. 

Mr.  Hoare,  chief  engineer  of  the  Quebec  Bridge  Company,  was  at  the  works 
numerous  times  during  the  past  four  years  and  always  seemed  well  satisfied  with  the 
class  of  work  we  were  doing  for  him.  At  the  same  time  he  always  kept  impressing 
on  us,  as  well  as  on  the  inspectors,,  the  great  importance  of  making  everything  just 
right. 

Before  the  main  traveller  was  completely  designed  for  erecting  this  bridge  we 
made  tests  of  different  kinds  of  antifriction  metals  to  make  sure  of  getting  the  very 
best  for  the  bearings  of  this  traveller,  on  account  of  its  great  weight  and  the  heavy 
sections  it  would  have  to  lift.  The  shackles  were  made  by  the  best  makers  in  the 
country  and  when  they  arrived  here  we  tested  several  of  then  in  the  testing  machine. 
The  results  wore  not  satisfactory  and  we  refused  to  accept  them  and  forged  them  here 
from  solid  steel  billets.  The  same  care  was  taken  with  the  false  work  and  travellers, 
both  large  and  small,  as  with  the  bridge  proper,  and  the  materials  and  workmanship 
were  of  the  very  best.  Many  tests  were  made  of  the  materials  that  went  into  thd 
false-work  and  travellers,  same  as  were  made  for  the  big  bridge.  Great  care  was  taken 
to  have  all  sections  carefully  painted  before  being  shipped  or  put  in  storage,  and  the 
material  in  storage  has  been  carefully  looked  after. 

I  gave  the  Quebec  bridge  material  my  most  careful  attention  through  its  various 
stages  in  mills  and  shops,  and  realizing  the  great  responsibility  that  naturally  was 
placed  upon  me  as  the  works'  manager,  I  gave  up  everything  in  the  way  of  vacations, 
and  have  been  in  the  works  practically  every  day  since  we  commenced  work  on  the 
bridge  in  1903,  except  for  five  days  in  October,  1905,  that  I  spent  going  to  and  at  the 
bridge  site  in  Canada. 


I,  John  Sterling  Deans,  of  the  town  of  Phoenixville,  in  the  state  of  Pennsyl- 
vania, one  of  the  United  States  of  America,  engineer,  make  oath  and  say: — 

1.  That  I  attended  before  the  Board  of  Royal  Commissioners  appointed  under  the 
Great  Seal  of  Canada  for  the  purpose  of  inquiring  into  the  causes  of  the  collapse  of 
the  Quebec  bridge,  on  several  days  during  the  months  of  October  and  November,  1907, 
in  the  town  of  Phoenixville  and  the  city  of  Philadelphia,  in  the  state  of  Pennsylvania 
aforesaid. 

2.  That  the  attached  24  pages,  numbered  889  to  912,  both  inclusive,  contain  my 
present  evidence  in  this  matter.  The  answers  to  the  questions  are  true  statements 
to  the  best  of  my  knowledge  and  belief. 

3.  That  the  letters  and  letter-books  produced  before  the  Commission,  from  which 
exhibits  74  to  S3,  both  inclusive,  purport  to  be  copied,  are  the  correspondence  received 
and  sent  by  the  Phoenix  Bridge  Company  and  its  officers  in  the  ordinary  course  of 
business,  in  relation  to  the  Quebec  bridge. 

Sworn  before  me  in  the  city  of  of  Phila-  1 
delphia,  in  the  state  of  Pennsylvania,  I 
this  day   of  November,   1907.  ] 

Mr.  Deans'  testimony: 

Q.  From  whom  and  at  what  date  did  you  receive  the  cross-section  of  the  River 
St.  Lawrence  at  the  bridge  site  and  other  data  required  for  the  preparation  of  the 
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first  preliminary  planf — ^A.  On  June  16,  1897,  Mr.  E.  A.  Hoare  wrote  to  the  president 
of  the  Phcenix  Bridge  Company,  asking  if  any  engineer  of  the  company  expected  to 
attend  the  annual  convention  of  the  American  Society  of  Civil  Engineers,  which 
was  to  convene  in  Quebec  on  June  30;  if  so  he  asked  that  the  engineer  call  to  sea 
him,  in  connection  with  a  project  for  bridging  the  St.  Lawrence  river  near  Quebec. 
It  was  natural  that  Mr.  Hoare  should  address  the  Phoanix  Bridge  Company  in  this 
connection,  as  about  twenty  years  before,  while  he  was  chief  engineer  of  the  Quebec 
and  Lake  St.  John  Bailway,  the  company  had  constructed  bridges  for  his  road.  I 
attended  the  convention  and  met  Mr.  Hoare  for  the  first  time,  and  also  met  Mr. 
Audette,  Mr.  Boswell,  Mr.  Dobell  and  other  directors  and  officers  of  the  Quebec 
Bridge  Company.  Mr.  Dobell  entertained  the  entire  convention  at  his  home  on  the 
St.  Lawrence  near  the  bridge  site,  and  during  the  trip  by  steamer  explained  to  the 
engineers  present  the  proposed  site  of  the  bridge  and  the  steps  the  company  were  tak- 
ing towards  its  construction.  Mr.  Cooper,  afterwards  consulting  eng^eer  of  the 
Quebec  Bridge  Company,  was  in  attendance  at  this  convention,  and  learned  of  the 
enterprise  at  that  time.  Mr.  Hoare  said  to  me  on  the  occasion  of  this  visit  to  Que- 
bec that  if  we  were  interested  in  the  bridge  project :  '  I  shall  be  glad  to  send  you  a 
profile  of  the  crossing  at  the  proposed  site  and  other  necessary  general  information 
so  that  you  may,  if  you  wish,  be  prepared  to  bid,  if  the  project  is  carried  out.' 
Shortly  afterwards  I  received  from  Mr.  Hoare  the  said  profile  and  information. 

Q.  Please  file  copies  of  the  outline  plans  prepared  by  the  Phoenix  Bridge  Com- 
pany dated  November  30,  1897,  and  December  7,  1897,  respectively  ? — ^A.  I  file  copies 
of  general  outline  plans  prepared  by  the  Phoenix  Bridge  Company  dated  November 
30,  1897  (Exhibit  88)  and  December  7,  1897  (Exhibit  89)  respectively. 

Q.  Please  examine  the  official  plan  prepared  by  the  Quebec  Bridge  Company, 
dated  January  13,  1898,  and  subsequently  filed  with  the  government  of  Canada,  and 
state  if  the  truss  outlines,  as  shown  on  it,  are  identical  with  those  shown  on  the 
Phoenix  Bridge  Company's  plans,  dated  December  7,  1897  ? — A.  I  have  compared 
these  plans  and  find  that  the  truss  outlines  are  identical. 

Q.  Please  refer  to  your  letter  of  November  8,  1897,  to  E.  A.  Hoare,  and  state 
whether  or  not  the  general  features  of  the  Quebec  Bridge  were  determined  by  the 
Phoenix  Bridge  Company's  engineers  ? — A.  No,  except  as  to  the  general  outlines  of 
trusses,  and  lengths  of  spans. 

Q.  Please  state  why,  in  advance  of  the  submission  of  competitive  tenders,  the 
Phoenix  Bridge  Company  allowed  its  plan  for  this  bridge  to  become  public  property 
by  being  filed  in  the  Department  of  Railways  and  Canals  and  thus  becoming  avail- 
able for  use  of  its  competitors  ? — A.  I  do  not  remember  that  I  knew  that  our  pre- 
liminary studies  of  this  work,  as  shown  on  plan  dated  December  7,  1897,  were  incor- 
porated in  a  plan  filed  by  the  Quebec  Bridge  Company  with  the  Department  of  Rail- 
ways and  Canals.  Had  the  Quebec  Bridge  Company  asked  permission  to  use  the 
plan  I  would  not  have  objected.  In  any  case  I  do  not  consider  the  fact  of  any  special 
significance  or  as  giving  our  comi)etitor8  any  advantage.  At  the  time  tenders  were 
asked,  about  a  year  later,  bidders  had  free  scope  in  the  matter  of  design,  length  of 
anchor  arms,  &c.,  and  were  asked  to  bid  not  only  on  cantilever  span,  but  on  suspen- 
sion design.  As  a  matter  of  fact  our  own  tender  did  not  agree  exactly  with  the  above 
preliminary  study. 

Q.  Please  refer  to  your  letter  of  April  14,  1899,  to  E.  A.  Hoare  and  state  if  you 
did  not  understand  that  economy  in  desig^n  was  to  be  of  first  importance  in  arriving 
at  a  final  choice  between  competitive  tenders? — A.  I  understood  economy  in  design 
was  of  importance  but  not  of  first  importance  and  not  to  be  secured  at  the  expense 
of  any  requirement  of  the  specifications  or  of  obtaining  the  most  capable  contractor 
for  the  work. 

Q.  Was  the  subsequent  letting  of  various  contracts  to  the  Phoenix  Bridge  Com- 
pany in  pursuance  of  the  understanding  referred  to  in  the  letter  of  April  14,  1899  ? 
— ^A.  No.  Mr.  Cooper  reported  favourably  upon  our  plan  and  tender  as  submitted 
March  1,  1899,  and  the  contract  was  awarded  to  us  on  this  report  of  Mr.  Cooper. 
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Q.  Please  refer  to  your  letter  of  19th  of  April,  1899,  to  £.  A.  Hoare,  and  state 
your  understanding  of  ^e  instructions  that  had  been  given  to  Theodore  Cooper  when 
that  engineer  undertook  the  examination  of  the  competitive  designs  and  tenders  t — 
A.  I  have  read  my  letter  to  Mr.  Hoare  of  April  19, 1899, 1  understood  that  Mr.  Cooper 
was  to  recommend  for  acceptance  the  lowest  and  best  tender  and  plan  which  met 
every  requirement  of  the  specifications. 

Q.  Did  consultations  take  place  between  Mr.  Cooper  and  the  engineers  of  the 
Phoenix  Bridge  Company  relative  to  the  determination  to  increase  the  main  span  and 
to  the  determination  of  amendments  to  the  specifications,  and  had  these  conclusions 
the  approval  of  the  engineers  of  the  Phoenix  Bridge  Company  ? — A.  At  Mr.  Cooper's 
request  Mr.  Szlapka  had  interviews  with  him  at  which  Mr.  Cooper  stated  it  was  pro- 
posed to  increase  the  span  and  amend  the  specifications.  The  Phoenix  Bridge  Com- 
pany had  nothing  to  do  with  the  determination  of  these  questions.  We  were  not 
asked  to  approve  the  proposed  action. 

Q.  Did  the  Phoenix  Bridge  Company  fuUy  concur  in  and  approve  the  action  of 
the  Quebec  Bridge  Company,  and  of  the  government  of  Canada  in  practically  making 
Mr.  Cooper's  approval  of  the  plans  for  the  bridge  final  for  all  parties  ? — A.  We  neither 
concurred  or  dissented.  Were  not  asked  to  do  so.  We  were  bound  by  the  action  of 
the  Quel)ec  Bridge  Company  and  the  government  of  Canada  in  making  Mr.  Cooper's 
approval  of  the  plans  final  for  all  parties. 

Q.  Did  Mr.  Cooper  suggest  to  you  his  inability  to  continue  as  consulting  engi- 
neer, and  if  so  when  was  this,  what  reasons  did  he  assign  and  how  did  you  view  his « 
suggestion  and  with  what  result  ? — A.  About  two  or  three  years  ago  Mr.  Cooper  spoke 
to  me  about  the  possibility  of  his  being  unable,  owing  to  illness,  to  continue  his  duties 
as  consulting  engineer  and  suggested  the  name  of  Mr.  C.  C.  Schneider  as  his  suc- 
cessor, s-hould  this  contingency  arise.  I  told  Mr.  Cooper  that  we  would  consider  it 
unfortunate  if  a  change  in  authority  in  the  midst  of  constniction  occurred  and  that 
I  hoped  and  believed  he  would  soon  be  better  and  remain  through  the  entire  operation. 
As  a  matter  of  fact  Mr.  Cooper  did  improve  promptly  and  as  far  as  I  could  see  was 
soon  in  his  usual  state  of  health  and  continued  his  duties  in  the  same  manner  as 
previously. 

Q.  Did  the  Phoenix  Bridge  Company  at  any  time  suggest  the  employment  of  Mr. 
Cooper,  Mr.  Edwards,  and  Mr.  McLure  in  their  several  capacities? — A.  No  suggestion 
of  the  employment  of  any  of  them  was  made  by  this  company.  About  the  time  the 
necessity  of  appointing  a  consulting  engineer  arrived,  Mr.  Hoare  said  the  Quebec^ 
Bridge  Company  was  considering  the  names  of  four  or  five  engineers,  among  them 
the  name  of  Mr.  Cooper,  and  asked  me  as  to  their  ability  and  experience,  and  I  said 
I  considered  Mr.  Cooper  the  best  fitted  for  the  work.  We  received  an  application 
from  Mr.  McLure  for  a  position.  I  did  not  know  him,  but  knowing  that  Mr.  Cooper 
desired  to  secure  the  services  of  a  young  graduate  of  some  experience  in  bridge  work, 
1  turned  the  application  over  to  him. 

Q.  Do  you  consider  that  ample  time  was  given  to  the  study  and  preparation  of 
the  plans?  In  this  connection  we  understand  that  the  actual  weight  of  the  suspended 
span  over-ran  that  assumed  in  the  calculations  for  the  nnchor  and  cantilever  arms  by 
fully  26  per  cent? — A.  Yes.  Ample  time  was  given.  The  actual  weight  of  the 
suspended  span  did  over-run  that  assumed  in  the  original  calculations.  The  esti- 
mated weight  was  necessarily  approximate. 

Q.  At  what  date  was  first  plan  approved  by  the  Department  of  Railways  and 
Canals  received  by  you  and  what  was  this  plan? — A.  The  first  plan  of  the  main 
structure,  approved  by  the  Department  of  Railways  and  Canals,  was  received  by  us 
October  28,  1903 ;   it  was  the  plan  of  the  floor  beam  drawing  B  anchor  arm. 

Q.  Prior  to  October,  1904,  was  your  office  work  confined  to  the  anchor  arm? — ^A. 
No.  Prior  to  October,  1904,  our  office  force  was  at  work  on  stress  sheets  of  the  entire 
bridge  and  on  the  shop  details  of  the  approach  span,  anchorages  and  anchor  arm. 

Q.  At  what  date  were  the  final  arrangements  made  under  the  contract  of  June  19, 
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1903,  which  permitted  you  to  proceed  freely  with  your  work? — ^A.  February  22,  1904. 
The  final  arrangements  were  concluded  on  this  date.  We  had  in  the  meantime  been 
working  on  our  plans  and  details  of  the  structure  and  making  provisions  for  pnH 
perly  and  promptly  constructing  the  work. 

Q.  When  you  sent  the  stress  sheet  of  the  anchor  arm  for  approval  to  the  Depart- 
ment of  Eailways  and  Canals,  had  you  completed  your  stress  sheets  for  the  suspended 
span  and  the  cantilever  arm,  and  had  you  designed  the  traveller? — A.  The  anchor  arm 
,  stress  sheet  was  approved  by  Mr.  Cooper,  June,  1904,  and  by  the  Department  of  Rail- 
ways and  Canals  October  11.    The  traveller  was  designed  April,  1904. 

Q.  When  did  you  sent  the  stress  sheets  of  the  suspended  span  and  cantilever  arm 
for  approval  and  had  you  then  designed  the  traveller? — A.  Stress  sheets  for  the  sus- 
pended span  was  sent  February  19,  1904,  and  for  the  cantilever  arm.  May,  1906;  the 
traveller  was  designed  in  April  1904. 

Q.  After  completing  the  stress  sheets  of  the  suspended  span,  and  of  the  cantilever 
arm,  and  the  design  of  the  traveller,  did  you  find  that  modifications  were  necessary  in 
the  stress  sheet  of  the  anchor  arm,  what  were  they  and  did  they  tend  to  increase  or 
decrease  the  stresses  ? — A.  Yes.  It  was  found  necessary  to  make  modifications  in  the 
stress  sheet  of  anchor  arm,  due  to  increase  in  weight  of  suspended  span  and  cantilever 
arm,  but  not  to  the  traveller. 

Q.  Were  the  members  of  the  anchor  arm  designed  from  the  stress  sheet  of 
October,  1904,  which  sheet  reached  the  Department  of  Railways  and  Canals  at  the 
same  time  as  the  plans  of  the  details  of  the  bottom  chords? — ^A.  Yes. 

(^.  When  the  plans  for  the  bottom  chords  were  approved  had  any  of  the  chords 
already  been  built,  and  were  they  in  accordance  with  the  plans  as  approved  ? — A.  None 
of  the  chords  were  built  before  Mr.  Cooper  approved  the  plans. 

Q.  Was  any  work  done  or  material  ordered  prior  to  receipt  of  approved  plans 
from  the  Department  of  Railways  and  Canals,  and  if  so  give  details. — A.  Yes.  Work 
was  done  in  many  instances  including  anchor  arm  chords  and  other  members  ui)on 
receipt  of  plans  approved  by  Mr.  Cooper  and  before  the  plans  were  actually  approved 
by  the  government,  as  Mr.  Cooper's  approval  was  final  as  far  as  we  were  concerned. 
No  changes  were  ever  made  by  the  government  on  any  plans  approved  by  Mr.  Cooper. 

Q.  The  contract  between  the  Phoenix  Bridge  Company  and  th?  Quebec  Bridge 
Company  provided  for  payment  at  prices  per  pound  of  material  erected  complete. 
Was  there  any  limit  at  all  placed  upon  your  company  as  to  the  amount  of  money  the 
bridge  should  not  exceed  in  cost,  or  was  any  sum  mentioned  by  you  that  it  would  not 
exceed  ? — A.  No. 

Q.  What  financial  considerations  governed  you  in  the  design  of  the  structure  ?-:- 
A.  We  were  not  governed  by  any  financial  consideration  in  connection  with  the 
design  of- the  structure. 

Q.  Did  the  consulting  engineer  at  any  time  urge  upon  you  the  necessity  of  eco- 
nomy, beyond  the  point  where  you  considered  the  best  efficiency  could  be  obtained  ? 
— A.  He  effected  economy  in  cost  by  changing  the  specifications,  and  these  changes 
lowered  the  efficiency  of  the  bridge.  In  details  not  expressly  covered  by  the  specifi- 
cations he  also  exercised  economy.  He  endeavored  to  reach  an  economical  design, 
and  we  did  not  think  he  carried  this  so  far  as  to  lead  us  to  question  the  safety  of  the 
structure. 

Q.  Did  any  one  else  ? — A.  No. 

Q.  Have  you  and  your  staff  acted  harmoniously  with  Mr.  Cooper  throughout  this 
work  ? — A.  Yes. 

Q.  Did  the  changes  in  unit  stresses  meet  with  your  approval  ? — A.  The  changes 
in  unit  stresses  were  made  by  Mr.  Cooper  and  were  not  submitted  to  us  for  our 
approval.  Mr.  Cooper  merely  talked  the  matter  over  with  Mr.  Szlapka  as  a  brother 
engineer,  but  not  however  for  the  purpose  of  getting  the  wishes  of  the  Phoenix  Bridge 
Company.  He  then  reached  a  decision  of  which  we  were  notified  and  upon  which  we 
acted. 

Q.  Did  these  changes  follow  previous  experience,  or  did  they  take  the  work  out 
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of  tho  ii'j'ld  of  past  exx)erience  in  bridge  construction  and  detailing  and  in  what 
respect  ? — A.  The  changes  in  unit  stresses  for  compression  members  carried  them  out 
of  the  lield  of  past  experience  in  bridge  construction  and  dc'tailing  and  did  not 
follow  usual  practice. 

Q.  Do  you  consider,  in  view  of  this,  that  enough  time  and  study  were  devoted 
to  the  preparation  of  designs? — A.  Yes.  We  took  all  the  time  considered  neces- 
sary for  the  study  and  preparation  of  plans  and  I  believe  Mr.  Cooper's  office  also  took 
all  the  time  that  they  considered  necessary. 

Q.  To  your  personal  knowledge,  was  Mr.  Cooper's  examination  and  criticism  of 
plans  aggressive  and  did  he  insist  on  discussion  of  all  matters  in  which  questions 
arose  ? — A.  Yes.  The  examination  of  details  and  plans  by  Mr.  Cooper's  office,  I 
believe,  was  conscientiously  and  carefully  done.  Discussions  often  arose  but  Mr. 
Coopers  decision  always  prevailed. 

Q.  Were  all  plans  to  your  knowledge  approved  by  the  consulting  engineer  ? — ^A. 
Yes. 

Q.  Jn  any  instanco  were  plans  sent  to  the  Phoenix  Iron  Company  before  the. 
approval  of  the  consulting  engineer  was  obtained  and  was  any  fabrication  commenced 
prior  to  sucli  approval  ? — A.  In  a  few  instances  and  late  in  the  work,  plans  were 
sent  to  the  shops  for  preliminary  work  before  the  actual  approval  by  tho  consulting 
engineer ;  so  that  we  would  be  prepared  to  carry  on  the  work  promptly.  This  was  only 
done  in  the  case  of  plans  of  which  the  design  and  detail  had  already  been  established 
and  approved  by  the  consulting  engineer.  We  took  the  risk  of  possible  alterations  by 
him.  But  in  ho  instance  was  a  single  member  of  the  bridge  actually  completed 
which  was  not  in  accordance  with  the  final  approved  plans. 

Q.  Was  the  design  of  details  of  the  lower  chord  particularly  discussed  with  Mr. 
Cooper,  and  was  liis  opinion  specifically  obtained  on  the  latticing  and  other  details 
and,  if  so,  please  state  fully  what  took  place  ? — A.  Yes.  I  had  no  interview  with  Mr. 
Cooper  on  this  subject,  but  I  instructed  our  designing  engineer  particularly  to 
submit  the  question  of  size  of  latticing  of  chords  to  Mr.  Cooper.  !Mr.  Szlai)ka  later 
reported  to  me  that  he  had  an  interview  with  Mr.  Cooper  on  this  point,  and  Mj^. 
Cooper  advised  him  that  the  lattice  angles  were  correct  as  shown  on  approved  plansi 
Mr.  Szla])ka  will  give  you  the  details  of  his  interview  with  Mr.  Cooper  on  this  point. 

Q.  We  understand  that  the  Phoenix  Bridge  Company  maintained  an  independent 
inspection  of  th"  shop  work  done  by  the  Phoenix  Iron  Company.  Please  file  a  copy 
of  the  record  of  the  errors  detected  by  your  inspector  ? — A.  An  independent  inspec- 
tion was  maintained  and  I  herewith  submit  the  daily  record.  Exhibit  No.  90.  Every 
error,  however  small,  is  noted  in  that  book,  •and  all  these  errors  were  corrected  before 
the  work  left  the  shop. 

Q.  Were  all  errors  reported  satisfactorily  corrected  by  the  Phoenix  Iron  Com- 
pany ? — A.  Yes. 

Q.  What  precautions  were  taken  to  insure  the  safety  of  the  bridge  members  in 
handling  and  transportation  ?  What  measurements  were  made  at  the  bridge  site  to 
detect  distortion  or  injuries  occurring  to  members  in  transit  ? — A.  Special  precau- 
tions were  taken  to  insure  the  safety  of  the  bridge  members  during  handling  in  trans- 
portation. We  consulted  with  the  superintendent  of  the  Motive  Power  of  the  Penn- 
sylvania B.  B.  Company  and  devised  with  his  representative  special  schemes  of  load- 
ing. All  large  and  h'^avy  pieces  were  the  subject  of  special  consideration  with  the 
transportation  companies.  All  members  were  carefully  insx)ected  as  to  distortion  and 
injury  during  transit,  after  the  members  arrived  at  bridge  site  and  before  they  were 
erected  in  place.  I  cannot  say  just  what  measurements  were  made  in  the  course  of 
this  inspection.  This  inspection  was  by  the  representatives  of  both  the  Quebec 
Bridge  and  Kailway  Company  and  the  Phoenix  Bridge  Company. 

Q.  Please  file  a  full  list  of  all  members  injured  in  handling  or  in  transit  with  a 
statement  of  what  subsequent  action  was  taken  in  each  case. — A.  Only  one  member 
was  injured  in  transit,  being  the  shell  frame  south  anchorage.  The  repairs  to  thial 
member  were  explained  in  deti^I  in  the  evidence  of  Mr.  A.  B.  Milliken.    One  member 
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was  injured  in  handling  at  south  storage  yard,  being  chord  9  L  anchor  arm^  repairv 
of  which  have  been  fully  covered  in  evidence.  One  member  was  dropped  in  hAnHling 
in  the  shops,  slightly  injuring  it  and  one  or  two  other  smaller  members.  Thoroughj 
repairs  were  made,  all  as  shown  in  detail  in  shop  inspector's  report.  These  members 
were  thoroughly  repaired  under  the  direction  and  to  the  satisfaction  of  the  inspectorsj 

Q.  Please  file  a  complete  list  of  *  field  corrections '  reported  from  the  bridge  site. 
— ^A.  We  file  herewith  complete  list  of  field  corrections  reported  from  the  bridge  site 
and  noted  during  the  erection  of  the  structure.  (Exhibit  No.  91) — ^most  of  these! 
refer  to  false  work  and  erection  apparatus. 

Q.  Please  file  a  statement  compiled  from  your  weekly  records  showing  the  weight 
removed  from  and  added  to  the  cantilever  arm  and  suspended  span  during  1907. — ^A. 
We  file  the  statement  compiled  from  weekly  records  showing  weight  removed  and 
added  to  cantilever  arm  during  1907.     (Exhibit  No.  92.) 

Q.  Please  give  a  statement  with  dates  complete  showing  fully  Mr.  Birks'  ex- 
perience and  the  nature  of  the  work  upon  which  he  had  been  employed? — ^A.  A  state- 
ment of  Mr.  Birks'  experience  in  no  sense  conveys  a  proper  estimate  of  his  ability 
which  was  unusual  for  a  man  of  his  years.  He  was  specially  fitted  by  character  and? 
temperament  for  the  work  entrusted  to  him.    His  experience  was  as  follows: — 

On  March  22,  1902,  we  received  a  letter  from  Geo.  F.  Swain,  prof.  C.  E.  Mass. 
Institute  of  Technology,  Boston,  suggesting  the  name  of  A.  H.  Birks  to  us  as  a 
desirable  man  for  our  engineering  department.  He  wrote  as  follows : — ^  I  also  have  an 
exceedingly  good  man  who  graduated  in  architectural  engineering  and  has  been  taking 
a  i)ost-graduate  course  with  me.  His  name  is  A.  H.  Birks.  Birks  is  a  man  of  excep- 
tional ability  in  this  line  and  having  taken  all  my  work  in  structures  is  as  well  up  in 
bridge  work  as  building  work.  He  has  also  had  some  exx)erience,  having  worked  one 
sunmier  with  a  bridge  company,  and  one  year  in  an  architect's  ofHce,  I  believe.  Hb 
is  an  exceptional  man.' 

We  gave  Mr.  Birks  a  position  and  he  started  to  work  in  our  draughting  depart- 
ment and  worked  there  for  about  six  months.  We  soon  found  he  had  traits  of  char- 
acter and  ability  that  would  well  fit  him  for  erection  work,  and  he  was  transferred  tof 
the  erection  department  on  October  7,  1902. 

Between  October  7,  1902,  and  November  8,  1902,  he  was  in  the  field  on  erection 
of  plate  girder  spans  N.  &  W.  bridge,  Circleville,  O. 

December  1,  1902,  to  June  15,  1903,  on  Central  Railroad  of  New  Jersey  bridges. 
Wheelers  Locks,  Parryville  and  Glen  Onoco  (plate  girder  structures)  and  Lehigh  river 
bridge,  Parryville  (through  riveted  spans).. 

June  18,  1903,  to  August  13,  1903,  Southern  Railway  bridges,  Caswell,  Tenn., 
Mascot,  Tenn.,  Knoxville,  Tenn.,  Alexandria,  N.C.,  Wolf  Creek,  Tenn.,  Jefferson 
City  (all  plate  girder  spans)  and  Tennessee  river  bridge.  Straw  Plains,  Tenn.,  105 
feet  (deck  plate  structure). 

February  11,  1904,  and  during  the  month  he  was  inspector  on  Southern  Railway 
bridges — James  river  bridge,  Lynchburg,  Buffalo  river  bridge,  Rappahannock  river 
bridge.     (All  through  truss  bridges.) 

July  24,  1904,  to  August  3,  1904,  at  Deepwater,  French  Broad  river.  Hot  Springs, 
N.C.,  264  feet  (through  pin  span)  during  the  erection  of  the  trusses. 

In  March,  1905 — Jacksonville,  Fla.,  examining  sites  of  two  Atlantic  Coast  Line 
Railroad  draw  bridges,  securing  necessary  information  for  preparing  erection  plans. 

February,  1906,  New  London,  Conn.,  arranging  method  of  erecting  Jordans  Cove 
bridge. 

During  the  intervals  not  covered  by  above,  Mr.  Birks  was  engaged  on  erection 
plans  and  details  in  the  office  at  Phoenixville. 

When  the  Quebec  erection  was  taken  up  early  in  1904,  Mr.  Birks  assisted  in  all 
the  preliminary  studies  and  continued  on  this  work  until  the  entire  plan  was  fully 
developed  and  settled  upon.  Many  of  the  features  of  this  erection  scheme  which 
worked  out  so  successfully  in  practice  were  due  to  Mr.  Birks'  peculiar  ability  in  this 
line.    His  familiarity  with  every  detail  of  the  erection  scheme  and  the  behaviour  of 
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the  trusses  during  erection,  his  thorough  technical  training,  his  absolute  reliability, 
decided  us  to  appoint  him  resident  engineer  of  erection,  and  he  was  sent  to  Quebec 
in  September,  1904.  He  was  on  the  work  during  the  working  season  from  that  time 
until  the  date  of  the  disaster,  with  the  exception  of  the  period  during  the  erection  of 
the  main  traveller,  when  Mr.  C.  W.  Hudson  was  resident  engineer. 

Mr.  Birks  was  fearless  and  was  able  to  climb  over  the  entire  structure.  He  had 
a  lovable  character  and  that  about  him  which  instantly  demanded  respect  and  con- 
fidence. He  could  have  his  orders  carried  out  readily  without  friction.  It  would  be 
difficult  to  find  a  man  combining  the  many  traits  of  mind  and  character  which  so 
eminently  fitted  him  for  the  position  of  resident  eng^iieer  of  erection. 

Q.  Please  file  a  detailed  statement  of  all  the  long  span  bridges  that  have  been 
built  by  the  Phcenix  Bridge  Company  siucc  ISOD  < — A.  The  PhoBnixville  Bridge 
Works  have  constructed  since  18fi5  about  six  hundred  and  ten  thousand  tons  of  bridge 
work.  They  are  the  pioneers  in  bridge  construction  in  the  United  States.  Among  the 
larger  works  constructed  by  the  company  we  mention  the  following  : — 

Pecos  Viaduct,  Texas,  Southern  Pacific  Railway,  2,080  feet  long,  326  feet  high. 
(1889). 

Ohio  River  Bridge,  Cincinnati,  0.,  C.  &  O.  Ry.  One  and  one-half  miles  long, 
containing  550  feet  through  pin  span,  ihe  longest  and  heaviest  truss  constructed. 
(1888). 

Harlem  river  draw.  New  York  City,  303  feet  through  riveted.  Turntable  60 
feet  diameter,  largest  in  the  world.     (1896). 

Red  Rock  cantilever,  Santa  F6  Railway,  660  feet  central  span.     (1890.) 
Mississippi  river  bridge,  Rock  Island,  111.,  for  United  States  government.     A 
double  deck  structure  1,850  f^et  long.     (1896). 

Cambridge  bridge,  Boston,  Mass.,  11  plate  arch  spans,  weight  16,000,000  lbs. 
(1904). 

Omaha  draw,  520  feet  through  pin.     (1893). 

Sioux  City  bridge,  Nebraska,  two  470  feet  draw  spans;  two  500  feet  through 
spans,  4,000  tons.     (1896). 

Manhattan  bridge,  New  York,  1,470  feet  central  span,  726  feet  side  spans, 
34,000  tons  (not  including  cables).     (1906-7.) 

Q.  Why  were  Mr.  Cooper's  suggestions  of  August  9,  1907,  for  the  repair  of  the 
splices  at  7  L  and  8  L  cantilever  arm,  not  adopted  and  promptly  executed  ? — A. 
After  the  lower  chords,  including  the  details  of  shop  and  field  splices,  were  approved 
by  the  consulting  engineer,  the  engineers  of  the  Phoenix  Bridge  Company  and  the 
Erection  Department  carefully  considered  the  action  of  the  field  splices  during  con- 
nection of  trusses  and  the  camber  movements  of  splices  while  members  were  re- 
ceiving their  full  dead  load.  A  special  camber  blocking  was  designed  and  placed  on 
false  work  under  each  panel  point  This  blocking  was  easily  adjusted  and  free  to 
move  longitudinally.  Special  consideration  was  given  to  the  bolting  before  the  rivet- 
ing of  splices.  Full  instructions  were  prepared  in  advance  of  erection  and  incorpor- 
ated in  a  blue  print  book  of  instructions  to  the  field  force.  The  bolting  was  checked 
in  person  by  the  resident  engineer  and  regular  reports  sent  to  Phoenixville.  The 
action  of  the  joints  was  noted  and  reported  on  printed  forms  as  erection  proceeded, 
by  the  resident  engineer  in  charge  of  field  instrument  work.  The  action  of  joints 
was  also  noted  specially  by  the  designing  engineer  and  assistant  engineer  in  diarge 
of  details  during  several  visits  to  the  bridge  site.  All  of  this  was  in  addition  to  the 
regular  erection  supervision  by  the  general  foreman  and  his  assistants.  The  splices 
were  under  the  closest  scrutiny  at  all  times  and  they  acted  as  expected  in  closing  to 
complete  contact.  No  report  was  received  at  Phoenixville  advising  us  of  anything 
wrong  in  connection  with  any  splice  until  August  8, 1907,  in  a  letter  from  Mr.  Birks 
dated  Bridge  Site,  August  6,  1907.  In  this  letter  he  advised  us  that  one  of  the  inside 
ribs  at  bottom  of  splice  chord  7  L — 8  L  cantilever  arm  was  bent  out  of  line  and  en- 
closed a  sketch  of  a  diaphragm  to  be  riveted  between  the  ribs  to  hold  them  in  thdlr 
position.    This  proposed  diaphragm  was  sent  to  Mr.  Oooper  by  Mr.  McLure  on  same 
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date  as  it  was  sent  to  us,  but  he  did  not  approve  it.  See  telegram  from  him,  August 
8,  1907.  (Exhibit  No.  79-F  &  73- J.)  Mr.  Cooper  never  gave  us  any  instructions  con- 
cerning the  matter.  His  letter  of  August  9,  simply  deals  with  ideas  and  you  will 
notice  by  his  letter  of  August  13,  that  he  desired  before  acting  to  get  further  infor- 
mation from  his  resident  engineer  Mr.  McLure.  His  letter  of  August  2l8t  indicates 
that  he  had  not  yet  reached  a  decision  and  the  matter  was  still  in  this  unsettled 
state  when  the  accident  occurred.  There  were  no  joints  in  the  anchor  arm  where 
similar  bend  in  rib  was  noticed;  they  all  lined  up  true  and  satisfactory. 

Q.  Were  chords  9L,  anchor  arm,  and  9R  and  8R,  cantilever  arm,  in  perfect 
condition  when  they  left  Phoenixville? — ^A.  Yes. 

Q.  Were  requests  and  suggestions  made  by  Mr.  Cooi)er  with  regard  to  tests  and 
to  matters  of  erection  always  promptly  considered  and,  when  acted  upon,  was  it  with 
all  possible  promptness,  giving  specific  instances? — ^A.  Yes,  as  instances:  Special 
tests  of  eyebars  in  connection  with  deformation  of  eyes;  water  gauge  levels  for  use  at 
bridge  site;    investigation  of  top  section  of  main  post  by  Mr.  Scheidl. 

Q.  What  is  your  opinion  concerning  the  movements  of  the  bridge  when  falling? 
— A.  The  position  of  the  wreckage  indicates  to  my  mind  that  a  compression  member, 
a  lower  chord  in  anchor  arm  down  stream  truss,  failed  first  and,  immediately  follow- 
ing, the  compression  member  directly  opposite  failed.  The  failure  of  these  two  com- 
pression members  i)ermitted  the  anchor  arm  to  move  two  panels  toward  the  river. 
The  lower  chord  of  cantilever  arm  being  relieved  of  support  forced  the  two  shoes 
towards  shore  and  broke  off  a  lower  section  of  main  post.  The  down  stream,  chord 
anchor,  arm  failing  first  permitted  the  truss  to  drop  vertically  as  well  as  horizontally 
and  had  a  tendency  to  pull  the  higher  parts  of  the  superstructure  down  stream.  The 
pinnacles  at  the  top  of  main  posts  are  pointed  in  this  direction. 

Q.  Please  explain  the  references  in  Mr.  Birks'  letter  of  August  29,  1907,  with 
regard  to  the  telephone  conversation  about  stopping  the  work  of  erection? — A.  On 
August  29,  1907,  we  first  learned  from  the  letter  of  August  27  from  Air.  Yenser  that 
buckles  were  noticed  in  webs  of  lower  chord  9L  of  anchor  arm.  Consultation  then 
took  place  at  Phoenixville  between  the  engineers,  shop  officials  and  inspectors,  and  it 
was  determined  that  chord  could  not  be  bending  from  any  excessive  stress,  as  it  was 
carrying  only  three-quarters  of  the  work  load  for  which  it  was  designed  and  approved. 
We  then  called  Mr.  Yenser  and  Mr.  Birks  on  the  'phone  and  advised  them  of  our 
conclusion.  During  this  conversation  on  the  'phone  they  notified  us  that  a  portion 
of  the  bends  had  been  in  the  webs  for  a  long  time.  That  since  writing  on  August  27 
they  had  carefully  watched  and  repeatedly  examined  the  chords  and  found  there  was 
no  further  movement,  and  that  they  had  proceeded  with  the  erection  without  waiting 
for  advice  from  us.  As  this  action  agreed  with  our  own  conclusion  we  told  them  we 
thought  they  had  acted  wisely  in  not  stopping  the  erection.  Mr.  Birks'  letter  refers 
to  this  'phone  conversation.  While  a  chord  with  bent  webs,  even  though  bends  are 
slight,  is  not  capable  of  performing  its  functions  as  well  as  a  perfectly  straight  mem- 
ber, the  bends  in  chord  9L  noted  on  August  27  and  of  which  we  learned  on  August 
29  were  not  such  as  to  shake  absolute  confidence  of  years  which  all  had  in  the  entire 
structure.  If  the  consulting  engineer  then  believed  there  was  imminent  danger  and 
that  all  work  should  be  stopped  immediately  it  was  not  necessary  to  inquire  whether 
Mr.  A.  B.  Milliken  was  at  site  or  not.  Mr.  Hoare  had  sent  Mr.  McLure  to  Mr. 
Cooper  to  report  on  the  bends  in  chord  9L  and  to  receive  his  advice.  Mr.  Hoare  was 
in  Quebec  and  any  message  to  him  would  have  stopped  the  work  instantly,  as  was 
done  on  a  previous  occasion  by  direction  of  Mr.  Cooper.  The  testimony  of  others 
shows  that  Mr.  Cooper  on  August  29,  no  doubt,  had  no  thought  of  imminent  danger. 
We  all  now  see,  what  no  one  dreamed  of  before,  that  the  compression  chords  were 
beyond  any  scheme  of  protection  on  August  29  and  were  failing  under  less  than  half 
the  load  for  which  they  were  designed  and  approved  and  were  considered  capable  of 
sustaining  without  failure.  While  it  is  difficult  it  is  essential,  in  order  to  reach  an 
accurate  judgment,  to  keep  in  view  the  frame  of  mind  every  one  was  in  before  August 
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29  regarding  this  structure  and  its  strength  and  the  respect  and  confidence  all  had  in^ 
the  engineers  responsible  for  its  design  and  detail. 

Q.  Was  the  bridge  in  all  particulars  designed  by  the  engineers  of  the  Phoenix 
Bridge  Company  and  were  these  designs  fully  approve<l  by  the  Quebec  Bridge  Com- 
pany through  their  consulting  engineer,  Mr.  Cooper? — A.  The  bridge  was  designed  in 
its  general  features  by  the  engineers  of  the  Pha?nix  Bridge  Company.  The  details  of 
the  bridge  were  worked  out  in  connection  with  the  consulting  engineer,  to  agree  with 
the  modified  specifications  which  he  had  prepared,  and  all  plans  and  details  were 
approved  by  the  consulting  engineer,  Mr.  Cooper. 

Q.  Please  file  the  reports  showing  the  condition  of  the  joints  in  November,  1906, 
and  also  a  similar  report  to  August,  29,  1907.  At  what  date  was  the  joint  8-9  III 
anchor  arm  riveted? — A.  Reports  herewith  show  the  condition  of  joints  November, 
1906,  and  also  a  similar  report  of  August  29th,  1907.  (Exhibit  No.  93.)  Joint  8-9  L 
anchor  arm  was  riveted,  June  1907. 

Q.  The  contract  for  the  main  spans  was  signed  June  18th,  1903,  and  called  for  the 
completion  of  the  work  by  December  31,  1906.  Was  the  time  allowed,  in  your  judg- 
ment, sufficient  for  the  satisfactory  carrying  out  of  the  work?  Did  Mr.  Cooper  express 
any  opinion  to  you  concerning  this? — A.  The  time  for  completion  in  our  contract  of 
June,  1903,  was  given  as  December  31,  1906,  and  was  fixed  by  the  Quebec  Bridge  Co. 
We  believe  this  time  was  too  short  and  would  not  agree  to  be  bound  by  it,  and  on  the 
date  the  contract  was  executed,  letters,  which  have  been  submitted  to  you,  passed  be- 
tween the  two  companies  extending  the  time  to  December  31,  1908.  'Mr.  Cooi)er 
subsequently  expressed  his  oi)inion  in  this  connection  saying  four  or  possibly  ^\o  years 
would  be  required  for  the  construction  of  the  bridge,  this  long  time  being  required 
because  of  the  short  working  season  for  erection  and  not  because  of  other  construc- 
tion demands.  As  a  matter  of  fact  the  Phoenix  Bridge  Co.  was  unable  to  start  on 
the  work  as  early  as  had  been  expected  because  of  the  delay  in  the  completion  of  the 
south  approach  to  the  bridge,  and  hence  notwithstanding  due  diligence  on  its  part  the 
work  could  not  have  been  completed  for  some  time  after  December  31st,  1908. 

Q.  Please  state  the  circumstances  that  called  for  the  letter  to  you  from  Mr.  E.  A. 
Hoare,  dated  October  20th,  1906?— A.  Mr.  Hoare's  letter  of  October  20th,  1906,  was 
called  forth  by  correspondence  I  had  with  Mr.  Milliken  in  connection  with  the 
demand  which  Mr.  I^fcLure  had  made  to  him  to  stop  certain  work  on  falsework  of 
south  anchor  arm,  after  Mr.  Milliken  had  received  instructions  from  me  over  the 
'phone  to  proceed  with  this  work  at  once.  It  was  work  which  demanded  prompt  atten- 
tion and  was  not  of  such  an  important  character  as  to  call  for  action  on  the  part  of 
the  consulting  engineer;  and  while  it  was  a  change  from  our  original  printed  instruc- 
tions, it  was  only  such  a  change  as  might  be  looked  for  in  work  of  this  character.  Mr. 
McLuro  was  fully  infomird  of  all  our  erection  methods,  etc.  In  this  particular 
instance  there  was  no  opportunity  to  advise  Mr.  McLure  in  advance.  ^Ir.  McLure  or 
any  other  representative  of  the  Quebec  Bridge  Co.  could  have  had  the  work  stopped 
by  communicating  with  his  superiors.  The  correspondence  which  you  have  will  give 
you  further  details. 

Q.  Is  there  any  known  system  of  bridge  erection  that  could  eliminate  or  modify 
the  camber  system  adopted  by  you  in  the  erection  of  the  Quebec  Bridge,  and  was  the 
system  adopted  by  you  after  careful  study  and  calculation,  the  proper  mechanical 
molliod  to  adopt? — A.  I  know  of  no  system  of  erection  of  a  stiff  frame  which  can  be 
carried  out  without  some  form  of  a  camber  system.  It  is  a  mechanical  necessity.  This 
system  has  been  used  with  success  from  the  beginning  of  bridge  construction,  and  in 
the  Quebec  Bridge  was  worked  out  in  greater  detail  than  ever  before.  A  special  cam- 
ber blocking  at  each  panel  point  enabled  us  to  keep  the  work  in  absolute  control.  As 
the  dead  load  was  applied  and  changes  in  anchor  frame  were  taking  place,  the  action 
of  all  joints  was  watched  and  reported  and  we  found  that  the  truss  was  behaving 
exactly  as  exx)ected  and  it  continued  to  do  so  up  to  the  time  when  all  joints  had  a  full 
and  complete  bearing. 

Q.  Is  a  statement  that  the  Phoenix  Bridge  Company  had  promised  both  the 
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Qudbec  Bridge  Company  and  the  Dominion  government  to  complete  the  bridge  in 
1908  and  was  therefore  pressing  the  work  with  all  speed  consistent  with  safety,  a 
correct  statement  of  facts  f — A.  The  Phoenix  Bridge  Co.  when  asked  at  the  time  of 
signing  the  contract  and  later,  assured  the  Quebec  Bridge  Co.  and  the  government  that 
it  would  use  every  effort  to  complete  the  bridge  within  the  contract  period,  but  no 
promise  was  made  to  do  so. 

Q.  Please  state  what  technical  knowledge  of  permanent  value  to  the  engineering 
profession  has  been  obtained  in  connection  with  the  construction  of  the  Quebec 
Bridget — ^A.  It  is  too  soon  to  give  in  any  proper  manner  the  ^technical  knowfedigQ 
of  permanent  value  to  the  engineering  profession'  which  will  grow  out  of  the  con- 
struction of  the  Quebec  Bridge  and  the  disaster  of  August  29. 

Q.  We  understand  that  the  bridge  was  struck  by  lig:htning  on  more  than  one 
occasion.  Will  you  please  say  what  effects  were  observed  due  to  lightning  and  do  you 
connect  them  in  any  way  with  subsequent  events?— ^A.  During  the  construction  of 
the  work  lightning  struck  the  wooden  derrick  at  top  of  main  traveler,  destroying  the 
mast  but  doing  no  other  damage.  Lightning  also  struck  the  end  of  the  traveler  which 
was  raising  falsework  on  north  side,  damaging  the  end  of  traveler  only.  These  two 
occurrences  had  no  connection  with  subsequent  events.     . 

Q.  Did  you  interest  yourself  in  any  way  at  any  time,  and  when,  in  any  attempt 
to  negotiate  or  dispose  of  securities  of  the  Quebec  Bridge  Company,  and  with  what 
result? — ^A.  At  their  request  we  introduced  "die  officers  of  the  Quebec  Bridge  Com- 
pany to  bankers  in  this  country  at  the  time  the  Quebec  Bridge  Company  desired 
to  dispose  of  their  securities.    Nothing  definite  came  out  of  these  negotiations. 

Q.  What  was  the  reason  for  the  failure  of  these  negotiations,  and  what  reasons 
did  the  parties  give  for  not  taking  up  the  project? — A.  As  I  remember,  the  exi)erts 
of  the  bankers  reported  at  that  time  that  they  did  not  find  a  sufficient  possible  traffic 
in  the  near  future  to  pay  interest  on  the  bonds.  Then  all  expressed  their  belief  in 
the  ultimate  value  of  the  property  but  the  returns  were  too  remote  for  bankers  in 
this  country. 

Q.  Did  you  fully  consider  the  Quebec  Bridge  Company's  project  at  this  time 
from  a  business  standpoint  and  did  you  approve  it  after  you  had  made  your  investi- 
gation?— A.  At  the  earliest  date  I  had  personal  confidence  in  the  Quebec  Bridge 
Company's  project  and  strongly  approved  of  it  to  the  officers  and  directors  of  my 
company. 

Q.  Was  the  executive  work  in  the  negotiating  and  carrying  out  of  the  contract 
done  by  you  on  the  part  of  the  Phoenix  Bridge  Company? — A.  The  executive  work  in 
connection  with  the  negotiations  and  carrying  out  of  the  contract  was  done  by  me. 

Q.  In  your  negotiations  with  the  Quebec  Bridge  Company  did  you  find  that  all 
matters  were  conducted  on  a  purely  business  basis? — A.  In  all  my  negotiations  with 
the  Quebec  Bridge  Company  all  matters  were  conducted  on  a  purely  straight  business 
basis. 

Q.  Did  you  receive  any  favours  over  your  competitors? — A.  No. 


I,  Charles  Scheidl,  of  the  town  of  Phoenixville,  in  the  state  of  Pennsylvania, 
one  of  the  United  States  of  America,  engineer,  make  oath  and  say  : — 

1.  That  I  attended  before  the  Board  of  Royal  Commissioners  appointed  under 
the  Great  Seal  of  Canada  for  the  purpose  of  inquiring  into  the  causes  of  the  collapse 
of  the  Quebec  Bridge,  on  several  days  during  the  months  of  October  and  November, 
1907,  in  the  town  of  Phoenixvillo.  in  the  stato  of  Pennsylvania  aforesaid. 

2.  That  the  attached  twenty  pages,  numbered  914  to  933,  both  inclusive,  contain 
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xny  evidence  in  this  matter.    The  answers  to  the  questions  are  true  statements  to  the 
beet  of  my  knowledge  and  belief. 

Sworn  before  me  in  the  city  of  Phila- 
delphia, in  the  state  of  Pennsylvania, 
this  day  of  November,  1907. 

Mr.  SoHEmL^s  testimony  : 

I  was  bom  on  July  11,  1860,  in  Neuburg,  on  the  Danube.  In  1866  I  went  to  the 
public  school  and  in  1871  I  entered  the  Royal  Bavarian  Gewerschule  in  Neuburg  on 
the  Danube,  graduating  in  1876.  For  a  few  months  I  was  in  the  employ  of  the 
Royal  Bavarian  Railway  as  draftsman  on  a  new  railway  line.  In  1875  I  entered  the 
Royal  Bavarian  Industriesdhule  in  Augsburg  and  graduated  in  1878.  I  was  next  in 
the  employ  of  Civil  Engineer  Heilman  who  had  the  largest  construction  business  in 
Munich.  I  was  there  for  two  years  and  had  the  advantage  of  a  very  considerable  prac- 
tical experience.  I  also  had  charge  of  a  large  construction  work  there  for  one  year.  I 
joined  the  Bavarian  army  in  1880,  serving  for  one  year,  after  which  I  went  back  to  my 
former  employer  in  Munich.  In  1882  I  re-entered  the  army  and  remained  for  two 
months  only,  I  having  passed  the  examination  for  a  reserve  officer.  In  1882  I  went  back 
to  my  former  employer  in  Munich  and  had  charge  of  construction  work  again.  In 
the  fall  of  1882  I  was  employed  as  draftsman  by  the  New  York  firm  of  Schwarzman, 
my  work  there  being  in  connection  with  building  work.  In  1883  I  was  employed  by 
Civil  Engineer  Bergner  of  Philadelphia  as  draftsman  in  connection  with  the  build- 
ing of  some  manufacturing  establishments.  On  May  26,  1883,  I  entered  the  employ 
of  Clark,  Reeves  &  Company,  now  the  Phoenix  Bridge  Company  as  draftsman.  I 
was  given  charge  of  the  drafting  work  in  1889  and  since  that  time  I  have  had  charge 
of  almost  every  kind  of  work  in  the  bridge  line;  for  instance,  a  part  of  the  Pecos 
Viaduct,  Fairmount  Avenue  bridge  in  Philadelphia  and  a  large  number  of  different 
kinds  of  spans  for  various  railway  companies.  I  had  charge  of  two  500  feet  spans  at 
Sioux  City,  of  the  Rock  Island  bridge — a  government  bridge — and  of  part  of  a 
second  Rock  Island  bridge  for  a  railway  company.  At  present  I  am  assistant  en- 
gineer of  the  Phcenix  Bridge  Company  in  charge  particularly  of  detail  designing.  I 
have  occupied  that  position  since  1889. 

With  reference  to  the  work  of  designing  the  Quebec  Bridge,  Mr.  Scheidl  made 
the  following  statement  : 

7. — Preliminary  office  work  after  approximate  stress  sheets  of  bridge  had  heen 

determined. 

The  first  step  in  connection  with  the  detail  work  for  this  structure  was  to  remove 
to  a  private  office  and  go  over  the  outlines  of  the  bridge  at  the  same  time  looking 
over  the  general  stress  sheets  whdch  had  been  furnished.  The  first  thought  was: 
How  will  the  suspended  span  be  connected  to  cantilever,  how  supported  by  it  and  is 
it  to  swing  free  at  one  or  both  ends  ?  Next  my  thoughts  were  given  to  details  of  shoes 
for  main  posts  and  then  follow  the  anchorages.  In  building  thds  structure  one 
naturally  had  to  find  first  the  manufacturing  limits  of  existing  bridge  plants  re- 
garding : 

First,  tension  members.  It  bad  been  decided  to  use  16-inch  eyebars  as  best 
suited  for  this  bridge  and  it  was  found  that  a  12-inch  round  pin  was  the  limit  at  that 
time  on  account  of  the  large  size  of  such  eyebar  heads.  Yet,  it  was  known  that  the 
top  chord  of  anchor  and  cantilever  arms  must  be  composed  of  a  broad  chain  of  eye- 
bars of  dimensions  hardly  ever  used  before.  The  packing  of  top  chord  eyebars  had 
therefore  to  l>o  so  arranged  that  a  12-inch  round  pin  would  satisfy  all  the  requirements 
of  the  specifications,  while  for  built  up  members  any  size  of  pin  could  be  used. 

Second,  compression  members.  The  building  of  compression  members  seemed  at 
first  to  involve  no  difficulty  whatever,  but  as  soon  as  some  of  the  connections  had 


380  ROYAL  COMMISSIOX  OS  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1906 

been  studied  it  was  found  that  more  than  on-?  pin  at  a  panel  point  must  be  used  for 
any  successful  detail  and  for  safe  erection  and  the  question  of  links  presented  itself 
at  once  .  Through  the  attachment  of  links  for  eye-bar  connections  these  compression 
members  assumed  such  dimensions  that  the  question  of  transportation  became  a 
most  important  consideration.  The  carrying  loads  and  clearances  of  the  different 
railway  companies  transporting  material  to  Quebec  had  to  be  studied  before  any 
large  compression  member  could  be  detailed. 

Heturning  to  the  detailing  of  suspended  span,  one  end  had  been  arranged  fixed 
while  the  other  end  moved  on  a  nest  of  rollers.  This  roller  arrangement  caused  a 
bulky  detail  at  end  of  cantilever  besides  which  the  end  posts  of  suspended  span  could 
not  be  braced  properly  near  the  floor  line.  Moreover,  great  difficulty  was  experienced 
from  the  eccentric  loading  in  a  longitudinal  direction  caused  by  the  move- 
ments principally  due  to  temperature,  but  also  due  to  deflection  of  trusses,  which 
movement  might  have  been  further  increased  by  some  slight  error  in  not  building 
main  piers  1,800  feet  C  to  C.  This  movement  amounted  to  about  2  feet.  Finally 
the  erection  of  such  a  roller  end  would  have  involved  additional  diffculties  and  it  was 
found  that  the  use  of  swinging  end  posts  would  give  the  best  results. 

The  next  question  was  how  to  provide  for  the  transfer  of  wind  stresses  from  sus- 
pended span  to  oantilf^vpr  ami.  Such  r  transfer  was  made  at  first  in  the  four  bottom 
chord  ends  of  suspended  span,  but  this  scheme  had  to  be  abandoned  because  of  the 
difficulty  of  making  these  arrangements  in  both  stresses  work  simultaneously.  Finally, 
a  design  with  only  one  transfer  of  wind  stresses  per  span  end  was  decided  upon  as  it 
gave  safe  and  determinate  results. 

All  the  different  panel  points  of  the  suspended  span  were  now  detailed,  and  exact 
pin  packings  made,  etc.  This  suspended  span,  though  larger  than  ordinary  long 
spans,  presented  no  special  difficulty.  The  erection  problem  could  at  this  time  be  gone 
over  only  in  a  general  way. 

The  details  for  the  suspended  span  were  those  generally  used.  The  details  at 
intorsf-ctions  of  top  rtf  hangers  and  top  of  sub-posts  were  first  tried  with  one  pin,  but 
the  connections  made  the  one  pin  very  long  and  the  connected  members  had  undesir- 
able, long,  weak  jaws,  while  with  the  introduction  of  links  the  hanger  and  sub-verti- 
cals could  be  connected  in  a  most  satisfactory  and  substantial  manner  to  the  trans- 
verse bracing,  giving  greater  stiffness.  Besides  the  difficulties  of  erection  were  reduced, 
as  otherwise  the  traveller  would  have  had  a  much  greater  overhang  and  this  would 
not  oTilv  Iiavo  iiicrf?a-od  thf  woip^ht  of  the  traveller  but  also  the  weight  of  the  struc- 
ture. It  was  the  intention  at  this  stage  to  try  some  toggle  arrangements  for  adjusting 
suspended  span  halves  during  erection. 

The  next  study  was  that  of  the  arrangement  of  the  top  chord  packing  for  canti- 
lever and  anchor  arms.  Links  fast  to  posts  for  diagonal  eyebars  were  deemed  neces- 
sary. The  question  of  using  two  pins  for  top  chord  connections  at  main  posts  of  canti- 
lever also  arose  and  it  was  proposed  to  use  only  one  pin  at  these  apices.  The  details 
of  the  principal  panel  connections  were  drawn  out  next.  The  links  for  connection 
at  bottom  end  of  diagonal  eyebars  were  first  designed  fast  to  bottom  chord  as  being 
more  desirable  and  smaller  in  size,  but  this  scheme  had  to  be  given  up  as  the  connec- 
tions of  floor  beams  to  posts  and  bottom  chords  became  weaker,  while  links  fast  to 
X)osts  gave  a  splendid  connection  between  floor  beams  and  jwsts.  This  obviated  the 
necessity  of  having  end  stiffners  on  floor  beams  shipped  loose  as  depths  of  floor  beams 
exceeded  shipping  limits.  After  all  these  apices  had  been  sketched  out  and  the  packing 
plans  for  trnsst's  cornploted  the  main  shoes  and  main  x)osts  were  gone  into.  Extraordin- 
ary dimensions  were  required  for  the  i)edestals  under  the  main  shoes  to  properly  dis- 
tribute such  an  enormous  weight  over  the  masonry.  The  original  idea  was  to  build 
each  tier  of  pedestals  in  one  piece,  but  shipping  limits  forbade  this  and  si^ecial  mil- 
ling machines  had  to  be  constructed.  The  shoe  had  been  so  designed  that  all  loads 
passed  through  its  pin,  but  the  scheme  of  letting  the  main  i)ost  bear  directly  on  the 
pedestals  while  shear  from  bottom  chords  only  passed  through  shoe  pin  was  considered 
too.    Special  attention  had  been  given  to  transferring  all  wind  loads  collecting  near 
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sjioe  into  masonry.  The  detail  at  top  of  main  post  was  at  first  tried  with  one  pin  but 
two  pins  were  found  necessary.  The  main  post  had  been  so  designed  that  the  placing 
of  its  ribs  gave  the  best  resistance  to  bending  of  that  part  of  i)Ost  where  transverse 
bracing  had  to  ho  omitted  for  passage  of  trains  and  wagons,  while  ribs  of  posts  near 
top  and  bottom  had  to  be  placed  in  a  longitudinal  direction. 

The  details  for  connection  of  top  laterals,  top  transverse  strut  and  top  chord 
should  be  specially  mentioned  as  many  devices  were  sketched  out  before  a  selection 
was  made. 

The  anchorages  had  already  been  built  with  a  liberal  allowance  at  that  time  for 
any  increase  of  uplift  and  also  the  two  214  foot  approach  spans  had  been  built.  These 
items  require  no  special  notice  here.  All  this  preliminary  work  had  been  done  during 
January,  February  and  March,  1902,  by  myself  and  I  was  always  in  charge  of  all 
detail  work  of  this  bridge. 

//. — Preliminary  Work. 

After  the  receipt  of  the  revised  specifications,  preliminary  work,  showing  prac- 
tically final  results,  commenced  in  July,  1903. 

The  first  step  was  to  determine  normal  lengths  of  all  bridge  members.  As  trusses 
had  not  a  single  horizontal  member  all  inclined  members  were  designated  by  ordinates 
and  co-ordinates  expressed  exact  in  feet  and  inches.  The  elevation  of  any  panel  point 
could  quickly  be  checked  without  knowing  the  length  of  any  inclined  member.  To 
get  lengths  of  inclined  members  three  different  methods  were  applied.  One  method 
was  squaring  sides,  adding  and  taking  square  root.  This  was  done  independently  by 
three  men.  Another  method  was  the  use  of  logarithmic  tables  and  a  last  method  was 
by  means  of  tables  of  squares,  thus  eliminating  any  error  that  might  be  hidden  in  a 
book  of  squares.  During  the  further  progress  of  the  work  the  lengths  were  checked  at 
least  ten  times.  Xext  in  order,  preliminary  drawings  of  all  plate  and  trussed  floor 
beams  and  of  all  stringers  were  made  and  sent  for  approval.  The  execution  of  these 
floor  beams  and  stringers  was  most  elaborate  with  reference  to  the  spacing  of  rivets 
in  webs  and  covers,  taking  care  of  end  shear,  net  sections,  &c.  Then,  details  showing 
type  of  transverse  bracing  were  made  for  approval;  also  details  showing  very  clearly 
ijiain  shoes,  pedestals,  connecting  chords  and  bracing  of  same. 

The  arrangement  of  eyebars  for  the  anchor  arm  required  considerable  time  and 
study  as  the  bending  moments  on  pins  had  not  to  exceed  the  allowed  values  of  a  12- 
inch  round  pin.  After  some  packings  had  been  arranged  and  the  problem  of  manu- 
facture studied  carefully  the  final  decision  was  to  have  no  eyebars  thinner  than  IJ 
inches  nor  thicker  than  2Vni.  To  avoid  additional  stresses  on  eyebars  the  skew  in 
regard  to  C.  line  of  trusses  had  not  to  exceed  4  inches  in  50  feot.  If  the  skew  coultf 
not  be  kept  within  that  limit  on  account  of  clearances  for  bridge,  eyebars  were  bored 
skew  to  eliminate  additional  stresses  in  eyebars  and  the  method  of  marking  such  eye- 
bars  was  most  distinct  an<l  preci.se  so  as  to  make  sure  that  any  such  bars  would  not 
be  placed  the  wrong  way  in  the  bridge.  The  sides  of  these  eyebars  were  marked  before 
being  removed  from  the  boring  machine  and  the  heads  wore  painted  *  inside '  and 
*  outside '  with  different  colours.  It  is  needless  to  say  that  the  calculations  for  pack- 
ing all  top  chord  eyebars  was  a  most  tedious  and  time  swallowing  operation. 

In  all  cases  the  desire  was  to  avoid  difficult  calculations  by  placing  eyebars  so 
that  moments  could  bo  reduced  to  zero  as  often  as  possible.  All  eyebars  were  so- 
grouped  anvi  ribs  of  chords  were  so  divided  as  to  get  2,  3,  4  or  5  (or  even  half  sets) 
equal  sets;  in  other  words  all  ribs  at  connections  were  packed  alike  and,  therefoTBy 
stressed  alike.  In  all  top  chords  the  stresses  coming  from  diagonals  were  counter- 
balanced by  eyebars  in  chords  and  placed  so  that  this  transfer  was  practically  direct 
while  the  rest  of  the  chord  eyebars,  getting  their  stress  from  former  panel  points,  were 
side-lined. 

The  details  for  anchorages  were  worked  out  next.  The  method  of  transferring 
windshear  at  end  of  anchor  arm  to  masonry  had  been  made  through  checks  between 
end  floor  beams  and  top  strut  of  windbent.    The  uplift  caused  from  wind  had  been 
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taken  care  of  by  means  of  long  foundation  bolts.  This  wind  uplift  was  finally  ordered 
to  be  taken  care  of  by  the  main  anchor  bars  themselves  and  only  the  horizontal  trans-* 
verse  shear  was  resisted  by  foundation  bolts.  The  transferring  of  windstress  from 
end  of  anchor  arm  to  top  strut  of  windbent  was  finally  accomplished  by  means  of  a 
tenon  girder  which  had  a  roller  bearing  against  top  strut  of  windbent  and  could  move 
in  any  direction  whether  the  movement  was  caused  by  temperature  or  by  change  ia: 
the  loading  of  the  bridge. 

The  lengths  of  all  stringers  were  determined  then  by  calculating  the  length  o^ 
chords  for  all  the  different  ways  of  loading  and  finding  therefrom  the  lengths  of 
stringers  according  to  their  elevation  between  chords.  These  stringer  lengths  were! 
fixed  so  as  to  give  the  least  bending  in  floor  beam.  The  result  was  that  every  oiheif 
panel  had  an  expansion  joint.  At  expansion  joints  the  railway  stringers  only  were 
fast  to  the  floor  beam  on  one  side,  while  all  other  stringers  were  slightly  loose  so  that 
bending  of  floor  beam  could  not  take  place  in  the  short  distance  between  chords  and 
nearest  stringer. 

At  this  stage  the  preliminary  detail  of  all  anchor  arm  panel  points  was  started 
commencing  with  the  end  bottom  chord.  All  these  plans  were  made  in  a  most  elabor- 
ate manner,  all  stresses,  pin  bearings,  number  of  rivets,  calculations  for  each,  etc., 
were  clearly  given  on  each  drawing.  All  ribs  of  chords  were  so  arranged  as  to  divide 
each  truss  connection  into  two,  three,  four  or  five  equal  ribs,  so  that  each  got  its 
proper  share  from  diagonals;  in  other  words  *  all  roundabout'  connections  were 
avoided  to  secure  the  simplest  and  most  direct  connection  in  all  cases. 

Though  all  main  posts  consisted  of  only  two  ribs,  the  ends  had  to  be  provided 
with  four  or  more  ribs  for  proper  chord  connection.  At  bottom  of  posts  the  floor 
beam  shear  was  transferred  to  all  four  ribs  in  the  most  direct  manner. 

Sub-posts  and  hangers  were  built  of  only  two  ribs  throughout,  but  where  they 
were  connected,  for  instance,  to  a  four  rib  detail,  each  rib  got  quarter  of  the  stress  in 
vertical  and  horizontal  direction.  Wherever  additional  ribs  and  posts  were  placed  all 
such  connections  fully  provided  for  shear,  chord  stresses,  etc.  The  bearing  values  on 
pins  had  been  made  one  and  a  half  times  the  allowed  stress,  but  this  was  later  changed 
to  1^  times  the  allowed  stress.  Shear  on  pins  was  made  i  times  the  allowed  stress. 
The  net  section  through  pin  hole  was  made  first  1 J  times  and  later  1  r3  times  the  net 
section  of  member,  while  the  net  section  back  of  pin  holes  was  made  }  of  that  through 
pin  hole.  In  determining  net  sections  through  pin  holes  not  only  rivets  directly  oppo- 
site pin  were  considered,  but  the  placing  of  any  rivets  in  such  links  was  most  carefully 
followed  throughout.  The  net  sections  of  all  riveted  tension  members  were  found  by 
assmning  the  rupture  to  take  place  through  any  diagonal  line  of  rivet  holes  wh^re 
the  net  section  does  not  exceed  by  30  per  cent  the  net  section  of  the  transverse  line. 
All  panel  points  of  anchor  arm  had  been  sketched  out  in  the  most  studious  way.  Most 
points  were  shown  giving  several  ways  of  making  the  connections  until  a  final  one 
had  been  selected.  As  these  sheets  showed  not  only  every  detail  but  all  the  calcula- 
tion throughout,  it  was  an  easy  matter  for  any  draughtsman  to  make  final  shop 
drawings  therefrom  in  a  most  intelligent  manner.  Neither  pains  nor  time  were  spared 
in  any  of  these  preliminary  details  for  the  anchor  and  cantilever  arms  and  suspended 
span.  Every  detail  had  been  clearly  demonstrated  in  every  conceivable  manner  before 
shop  drawings  were  made;  in  fact,  many  of  the  draughtsmen  became  disgusted  with 
the  never  ending  trials  to  improve  these  details.  When  the  details  for  anchor  arm 
were  completed  and  those  for  the  cantilever  arm  partially  completed  the  weights  of 
all  details  were  calculated  by  the  computing  department  and  final  anchor  arm  stress 
sheets  furnished.  This  was  the  beginning  of  the  shop  drawing  period.  Only  the 
anchor  towers  had  been  shop  detailed  in  the  meantime,  as  sketched  out  sometime 
previously. 

Ill— Shop  Worlc, 

Before  commencing  the  shop  work  on  the  anchor  arm  a  dear  understanding  with 
the  erection  department  had  to  be  arrived  at  as  to  where  the  field  splices  had  to  be 
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finally  placed.  Ab  an  overhead  traveller^  running  on  falsework  and  straddling  both 
anchor  arm  trusses  was  provided  for,  the  erection  problem  of  the  anchor  arm  was 
simplified  as  far  as  the  office  work  was  concerned.  The  work  of  getting  out  shop 
drawings  for  the  large  traveller  and  steel  false  work  had  been  assigned  to  two  other 
assistant  engineers. 

For  the  cantilever  arm  and  su8i)ended  span  complete  plans  were  got  out  showing 
the  location  of  splices,  the  nimiber  of  each  piece  in  the  order  in  which  it  was  to  be 
erected,  temporary  rods  and  struts  and  supi)ort  of  large  traveUer.  A  special  drawing 
had  been  made  for  each  position  of  the  large  or  small  traveller,  and  these  drawings 
formed  a  binding  contract  between  the  draughting  office  and  erection  department. 
Before  any  shop  drawing  of  the  larger  pieces  could  be  made  sketches  giving  the  extreme 
dimensions,  weight,  &c.,  had  to  be  made  for  the  different  railroad  companies.  This 
took  considerable  time  as  these  companies  had  not  only  to  determine  if  these  large 
pieces  could  be  shipped  over  their  own  lines  but  if  they  could  be  shipped  the  whole  dis- 
tance from  shop  to  bridge  site.  Such  sketches  were,  in  many  cases,  quite  extensive 
drawings  requiring  much  time  in  the  office  for  preparation  and  often  showing  special 
beams,  struts,  castings,  pins,  &c.,  to  rig  up  cars,  without  reference  at  all  to  ^e  iwork 
in  this  line  usually  done  by  the  shipping  department.  It  was  necessary  to  provide 
for  the  proper  distribution  of  loads  between  sets  of  wheels  and  to  lay  out  railroad 
curves  so  as  to  make  sure  that  links  on  posts,  &c.,  placed  in  special  well  cars  would 
not  touch  the  wheels  or  be  otherwise  injured  on  sharp  curves. 

The  normal  condition  of  truss  shape  had  been  fixed  for  a  certain  position  of  live 
load  giving  practically  the  maximum  uplift  and  all  cambers  iwere  derived  therefrom. 
All  angles  and  abutting  splices  were  figured  for  this  position  so  as  to  be  sure  that 
under  full  loading  any  extra  initial  stress  would  equal  zero. 

Pinholes  for  lOJ-inch**,  12-inchi**  and  14-inch**,  pins  were  bored  %4-inch  larger 
than  size  of  pin. 

Pinholes  for  24-inch°,  pins  were  bored  ^-inch  larger  than  size  of  pin. 

Pinholes  for  7  iJ-inch,  pins  were  bored  A -inch  larger  than  size  of  pin. 

Pinholes  2  -A -inch,  pins  were  bored  %o-inch  larger  than  size  of  pin. 

In  determining  the  length  of  eye-bars  the  first  correction  was  for  camber,  the 
second  for  i>?rmanent  set,  the  third  correction  was  on  account  of  play  in  pinholes 
and  in  eyebars  placed  skew,  the  fourth  correction  was  for  skew.  The  permanent  set 
in  eyebars  was  determined  by  a  series  of  tests.  The  correction  for  permanent  set 
in  anchor  eye-bars  was  %4-inch  per  head,  while  for  the  rest  of  the  bridge  A -inch  only 
was  used  as  the  eye-bars  were  finally  made  of  a  higher  ultimate  steel.  The  correc- 
tion in  built  lengths  was  A -inch  for  each  eye. 

All  posts  with  link  attachments  involved  additional  work  in  determining  the. 
lengths  as  the  exact  position  of  pin  in  pinhole  for  chord  connection  had  to  be  found 
first  and  correction  in  all  directions  was  made  therefrom.  In  all  cases  the  distances 
C.  to  C.  of  pins  represented  the  1-ongths  of  members  and  not  the  distances  C.  to  0. 
of  pinholes.  In  posts  with  links  the  eye  connecting  to  chords  had  to  fulfill  all  the 
requirements  of  a  regular  tension  link  to  suit  the  resultant  stresses  of  chords. 

All  rivets  were  determined  by  these  values. 

For  shop  rivets  1:5  times  allowed  stress  for  bearing  value. 

"  0:75  times  allowed  stress  for  shear. 

For  field  rivets  1 :1  times  the  allowed  stress  of  bearing  value. 

"  0:65  times  the  allowed  stress  of  shear. 

To  get  the  proper  elevation  of  bottom  chord  for  erection  puri)oses  the  deforma- 
tion of  the  anchor  arm  was  found  according  to  Williott's  method.  It  was  assumed  at 
first  that  the  main  post  was  plumb  and  that  the  wholo  anchor  truss  rotated  around 
the  pin  of  the  main  shoe  until  the  end  bottom  chord  pin  could  be  connected  to  the  top 
of  anchor  eyebars.  For  this  purpose  a  rotation  diagram  was  constructed  which  gave 
the  location  of  every  apex  after  rotating  the  struss.  For  the  purpose  of  jacking  up 
the  trusses  special  jacking  blocks  were  provided  for  two  500  ton  jacks  per  panel  point 
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iTo  get  deformation  diagram  in  thfe  most  exact  manner  all  the  vertical  membeiB 
had  to  be  corrected  again  for  compression,  as  they  carry  heavy  top  loads  during 
erection,  while  for  all  diagonals  and  chords  a  position  for  pins  in  pinholes  had  been 
assumed  which  seemed  most  probable. 

As  the  bottom  chord  is  4J  feet  deep  the  abutting  splice  ends  could  not  fit  exactly 
as  they  were  designed  to  fit  -periectly  under  full  load.  Therefore,  these  differences  had 
to  be  calculated  and  i  of  the  amount  considered  as  an  increase  in  chord  length. 
These  openings  were  intentionally  made  only  half  the  amount  that  had  been  figured. 
In  like  manner  the  deformation  of  trusses  was  found  for  any  position  of  the  traveller 
on  the  cantilever  arm  or  suspended  span;  also,  for  final  position  under  dead  load, 
dead  load  and  live  load,  and  according  to  temperature.  The  result  was  that  the  horiz- 
ontal movement  due  to  temperature  was  the  greatest,  the  changes  from  dead  load  or 
live  load  seemed  small  and  the  vertical  movements  did  not  affect  the  detailing  to  any 
appreciable  extent. 

For  erection  of  cantilevers  the  tops  of  main  posts  were  provided  with  two  pins 
giving  an  improved  and  safer  method  of  erection. 

For  adjusting  suspended  span  halves  during  erection,  two  1,250  ton  jacks  were 
provided  at  each  end  of  bottom  chord.  For  the  same  purpose  a  toggle  arrangement, 
worked  by  two  600-ton  jacks  was  provided  at  each  end  top  chord  of  cantilever.  The 
bottom  panels  of  suspended  span  half  to  be  erected  last  were  built  of  eye-bars,  while 
all  other  chords  had  to  be  of  *  built  section.'  By  means  of  this  arrangement  the 
bottom  chord  could  be  erected  completely  although  the  end  distance  was  too  little,  as 
truss  halves  were  jacked  up  and  no  fine  adjustment  would  have  been  required.  The 
last  diagonal  of  suspended  span  had  a  special  pin  connection  for  quick  connection 
although  the  joint  was  to  be  a  riveted  one  finally.  The  details  of  the  suspended  span 
were  still  further  improved  by  making  most  of  the  joints  riveted  connections.  Of 
course,  diagonal  eye-bars  were  connected  by  pins.  This  method  simplified  the  erec- 
tion. As  soon  as  two  members  had  been  erected  final  connection  could  be  made  and 
they  were  self-sustaining. 

In  getting  out  the  shop  drawings  for  this  bridge  only  a  small  force  of  expert 
draughtsmen  were  selected  at  first  and  the  number  was  gradually  increased.  It  re- 
quired three  years  to  complete  the  office  work.  It  was  thought  best  not  to  subdivide 
the  work  among  the  different  assistant  engineers  but  to  give  one  man  full  charge 
from  beginning  to  end.  All  drawings  were  prepared  under  his  direction  and  when- 
ever a  drawing  was  completed  it  was  examined  by  him  carefully  in  regard  to  lengths, 
sizes,  strength  of  all  details,  notes  for  shops,  inspectors  and  transportation.  It  was 
only  then  that  these  drawings  were  forwarded  in  duplicate  to  the  consulting  engineer 
for  his  approval.  If  approved  seven  additioinal  prints  of  complete,  checked  drawings 
were  sent  to  the  consulting  engineer  for  his  approval  and  six  copies  were  returned 
by  him  to  the  Bridge  Company,  who  sent  five  copies  to  the  chief  engineer  of  the 
Quebec  Bridge  Company.  The  Phoenix  Bridge  Company  received  one  print  back 
approved  by  the  Dominion  government.  The  drawings  were  made  in  such  a  manner 
that  all  information  necessary  for  the  proper  execution  of  the  work  in  the  shop  was 
given,  as  clearances,  notes  explaining  any  peculiar  detail  or  calling  attention  to  all 
important  dimensions  regarding  width,  depth,  &c.,  and  information  for  the  sole  use 
of  inspectors. 

In  building  some  of  the  posts  with  many  heavy  top  links,  where  a  large  number 
of  plates  form  one  link,  these  links  were  bound  to  vary  in  thickness.  The  collars  for 
pin  packing  were  only  ordered  after  each  post  was  built  and  the  clearances  reported  to 
the  office.  The  second  checking  of  finished  drawings  in  regard  to  spacing  rivets  fit- 
ting to  the  other  members,  &c.,  had  at  first  been  done  by  the  assistant  engineer  in 
charge,  but  this  work  was  then  assigned  to  other  assistant  engineers,  thus  relieving 
the  one  in  charge  of  this  burdensome  work  and  giving  him  more  time  for  the  pre- 
paration of  drawings. 

All  shop  drawings  were  executed  in  a  most  elaborate  manner.  Most  of  the  prin- 
cipal drawings  are  real  masterpieces  illustrating  how  shop  drawings  should  be  made. 
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The  Phoenix  Bridge  Company  can.  show  these  drawings  with  pride  to  any  expert  bridge 
draughtsman. 

As  the  checking  of  drawings  had  to  be  done  by  different  assistant  engineers  some 
doubt  arose  as  to  whether  some  errors  might  not  occur  as  a  result,  but  thus  far  thie 
part  of  the  bridge  erected  has  proven  that  the  checking  has  been  done  in  a  most 
excellent  manner. 

At  no  time  during  the  progress  of  the  office  work  were  more  than  eighteen  men 
working  upon  it  at  a  time.  If  twice  that  number  had  been  employed  the  result  would 
have  been  the  same.  The  rate  of  progress  depended  upon  the  rapidity  with  which  the 
person  in  charge  performed  his  work. 

As  said  before,  the  preliminary  details  were  made  with  all  calculations  and  thcr 
best  results  were  obtained  in  preparing  the  final  details.  Every  draughtsman  who  was 
employed  in  the  preparation  of  the  drawings  for  this  bridge  will  testify  to  the  unusual 
care  which  was  taken  to  bring  this  work  to  a  successful  conclusion.  In  comparing 
the  details  of  this  bridge  with  those  of  existing  long  spans  with  pin  connections,  one 
finds,  for  instance,  at  the  intersection  of  diagonals  with  hangers  and  secondary  posts, 
a  large  number  of  forked  members  with  long  thin  jaws,  packed  on  one  pin,  which 
certainly  does  not  give  the  impression  of  good  rigid  connection.  We  have  striven,  in 
preparing. the  details  for  this  bridge,  to  avoid  members  with  long  thin  forks.  Even  a 
casual  observer  will  notice  their  absence  from  this  bridge,  and  it  will  also  be  evident 
to  him  that  a  stiffness  in  the  connections  has  been  secured  through  the  application; 
of  links  not  obtained  in  similar  pin  bridges  before. 


I,  Peter  L.  Szlapka,  of  the  borough  of  Phoenixville,  in  the  state  of  Pennsylvania, 
one  of  the  United  States  of  America,  engineer,  make  oath  and  say: — 

1.  That  I  attended,  before  the  Board  of  Royal  Commissioners  appointed  under 
the  Great  Seal  of  Canada  for  the  purx)ose  of  inquiring  into  the  causes  of  the  collapse 
of  the  Quebec  bridge,  on  several  days  during  the  months  of  October  and  November,! 
1907,  in  the  borough  of  Phoenixville,  in  the  state  of  Pennsylvania  aforesaid. 

2.  That  the  attached  thirty-six  pages,  numbered  934  to  969,  both  inclusive,  con- 
tain my  evidence  in  this  matter.  The  answers  to  the  questions  are  true  statementc| 
to  the  best  of  my  knowledge  and  belief. 

Sworn  before  me  in  the  city  of  Phila-1 
delphia,  in  the  state  of  Pennsylvania}- 
this    .  day  of  November,  1907.J 

Mr.  Peter  L.  Szlapka's  testimony: — 

Q.  What  is  your  official  position  in  the  Phoenix  Bridge  Company? — A.  My  official 
position  with  the  Phoenix  Bridge  Company  is  that  of  designing  engineer. 

Q.  How  long  have  you  occupied  this  position? — A.  For  the  last  twenty-one  (21) 
years. 

Q.  When  did  you  enter  the  Phoenix  Bridge  Company's  service  and  in  what 
capacity?  How  much  time  during  this  period  have  you  spent — in  drawing  office,  ini 
computing  department,  in  the  erection  office  and  in  field  work? — A.  I  entered  the 
Phoenix  Bridge  Company^s  office  in  1880  as  bridge  draughtsman.  I  spent  six  years  in 
the  drawing  room  and  twenty-one  years  in  the  designing  department.  I  was  n&t> 
engaged  in  either  the  erection  department  or  field  work. 

Q.  In  your  present  capacity  are  you  the  responsible  designing  engineer  for  the 
company? — A.  Yes. 

Q.  Previous  to  entering  the  service  of  the  Phoenix  Bridge  Company,  will  joji 
please  state  generally  what  your  experience  in  bridge  work  had  been. — ^A.  I  took 

154^voL  ii— 26 


386  R07AL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VI 1.,  A.  1908 

seven  years*  classical  course  in  a  German  college,  and  a  four  years'  general  engineer-' 
ing  course  in  the  Royal  Polytechnic  School  in  Hanover,  Germany,  and  when  entering 
the  service  of  the  Phoenix  Bridge  Company^  I  had  iJie  above  thorough  theoretical 
college  training. 

Q. /During  the  period  you  have  occupied  your  x>fesent  x)osition  will  you  please 
state  what  large  bridge  structures  you  have  designed  which  have  been  built  by  the 
Phoenix  Bridge  Company,  giving  dates  and  general  dimensions? — ^A.  The  following 
are  some  of  the  largest  structures  designed  by  me,  viz. : — 

Ohio  River  Bridge,  at  Cincinnati,  Ohio,  consisting  of  two  (2)  490  foot  and  one 
(1)  550  foot  double  track  through  spans,  designed  in  1888;  the  three  spans  weighing 
over  5,000  tons. 

Ohio  River  Bridge  at  Louisville,  Ky.,  consisting  of  three  (3)  546  foot  single  track 
through  spans,  built  in  1890;  the  three  spans  weighing  2,700  tons. 

Tennessee  River  Bridge,  at  Decatur,  Ala.,  one  (1)  382  foot  draw  sx>an,  b\iilt  in 
1901,  weighing  500  tons. 

Tennessee  River  Bridge  at  South  Pittsburgh,  Tenn.,  built  in  1906,  weighing  650 
tons,  one  (1)  436  foot  single  track  through  draw  span. 

Bridge  over  St.  Lawrence  River,  at  Cornwall,  Ont.,  three  (3)  365  foot  single 
track  through  spans,  built  in  1897,  weighing  1,500  tons. 

Bridge  over  St.  Lawrence  River,  at  Cornwall,  Ont.,  main  span,  840  foot  cantilever, 
built  1898,  weighing  1,200  tons. 

Q.  Please  state  your  office  engineering  organization  in  the  course  of  designing, 
detailing  and  checking  your  bridge  work? — ^A.  The  general  design  of  the  bridge  was 
prepared  in  the  designing  department,  under  my  personal  supervision.  The  work  was 
then  handed  to  Mr.  Scheidl,  engineer  in  charge  of  the  shop  drawings — the  main  fea- 
tures of  the  design  were  explained  and  complete  specifications  as  prepared  by  the 
consulting  engineer  were  given  to  him  for  his  guidance  in  designing  the  details  of  the 
bridge.  After  preparing  the  general  preliminary  details  of  the  most  important  con* 
nections,  Mr.  Scheidl  discussed  same  with  me,  and  changes  were  made,  if  found 
necessary.  These  preliminary  drawings  were  discussed  with  Mr.  Cooper  and  changes 
made  as  directed  by  him.  After  these  preliminary  details  were  established  to  our 
complete  satisfaction,  an  assistant  engineer  and  a  number  of  first-class  draughtsmen 
(varying  from  five  to  fifteen)  were  assigned  to  Mr.  Scheidl's  charge,  who  prepared  the 
final  shop  drawings,  using  the  preliminary  plans  for  their  guide.  The  final  shop 
drawings  were  only  then  considered  as  complete,  after  being  changed  as  many  as  seven 
or  eight  times,  when  they  were  entirely  satisfactory  to  us  and  when  we  believed  thqy 
could  not  be  improved.  The  general  calculations  were  checked  twice  in  the  designing 
department  and  twice  in  the  drawing  room  during  the  preparation  of  shop  drawings. 

Q.  Did  you  design  the  Quebec  bridge? — A.  Speaking  in  a  general  way,  yes.  The 
bridge  is  of  such  a  magnitude  as  to  be  beyond  the  ability  and  physical  endurance  of  one 
man.  The  results  achieved  represent  combined  efforts  on  the  part  of  all  the  depart- 
ments of  The  Phoenix  Bridge  Company,  under  the  direction  of  the  consulting  engineer, 
Theo.  Cooper. 

Q.  Was  the  regular  organization  of  your  department  made  use  of  in  connection 
with  the  designing,  detailing  and  checking  of  the  Quebec  Bridge,  or  was  there  any 
special  organization  for  this  purpose?  Please  state  your  process  in  detail  fully  ex- 
plaining all  precautions  taken  to  reach  accurate  results  ? — ^A.  The  regular  organization 
of  my  department  and  oi  the  drawing  room  were  entirely  capable  of  doling  with  the 
(problem.  No  addition  was  found  necessary.  The  shop  drawings  were  first  checked  by 
Mr.  Scheidl,  the  engineer  in  charge,  as  to  strength,  general  clearances,  facility  of 
erection  and  connections  with  other  members.  The  assistant  engineer,  under  imme- 
diate charge  of  Mr.  Scheidl,  checked  the  drawings  as  to  their  correctness  for  all  con- 
nections and  for  shop  work.  At  certain  stages  of  the  work,  when  the  drawings  were 
too  far  ahead  of  the  checking,  as  many  as  six  engineers  and  five  of  the  best  draughts- 
men were  used  as  additional  help  in  checking.  The  few  errors  found  during  erection 
are  the  best  evidence  how  carefully  all  the  shop  drawings  were  prepared  and  checked. 


MINUTES  OF  PR0CBEDINQ8  387 

SESSIONAL  PAPER  No.  154 

Q.  We  understand  that  your  plan  No.  1  of  the  Quebec  Bridge  dated  November 
30,  1897,  (Exhibit  No.  88)  embodies  information  as  to  length  of  spans,  cross  section 
of  river  and  height  of  bridge.  From  whom  did  you  receive  this  information? — ^A. 
The  information  referring  to  the  length  of  spans,  cross  section  of  river,  and  the  clear 
height  of  bridge,  was  furnished  by  Mr.  Hoare,  chief  engineer  of  the  Quebec  Bridge 
Company,  on  a  plan  which  is  in  your  possession. 

Q.  Please  examine  your  plan  No.  2,  dated  December  7,  1897,  and  compare  it 
with  the  plan  dated  January  13,  1898,  and  signed  by  Messrs.  Parent,  Barthe  and 
Hoare  and  say  if  these  two  plans  are  identical  as  to  superstructure? — A.  Our  plan 
No.  2,  dated  December  7,  1897  (Exhibit  No.  89)  is  identical  as  regards  the  super- 
structure, with  the  plan  dated  January  13,  1898,  signed  by  Messrs.  Parent,  Barthe 
and  Hoare. 

Q.  Is  the  plan  of  January  13,  1898,  practically  a  copy  of  your  plan  of  Decem- 
ber 7,  1897?— A.  Yes. 

Q.  Please  file  copy  of  plan  No.  1  and  plan  No.  2,  and  also  copy  of  the  plan  sub- 
mitted with  the  tender  to  the  Quebec  Bridge  Company  in  1899  for  1,600-foot  span? — 
A.  I  file  copies  of  plan  No.  1  (Exhibit  No.  94)  and  plan  No.  2  (Exhibit  No.  95) ;  also 
plan  submitted  witii  tender  by  the  Phoenix  Bridge  Company  in  1899  for  the  1,600-foot 
span  (Exhibit  No.  96). 

Q.  Please  file  complete  stress  sheet  and  tables  showing  the  unit  stresses  and  net 
sections  of  all  members,  panel  concentrations  and  estimated  weight  of  structure 
divided  between  anchor  arm,  cantilever  arm  and  suspended  span  corresponding  with 
the  design  accompanying  your  tender? — A.  I  enclose  complete  stress  diagrams  for  the 
design  of  the  1,600  foot  span,  being  duplicates  of  plans  submitted  with  the  tendfer 
(E^bit  No.  97),  also  weights  of  the  river  crossing  (Exhibit  No.  98). 

Q.  Was  this  stress  sheet  worked  out  exactly  in  accordance  with  the  specifications 
sent  to  your  company  by  the  Quebec  Bridge  Company? — ^A.  In  designing  the  1,600- 
foot  span  the  Quebec  Bridge  Company's  specifications  were  followed  in  every  particu- 
lar except  as  regards  wind  pressure  under  30  degrees  to  the  horizontal,  which  require- 
ment was  disregarded  as  unnecessarily  severe. 

Q.  Did  the  weights  ascertained  from  your  strain  sheet  agree  with  your  assumed 
weights  and,  if  not,  will  you  please  state  in  detail  what  process  you  use  in  arriving 
at  your  final  stress  sheet  which  was  the  basis  of  your  tender  of  1899? — A.  The  plans 
submitted  with  the  tender  being  only  of  an  approximate  character,  no  recalculations 
were  made  based  on  the  approximate  weight  ascertained  from  the  first  calculations. 

Q.  Was  there  any  doubt  in  your  mind  at  this  time  as  to  the  existence  of  data 
sufficient  to  enable  engineers  of  your  experience  to  design  this  bridge  especially  in 
regard  to  large  compression  members? — ^A.  No,  I  have  no  doubt  on  the  subject,  but 
as  stated  in  the  preceding  answer,  the  first  design  was  only  approximate  and  the 
minor  details  were  not  considered  at  the  time,  except  a  few  of  the  most  important 
general  points,  which  were  given  a  careful  study. 

Q.  Was  this  the  largest  structure  that  you  had  ever  attempted  to  design  ? — A.  Yes. 

Q.  In  the  course  of  the  designing  of  this  bridge,  did  you  consult  with  engineers 
outside  of  the  Phoenix  Bridge  Company,  and,  if  so,  with  whom? — A.  I  did  not  con- 
sult with  any  outside  engineers  as  to  the  design  of  the  bridge,  except  with  Mr.  Theo. 
Coox)er,  consulting  engineer. 

Q.  On  April  22,  1900,  you  prepared  two  plans,  one  indicating  the  river  span  an 
1,723  feet,  and  the  other  indicating  it  as  1,800  feet  Will  you  please  say  what  caused 
you  to  make  these  plans? — ^A.  About  April,  1900,  I  received  ordeis  from  Mr.  John 
Sterling  Deans,  chief  engineer  of  the  Phcenix  Bridge  Company,  to  prepare  a  plan 
with  a  central  span  of  1,800  feet.  Not  understanding  that  the  length  must  be  exactly 
1,800  feet,  the  panel  lengths  working  out  better  for  a  dii^tly  ahorter  man,  I  selected 
a  central  span  of  1,723  feet,  keeping  the  length  between  ih^  '  -^oet,  as 

required.    After  I  was  informed  that  the  central  apan 
prepared  another  plan  in  harmony  with  tbeae  inf^ 
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Q.  Subsequently  to  April  22,  1900,  you  made  several  general  plans  of  the  Quebec 
Bridge,  all  of  which  show  the  river  span  at  1,800  feet.  Was  the  change  in  span  from 
1,600  to  1,800  feet  entirely  feasible  from  an  engineering  x)oint  of  view? — A.  Yes. 

Q.  When  the  1,800-foot  span  was  decided  upon  what  recalculation  of  the  struc- 
ture did  you  make  and  will  you  please  file  copies  of  your  complete  original  stress 
sheets  and  tables  for  an  1,800-foot  bridge  and  anchor  arm  showing  unit  stresses,  net 
sections,  load  concentrations  and  erection  stresses;  also,  please  attach  to  these  strain 
sheets  a  bill  of  weights  and  the  data  showing  dead,  live,  wind  and  snow  loads  used  in 
calculations.  What  were  your  reasons  for  adopting  the  lengths  of  spans? — A.  During 
May  and  June,  1900,  only  the  suspended  span  and  the  cantilever  arms  were  recalcu- 
lated for  the  new  length  of  the  central  span  according  to  Quebec  Bridge  Company's 
specifications.  No  table  of  weights  was  prepared  at  this  time.  As  regards  the  lengths 
of  the  cantilever  arms  and  the  suspended  span,  the  latter  was  made  three-eighths  of 
the  main  central  span;  the  usual  length  of  the  suspended  span  varies  from  three- 
eighths  to  one-half  of  the  central  spans.  I  selected  the  lower  limit  in  order  to  reduce 
the  erection  stresses  at  the  connection  of  the  suspended  span  with  the  cantilever 
arm.  I  also  believe  that  this  arrangement  enhances  the  beauty  of  the  design.  The 
anchor  arm  was  made  500  feet  by  order  of  the  chief  engineer  of  the  Quebec  Bridge 
Company,  which  length  appeared  to  be  desirable  in  order  to  avoid  reversed  stresses  in 
the  top  and  bottom  chords,  according  to  the  different  positions  of  the  live  load. 

Q.  Up  to  this  time  had  there  been  any  work  done  in  the  way  of  designing  of 
details,  or  were  the  details  merely  roughly  estimated? — A.  The  details  were  merely 
roughly  estimated. 

Q.  Was  the  study  of  the  design  what  you  would  call  complete  having  regard  to 
its  unprecedented  dimensions  and  also  having  regard  to  the  fact  that  details  had  not 
fully  considered? — A.  A  continuous  study  was  given  to  the  general  design,  while  the 
details  were  perfected  as  the  work  progressed.  The  final  design,  I  believe,  cannot  be 
improved  upon. 

Q.  When  did  you  begin  the  study  of  details  for  this  structure? — A.  Many  of  the 
3etails  were  roughly  sketched  out  as  early  as  1897  and  1898. 

Q.  What  progress  had  you  made  in  the  study  of  details  between  January,  1902, 
and  June,  1903,  and  did  you  find  in  the  course  of  this  study  that  the  weight  of  the 
details  was  very  considerably  over-running  your  previous  estimate  of  weights? — A- 
All  important  general  details  were  drawn  out  by  Mr.  Scheidl,  during  1902,  as  a  basis 
for  further  study  and  perfection.  The  details,  at  that  time,  not  being  final,  their 
weights  were  not  ascertained,  in  order  to  compare  them  with  the  rough  weights  of 
details  assumed  in  the  calculations. 

Q.  During  this  period  Mr.  Theodore  Cooper  was  consulting  engineer  for  the 
Quebec  Bridge  Company.  Did  you  confer  with  Mr.  Cooper  during  this  period  on 
questions  of  design,  and  if  so,  will  you  please  explain  fully? — A.  The  outline  of  the 
bridge  was  discussed  with  Mr.  Cooper  fully.  The  lengths  of  the  cantilever  arm  and 
the  suspended  span  were  approved  by  him,  while  the  length  of  the  anchor  arm  was 
specified  by  the  chief  engineer  of  the  Quebec  Bridge  Company  governed  by  local  con- 
ditions. The  panel  length,  the  arrangement  of  the  web  system  and  the  depths  of  the 
trusses  were  discussed  and  approved.  Mr.  Cooper  was  at  first  of  the  opinion  that 
trusses  inclined  from  the  vertical  would  be  preferable,  so  that  the  effect  of  any  settle- 
ment of  the  main  piers  would  not  be  as  readily  i)erceived  as  in  the  case  with  vertical 
trusses,  when  one  or  both  trusses  might  be  out  of  vertical.  This  question  was  finally 
settled  by  Mr.  Cooper  in  favour  of  vertical  trusses  in  October,  1903.  Another  point 
raised  by  Mr.  Cooper  was  the  vertical  end  posts  of  the  anchor  arm.  His  attention  was 
called  to  the  fact  that  the  vertical  x)osts  were  preferable  to  inclined  end  posts,  admit- 
ting of  simpler  details  for  end  portals,  and  at  the  same  time  giving  to  the  an<^or 
arms  the  appearance  of  greater  length  than  would  be  the  case  with  the  inclined  end 
posts.  This  question  was  also  settled  by  Mr.  Cooi)er  in  favour  of  vertical  end  posts, 
October,  1903. 

Q.  In  the  final  designs  for  the  structure  were  you  striving  to  design  the  best 
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bridge  possible,  or  were  you  limited  in  any  way  as  to  the  ultimate  cost  of  the  struc- 
ture and,  if  so,  to  what  extent  ? — A.  In  designing  the  structure,  I  followed  closely  Mr. 
Cooper's  specifications,  put  forth  every  effort  to  obtain  the  best  results,  and  to  secure 
the  best  bridge  possible  irrrespective  of  ultimate  cost. 

Q.  Had  you  specific  instructions  on  this  point,  and,  if  so,  from  whom  and  what 
were  they  ? — A.  I  have  never  received  any  instructions  to  sacrifice  any  features  of  good 
design  in  order  to  keep  the  structure  within  any  specified  cost. 

Q.  When  business  arrangements  were  made  between  the  two  companies  so  as  to 
justify  you  proceeding  actively  with  the  work  in  the  designing  office,  what  part  of 
the  structure  did  you  commence  your  studies  on? — ^A.  The  floor  system  was  figured 
first  (July  1,  1903),  followed  by  calculations  of  the  suspended  span  (November,  1903- 
February,  1904). 

Q.  Will  you  please  file  a  copy  of  the  strain  sheet  (giving  the  correspondingf 
information  asked  for  previously  on  the  other  strain  sheets)  which  formed  the  basis 
of  your  detail  design  of  the  structure  ?— A.  I  inclose  herewith  calculations  of  the  main 
span  (Exhibit  No.  98). 

Q.  Were  the  data  available  at  this  time  in  regard  to  the  weights  of  the  cantilever 
arm  and  the  suspended  span  sufficiently  accurate  to  enable  you  to  correctly  design  the 
anchor  arm  in  detail  ? — A.  The  weights  of  the  cantilever  arm  and  suspended  span  were 
then  believed  to  be  sufficiently  accurate — and  were  so  approved  by  Mr.  Cooper — to 
enable  me  to  correctly  design  the  anchor  arm.  Subsequently,  when  the  suspended  span 
and  cantilever  arm  were  developed,  it  was  found  that  the  actual  weights  were  some- 
what in  excess  of  those  assumed  for  the  calculation  of  the  anchor  arm. 

Q.  At  this  period  we  find  that  certain  modifications  in  the  specifications  were 
suggested  by  Mr.  Cooper.  Were  thr3se  modifications  discussed  between  you  and  Mr. 
Cooper?  What  modifications  in  the  Quebec  Bridge  Company's  original  si)ecification 
did  you  suggest  to  Mr.  Cooper  and  what  provisions  of  the  written  specifications  were 
set  aside  by  Mr.  Cooper's  orders  ? — A.  On  May  13,  1903,  the  Phoenix  Bridge  Company 
received  a  letter  from  Mr.  Cooper,  stating  that  he  was  ready  to  see  Mr.  P.  L.  Szlapka 
to  talk  over  specifications  for  the  main  bridge.  I  visited  Mr.  Cooper  on  May  14th, 
and  received  from  him  a  full  explanation  of  the  loading  and  unit  stresses  to  be  used 
in  proportioning  the  members  of  the  main  bridge.  Mr.  Cooper  impressed  upon  me 
the  importance  of  strictly  following  his  sp -deifications,  but  at  the  same  time  to  be 
prepared  to  consider  special  important  features  with  him  irrespective  of  the  require- 
ments of  his  written  specifications.  In  view  of  Mr.  Cooper's  proposition  to  use,  for 
certain  combinations  of  conditions,  unit  stresses  as  high  as  24,000  lbs.,  or  |  of  an 
average  elastic  limit  of  32,000  lbs.,  I  mentioned  to  Mr.  Cooper  the  fact  that  a  German 
professor  (I  do  not  recollect  his  nam-e  at  present)  proposed  to  use  a  fraction  of  the 
elastic  limit  for  unit  stresses  for  truss  members  after  first  allowing  for  irregularity 
of  shop  work,  for  imperfect  erection,  for  flaws  in  material,  &c. 

A  table  showing  extreme  velocities  of  wind  at  various  stations  as  reported  by  the 
United  States  government  from  1883  to  1893,  for  his  consideration  in  discussing  the 
question  of  wind  pressures,  I  presented  to  Mr.  Cooper.  I  did  not  suggest  any  modi- 
fications in  the  Quebec  Bridge  Company^s  specifications.  After  learning  from  Mr. 
Cooper  his  exact  wishes  as  to  the  loading  and  unit  stresses,  the  colculations  were 
begun  on  the  floor  system,  followed  by  the  675  feet  suspended  span. 

Q.  Please  file  a  copy  of  all  modifications  of  the  Quebec  Bridge  Comapny^a 
specifications  which  were  approved  by  Mr.  Cooper  and  which  were  actually  made  uae 
of  and  adhered  to  throughout  the  designing  of  the  structure  as  to  loading,  unit 
stresses,  quality  of  material  and  workmanship? — ^A.  Copy  of  the  Quebec  Bridge  Com- 
pany's specifications  (Exhibit  No.  99),  a  copy  of  modifications  thereof  prepared  by  Mr. 
Cooper  (Exhibit  No.  100)  and  copy  of  Mr.  Cooper's  specifications  for  workmanship 
(Exhibit  No.  101-102)  are  attached  herewidi.  These  three  specifioations,  together 
with  occasional  verbal  instructions,  referred  to  in  the  pieoediiitf  '  ^  ooni» 

plete  set  of  rules  to  be  followed  in  designing  and  in 
bridge. 
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Q.  Did  you  fully  concur  in  all  the  amendments  made  in  the  specifications, 
having  in  mind  that  you  iwere  endeavouring  to  produce  the  hest  possible  bridge  t — ^A. 
The  amendments  made  in  the  specifications  by  Mr.  Cooper  were  not  subject  to  my 
approval. 

Q.  Will  you  please  state  tiie  exact  condition  of  the  work  of  designing,  what 
detail  plans  had  been  completed  and  approved  by  Mr.  Cooper  up  to  October  1,  1904? — 
A.  Stress  sheet,  suspended  span,  approved  by  Mr.  Cooper,  March,  1904. 

Stress  sheet,  anchor  arm,  approved  by  Mr.  Cooper,  June,  1904. 

General  detail  drawing,  suspended  si>an,  approved  by  Mr.  Cooper,  May,  1904. 

All  typical  drawings  of  top  and  bottom  panel  points  were  prepared  and  approved 
by  Mr.  Cooper,  May,  1904. 

Plate  floor  beams  and  stringers  were  approved,  July,  1904. 

Shop  drawings  of  two  end  panels  were  approved,  August,  1904. 

Q.  At  this  date  had  you  completed  the  stress  sheet  for  the  cantilever  arm  or  for 
tiie  suspended  span  and  had  you  designed  the  main  traveler? — ^A.  Stress  sheet  of 
suspended  span  completed  February,  1904. 

Stress  sheet  of  cantilever  arm  completed  December,  1904. 

Main  traveler  designed  April,  1904. 

Q.  At  what  date  did  you  complete  the  stress  sheet  for  the  cantilever  arm;  at  what 
date  did  you  complete  the  stress  sheet  for  the  suspended  span;  at  what  date  did  you 
complete  the  design  of  the  traveler? — A.  See  answer  to  preceding  question. 

Q.  Previous  to  October,  1904,  we  understand  that  you  had  completed  the  design 
of  the  anchor  arm  and  that  many  of  the  detail  plans  had  been  approved  by  Mr.  Cooper. 
What  was  the  exact  condition  of  the  design  of  the  cantilever  arm  at  this  date,  October 
1,  1904? — A.  The  stresses  in  the  cantilever  arm  were  figured  with  the  exception  of  the 
erection  stresses. 

Q.  What  was  your  practice  in  regard  to  issuing  orders  to  the  shop  to  proceed 
with  work?  Did  you  in  each  case  await  the  approval  of  Mr.  Cooper  before  com- 
mencing the  construction  of  any  piece  of  work  ? — A.  As  soon  as  shop  drawings  were 
completed  in  the  drawing  room,  and  approved  by  Mr.  Cooper,  they  were  placed  in  the 
shops;  in  some  cases  we  did  not  await  the  approval  of  Mr.  Cooper  as  has  been  cor- 
rectly explained  by  Mr.  Deans. 

Q.  Was  any  work  of  construction  commenced  or  material  ordered  before  Mr. 
Coox>er's  approval  of  the  plan  was  obtained  and,  if  so,  state  what  was  done  or  material 
ordered  and  why  this  course  was  followed? — A.  In  order  to  insure  continuation  of  the 
work  in  the  shops  and  in  the  field,  lists  of  materials  and  shop  drawings  were  placed 
in  the  shops,  in  some  cases,  before  the  approval  of  the  plans  by  Mr.  Cooper  at  the 
risk  of  the  Phoenix  Bridge  Company,  as  has  also  been  correctly  explained  by  Mr. 
Deans. 

Q.  Was  any  work  commenced  in  the  shop  or  material  ordered  before  the  plans 
had  been  approved  by  the  Department  of  Railways  and  Canals,  and,  if  so,  please  give 
details  and  say  why  this  course  was  followed? — ^A.  For  the  same  reason,  materials 
were  ordered  and  shop  work  commenced,  in  some  cases,  before  the  approval  of  plans 
by  the  Department  of  Railways  and  Canals. 

Q.  Did  you  consider  the  approval  of  the  plans  by  the  Department  of  Railways  and 
Canals  a  condition  precedent  to  the  fabrication  of  the  bridge? — A.  No. 

Q.  Please  state  when  the  fabrication  of  each  of  the  lower  chord  sections  of  the 
anchor  arm  was  commenced? — A,  Chords  finished  in  the  shops  as  follows: — 
No.     1.— October  19-October  20,  1904. 
No.    2.— October  24-October  27,  1904. 
No.    3. — ^November  3~November  6,  1904. 
No.    4. — November  12-November  14,  1904. 
No.     6. — ^November  26-November  26,  1904. 
•  No.     6.— December  3-December  6,  1904. 

No.    7. — ^December  13-December  17,  1904. 
No.    8.— December  24-December  31,  1904. 
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No.    9. — January  7-January  16,  1906. 
No.  10.— January  18-January  19,  1906. 
No.  11.— June  3-June  10,  1906. 

Q.  Did  you  consider  that  the  unit  stresses  used  in  the  designing  of  the  anchor 
arm,  as  determined  under  the  revised  specifications  adopted  by  Mr.  Cooper,  were  up 
to  the  extreme  limit  of  economy  in  design  and  safety  to  the  structure  ? — A,  Yes. 

Q.  In  finally  developing  the  stress  sheet  for  the  cantilever  arm  and  the  suspended 
span,  did  you  find  that  the  weights  produced  were  in  excess  of  those  estimated  in  the 
design  of  the  anchor  arm? — A.  Yes. 

Q.  Did  these  excess  weights  tend  to  increase  the  stresses  in  the  anchor  arm  9 — 
A.  Yes. 

Q.  Was  the  detail  design  of  anchor  arm  altered  so  as  to  meet  these  increased 
stresses? — ^A.  No. 

Q.  Were  tiie  unit  stresses  in  members  of  the  anchor  arm  increased  beyond  the 
requirements  of  the  specifications  above  referred  to  ? — ^A.  The  weights  of  the  suspended 
span,  end  of  the  cantilever  arm,'  assumed  in  the  first  calculation  of  the  stresses  of  the 
anchor  arm,  were  smaller  than  the  weights  as  finally  obtained.  Consequently,  the 
stresses  of  the  anchor  arm,  due  to  these  increased  weights,  were  increased,  the  anchor 
arm  having  been  built  in  the  meantime. 

Q.  Please  file  a  stress  sheet  of  the  anchor  arm  indicating  in  detail  any  such 
changes  in  unit  stresses? — A.  Sheet  attached  (Exhibit  103). 

Q.  Did  you  consider  that  these  increases  in  unit  stresses  were  still  within  the 
limits  of  safety? — ^A.  Yes. 

Q.  Why  was  not  the  whole  scheme  of  the  bridge  fully  considered  in  detail  before 
shop  work  commenced? — A.  This  was  not  practically  possible.  General  experience 
enabled  us  to  proceed  without  occupying  valuable  time,  and  the  time  limit  precluded 
any  such  arrangement.    This  followed  the  usual  course  of  business  in  such  cases. 

Q.  Having  in  view  the  unprecedented  dimensions  of  this  structure,  was  it  the 
proper  course  to  pursue,  or  did  you  pursue  the  ordinary  course  as  followed  previously 
in  connection  with  bridge  building? — A.  The  ordinary  rule,  which  is  imperative  in  all 
cases,  irrespective  of  the  unprecedented  dimensions  of  this  structure,  was  followed. 

Q.  Whose  instructions  did  you  follow  in  adopting  the  above  course,  and  what 
were  the  instructions? — A.  I  received  my  instructions  from  Mr.  William  H.  Reeves, 
general  superintendent,  and  Mr.  John  Sterling  Deans,  chief  engineer,  of  the  Phcenix 
Bridge  Company,  viz.:  to  place  with  the  shops  any  shop  plans  as  soon  as  approved, 
and  to  generally  arrange  the  office  work  so  as  to  insure  continuous  working  on  the 
bridge,  in  the  shops  and  in  the  field. 

Q.  Were  your  relations  with  Mr.  Cooper  of  a  perfectly  cordial  nature  throughout 
the  whole  period  of  the  designing  and  erecting  of  the  Quebec  bridge? — A.  Yes. 

Q.  Did  you  freely  consult  him  on  all  matters  ? — A.  Yes. 

Q.  Was  Mr.  Cooper's  criticism  of  plans  and  design  such  as  you  might  expect  from 
an  engineer  of  his  experience  and  ability  ? — A.  Yes. 

Q.  Was  Mr.  Cooper  aware  of  tihe  exact  conditions  of  design  on  October  1,  1904, 
at  which  period  he  had  approved  the  design  of  a  large  ix>rtion  of  the  anchor  arm,  and 
was  he  aware  that  strain  sheets  for  the  cantilever  arm  had  not  been  made  ? — A.  Yes. 

Q.  Did  he  approve  your  assumptions  of  weights  for  the  designing  of  the  anchor 
enm  and,  if  so,  we  would  like  you  to  establish  this  fact  ? — A.  Examining  tlie  stress 
sheets  thorouprhly,  and  finally  approving  same  in  every  particular,  Mr.  Cooper  cer- 
tainly, by  this  very  fact,  approved  every  main  feature  given  on  our  plans;  therefore, 
also  the  assumed  dead  load. 

Q.  Did  Mr.  Cooper  complain  to  you  at  any  time  of  the  growing  weight  of  the 
srtructure  and  with  what  result  ? — ^A.  No. 

Q.  Did  he  order  recalculations  to  be  made,  or,  to  your  knowM 
them  himself  ? — A.  Mr.  Cooper  did  not  order  any  reealoiilati'« 
tbat  the  weights  aeaumed  for  calculations  were  i 
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as  reported  to  him  by  hia  inspectors,  he  (no  doubt  made  some  calculations,  as  he 
remarked  to  m©  on  one  occasion  during  1906  that  *  this  fact  did  not  amount  to  any- 
thing.' 

Q.  Did  Mr.  Cooper  intimate  to  you  at  any  time  that  there  was  a  limit  which  the 
cost  of  this  bridge  should  not  exceed,  or  did  he  complain  at  any  time  on  the  grounds 
of  increasing  cost  ? — ^A.  Never. 

Q.  What  was  Mr.  Cooper's  reason  for  oomjplaining  of  the  increasing  weights  ? — ^A 
Mir.  Cooper  never  complained  to  me  of  the  increasing  weights. 

Q.  From  your  knowledge  of  Mr.  Cooper  would  you  consider  that  he  would  asso- 
ciate hiTTififtl-f  with  a  work  which  was  inferior  in  any  respect  without  protesting  upon 
points  which  he  considered  inferior  or  inefficient  ? — A.  I  would  not  suppose  anything 
of  this  kind  for  a  moment,  recognizing  in  Mr.  Cooper  the  highest  type  of  an  able  and 
honest  engineer. 

Q.  What  changes  in  general  design  or  detail  did  Mr.  Cooper  suggest  and  did 
these  changes  enhance  the  value  of  the  structmre  or  detract  from,  its  value  ? — ^A.  Mr. 
Cooper,  amongst  others,  nuade  the  following  suggestions  : — 

1st.  Arrange  anchorage  of  wind  bent  on  anchor  piers  so  that  anchor  bolts  resist 
wind  shear  only,  while  the  upward  pull  is  transmitted  to  the  anchor  pier  by  the  anchor 
baiTS  only. — Adopted. 

2nd.  Change  friction  (due  to  lateral  wind  pressure  and  change  of  temperature) 
between  end  floor  beam  of  anchor  arm  and  top  strut  of  wind  bent  from  sliding  to 
rolling  friction. — Adopted. 

3rd.  Arrange  expansion  of  floor  system  so  that  no  undue  bending  is  produced  in 
the  floor  beams. — Adopted. 

4th.  Arrange  expansion  between  suspended  span  and  cantilever  arm,  at  both  ends, 
instead  of  at  one  end  as  proposed  by  the  Fhcenix  Bridge  Company. — Adojyted,  but  not 
considered  an  improvement  by  me. 

6th.  Arrange  packing  of  eye-bars  in  top  chord  of  anchor  arms,  as  per  Mr.  Cooper's 
two  sketches. — Not  adopted.  Found  entirely  faulty  by  the  engineering  department. 
The  Phcenix  Bridge  Company's  packing  adopted  with  very  small  modifications  sug- 
gested by  Mr.  Cooper. 

6th.  Provide  wooden  traction  arrangement  between  suspended  span  and  cantilevei 
arms,  as  shown  on  Mr.  Cooper's  sketch. — Not  adopted,  as  not  being  in  harmony  with 
the  high  standard  of  the  rest  of  the  details  of  the  bridge.  Its  design  is  stiU  open. 
Mr.  Cooper  oirged  the  adoption  of  this  wooden  arrangement  as  it  could  easily  be  made 
by  a  track-walker  and  attended  to  by  him  in  case  of  repairs.  Not  wishing  to  criticise 
Mr.  Cooper's  scheme  myself,  I  remarked  that  it  might  be  criticised  by  the  profession ; 
to  this  Mr.  Cooper  answered  'there  is  nobody  competent  to  criticise  us.' 

7th.  Change  lateral  bracing  in  floor  system,  as  i)er  Mr.  Cooper's  letter. — Not 
adopted,  as  inferior  to  the  Phoenix  Bridge  Company's  design. 

Q.  Were  you  in  any  way  hurried  or  rushed  in  the  preparation  of  the  design  or 
did  you  consider  at  the  time  that  you  had  ample  time  and  opportunity  for  making  all 
necessary  studies  in  order  to  make  the  design  i)erfect? — A.  We  were  pressed  in  our 
office  work,  but  we  never  sacrificed  the  perfection  of  the  plans  to  the  requirements  of 
the  shops  or  the  field.  I  did  consider  that  we  had  ample  time  and  opportunity  for  mak- 
ing all  necessary  studies. 

Q.  From  your  knowledge  can  you  say  that  Mr.  Cooper  critically  examined  all  the 
plans  submitted  to  him?  We  would  like  to  know  from  you  your  candid  opinion  on 
this  point  and  if  you  felt  that  when  you  received  a  plan  from  Mr.  Cooper  approved 
by  him  it  had  been  scrutinized  and  analysed  as  fully  as  possible? — A.  From  my  per- 
sonal observations,  I  believe  that  all  plans  were  carefully  examined  in  Mr.  Cooper's 
office;  either  by  Mr.  Cooper  personally,  or  by  his  able  assistant;  the  latter  reporting 
on  all  important  questions  to  Mr.  Cooper.  The  fact  that  even  unimportant  mismatched 
connections  did  not  escape  the  attention  of  Mr.  Cooper's  office  certainly  proves  the 
thoroughness  and  careful  study  bestowed  on  the  examination  of  the  plans. 

Q.  Had  you  full  confidence  in  Mr.  Cooper  as  consulting  engineer  and  did  you  feel 
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that  in  case  of  doubt  arising  in  your  own  mind  consultation  with  Mr.  Cooper  would 
assist  you  materially  in  arriving  at  definite  conclusions  on  points  upon  which  you 
might  have  certain  doubts? — A.  Yes. 

Q.  Did  you,  during  the  design  and  construction  of  the  bridge,  consult  Mr.  Cooper 
on  matters  such  as  are  referred  to  in  the  previous  question  and  were  these  consulta- 
tions of  material  benefit  to  you  in  the  designing  of  the  structure?  If  you  can  give 
details,  please  do  so? — A.  Considering  Mr.  Cooper  one  of  the  ablest  and  most 
experienced  bridge  engineers  in  the  country,  I  discussed  fully  with  him  all  main 
features  of  the  bridge.    His  advice  and  directions  were  always  sought  and  appreciated. 

Q.  Was  the  design  of  the  compression  members  particularly  discussed  by  you 
with  Mr.  Cooper,  more  especially  with  reference  to  the  lower  chords,  and,  if  so,  will 
you  please  state  precisely  what  special  points  were  discussed  in  connection  with  these 
members  and  what  were  the  circumstances  that  led  to  the  discussion  on  the  details 
of  these  members  yi  particular? — A.  After  the  first  sections  of  the  lower  chords  of 
the  anchor  arms  were  constructed  in  the  shops,  Mr.  Reeves,  president  of  the  Phoenix 
Bridge  Company,  remarked,  in  our  engineering  office,  that  the  lattices  on  the  chords 
appeared  too  light  and  that  they  were  liable  to  be  injured  or  damaged  in  handling  in 
the  shops  and  transportation  to  site.  I  answered  that  lattices  of  any  size  might  be 
injured  and  destroyed  if  carelessly  handled  in  the  shop  or  in  transi>ortation.  This 
•conversation  was  reported  by  me  to  Mr.  Cooper.  He  answered  that  he  looked  into  the 
question  of  the  strength  of  the  lattices  while  checking  the  plans  and  that  '  we  had  't 
all  right' 

Q.  Were  you  unable  to  consult  with  Mr.  Cooper  at  any  time  owing  to  the  condi- 
tion of  Mr.  Cooper's  health? — ^A.  No. 

Q.  How  often  did  you  go  to  New  York  to  consult  with  Mr.  Cooper?  How  often 
did  Mr.  Cooi)er  come  to  Phcenixville  ? — A.  I  visited  Mr.  Cooper  about  once  a  month. 
Mr.  Cooper  visited  Phcenixville  twice  during  the  entire  process  of  designing  and 
constructing  the  bridge. 

Q.  Was  Mr.  Cooper  aware  that  it  was  the  intention  to  use  the  big  traveller  for 
erection  purposes  as  far  as  the  centre  of  the  suspended  spftn  and,  if  so,  in  what  manner 
was  he  made  aware  of  this  and  was  he  aware  that  all  of  the  spans  were  figured  with 
the  big  traveller  in  the  centre  of  the  suspended  span  ? — A.  Mr.  Cooper  was  aware  that 
it  was  the  intention  to  use  the  large  traveller  for  erection  purposes  as  far  as  the 
centre  of  the  suspended  span,  from  conversations  with  me,  and  owing  to  the  fact  that 
he  approved  the  unit  stresses  due  to  the  erection  based  on  the  above  condition. 

Q.  Will  you  please  file  a  strain  sheet  using  as  your  data  for  dead  load  stress  the 
actual  shipping  weights  of  material  constructed  together  with  the  concentrated  panel 
loads  and  the  other  information  called  for  as  in  the  case  of  the  other  stress  sheets  t 
Indicate  the  net  sections  of  each  member  on  this  stress  sheet  in  red  as  constructed 
and  in  black  as  demanded  by  the  stresses  under  the  specification  to  which  you  were 
working  and  state  generally  what  the  comparison  between  the  results  is? — A.  Exhibit 
attached  (Exhibit  No.  104). 

Q.  What  was  the  first  intimation  you  had  that  would  lead  you  to  suppose  that 
any  member  in  the  bridge  was  showing  distress? — A.  When  my  attention  was  called 
to  the  curved  condition  of  chord  9-L,  south  anchor  arm,  by  Mr.  Birks'  report,  inclosing 
a  sketch  of  the  chord,  on  August  29. 

Q.  For  what  reason  were  the  repairs  on  the  splices  at  7-L  and  8-L,  cantilever 
arm,  not  promptly  considered  and  executed? — A.  Bepairs  were  promptly  considered 
and  submitted  to  i^fr.  Cooper  for  his  approval.  His  decision  was  awaited  when  the 
bridge  fell. 

Q.  Did  you,  throughout  the  construction  of  the  work  in  the  shops,  keep  generally 
in  touch  with  what  was  being  done?    Did  you  make  a  special  examination  of  import- 
ant members  before  they  left  the  shop  ?    Can  you  say  that  chords  9-L,  anchor 
and  9-R  and  8-R,  cantilever  arm,  were  in  perfect  condition  when  they  left  "• 
ville?    If  they  were  in  perfect  condition  when  they  left  the  thopa.  *^ 
attribute  the  later  deformation  of  these  members? — ^A.  I  kept  y 
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the  conetruction  of  the  work.  I  examined  carefully  many  important  members  before 
they  left  the  shop.  I  am  not  able,  however,  to  state  in  what  condition  chord  9-L, 
south  anchor  arm,  or  9-R  and  8-R,  cantilever  arm,  Teft  the  shops.  I  do  not  know  to 
what  to  attribute  the  deformation  of  the  members. 

Q.  Will  you  please  file  a  stress  sheet  and  indicate  upon  it  all  unit  straaees  as 
existing  in  the  bridge  inmiediately  preceding  the  accident  of  August  29? — A.  Exhibit 
attached.     (Exhibit  No.  106.) 

Q.  Assuming  the  bridge  to  have  been  successfully  completed,  what  would  have 
been  the  unit  stress  in  chord  9-L,  anchor  arm? — A.  21,200  lbs.  working  stress, 
including  live  and  dead  load  and  snow. 

Q.  In  your  judgment,  what  was  the  weakest  part  of  the  structure,  first,  during 
erection  and,  second,  when  completely  erected? — A.  The  compression  members  of  the 
bridge. 

Q.  Where,  in  your  judgment,  did  the  initial  failure  take  p^^ace?  Please  give 
your  opinion  as  to  the  sequence  of  the  fall  of  the  structure  ? — A.  It  apx>ears  reasonable 
to  suppose  that  after  the  fall  the  centre  of  gravity  of  tiie  top  mass  of  the  metal  should 
be  on  that  side  of  the  centre  line  of  the  bridge  on  which  the  initial  failure  of  any 
important  truss  member  took  place.  This  condition  of  the  top  chords  actually  exist- 
ing clearly  indicates  to  my  mind  that  east  chord  section  9,  sout^  anchor  arm,  failed 
first,  dragging  the  west  chord,  section  9,  after  it.  The  two  main  shoes  have  been 
pushed  off  their  pedestals  towards  the  south  anchor  pier  by  an  unbalanced  horizontal 
force  over  the  main  pier.  This  condition  was  created  by  the  destruction  of  chords 
9,  anchor  arm,  and  the  release  of  the  horizontal  component  of  chord  10,  cantilever 
arm. 

Q.  What  reason  do  you  assign  for  chords  9-L  in  the  anchor  arm  yielding  under  a 
unit  stress  of  18,000  pounds  when  they  were  calculated  to  safely  carry  a  much  higher 
\mit  stress? — A.  The  main  sections  being  sufficient  to  resist  the  stresses  existing 
on  that  day,  either  the  detail  parts  uniting  the  four  ribs  failied,  or  the  ribs  buckled 
individually,  or  both. 

Q.  In  designing  the  compression  members  did  you  exhaust  every  known  source 
of  information  and  were  they  designed  after  the  full  consideration  of  all  known  or 
available  data  on  the  subject? — A.  Yes.  There  were  no  precedents  for  designing 
compression  members  of  this  magnitude.  Tests  made  on  small  pieces  do  not  furnish 
adequate  information  for  members  of  many  times  their  size. 

Q.  What  was  the  largest  compression  member  you  had  heretofore  designed  and 
what  unit  stresses  were  used  in  it? — A.  The  largest  compression  member  designed  by 
me  had  240°  and  the  unit  stress  was  14,000  lbs. 

Q.  Did  the  use  of  these  I.^gh  unit  stresses  demand  mechanical  work  in  the  fabr'- 
cation  of  the  structure  *6uporior  to  that  dfsmanded  by  work  designed  for  lower 
stresses? — A.  Yes. 

Q.  In  this  connection  what  would  you  consider  the  limit  of  good  practice  in  the 
variation  in  lengths  of  the  ribs  comprising  a  lower  chord  section  ? — A.  One  sixty-fourth 
of  an  inch  (%4'0. 

Q.  Was  this  variation  exceeded  in  any  cases  in  the  construction  of  the  lower 
chorda? — A.  Not  to  my  knowledge. 

Q.  Did  the  quality  of  the  shopwork  meet  with  your  entire  approval  ? — A.  Yes. 

Q.  In  the  light  of  recent  events  have  you  changed  your  opinion  as  to  the  value  of 
data  available  for  the  successful  design  of  large  compression  members.  If  so,  will  you 
explain  in  detail? — A.  There  is  no  reliable  theory  established,  nor  are  there  any 
results  of  extensive  tests  on  compression  members  on  record  as  regards  detailing  of 
these  large  members.  No  data  exist  showing  clearly  when  lattices  only  are  sufficient 
to  unite  fully  two  or  more  ribs  into  one  rigid  unit.  There  is,  no  doubt,  a  limit  to  the 
depths  of  compression  members  when  lattices  only  may  be  used,  and  when,  on  the 
centre  line  of  the  ribs,  in  addition  to  the  lattices,  a  continuous  horizontal  plate  girder 
must  be  added.  We  have  no  data  showing  how  much  more  efficient  top  and  bottom 
cover  plates  are  than  heavy  lattices,  nor  do  we  know  when,  in  addition  to  top  and 
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bottom  cover  plates  on  the  centre  line  of  the  ribs,  girders  as  above  mentioned  should 
be  used.  All  doubt  as  regards  these  important  features  of  detailing  large  compression 
members  should  be  eliminated  by  extensive  tests,  as  arguments  advanced  by  theoretical 
investigations  are  based  on  more  or  less  vague  assumptions.  It  is  the  duty  of  the 
entire  engineering  profession  to  strive  to  secure  numerous  tests  to  establish  rules  to 
be  followed  in  designing  compression  members  of  large  size,  in  order  to  replace  or  to 
corroborate  present  opinions. 

Q.  Similarly  have  you  changed  your  opinion  with  regard  to  the  use  of  high  unit 
stresses,  either  in  tension  or  compression?  If  so,  will  you  give  your  reasons  fully? — 
A.  No;  high  unit  stresses  may  be  used  in  designing,  if  members  in  tension  or  com- 
pression are-  projwrtioned  by  rules  supported  by  actual  tests.  But  under  existing 
conditions,  I  would  not  advocate  such  extreme  unit  stresses. 

Q.  In  splicing  large  compression  members  do  you  consider  that  the  area  of  the 
spliced  plates  would  be  sufficient  if  they  represented  from  15  per  cent  to  20  per  cent 
of  the  area  of  the  member? — A.  Yes. 

Q.  Would  you  consider  that  a  splice  which  was  to  be  60  pei  cent  bolted  up  was 
properly  bolted  if  30  per  cent  bolts  and  30  per  cent  drift  pins  were  used  ? — ^A.  Yes. 

Q.  Did  the  action  of  the  anchor  arm  during  erection  meet  your  expectations  as 
previously  calculated,  or  did  it  act  in  an  unexpected  manner?  Please  file  a  statement 
or  diagram  showing  the  movements  of  the  camber  blocking,  giving  the  dates  of  orders 
issued  in  respect  to  these  movements,  and  when  each  panel  point  was  released  ? — A.  The 
anchor  arm,  during  erection,  acted  generally  as  expected.  Considering  the  height  of 
the  false  work  (160  feet)  the  wooden  false  work  foundations  resting  on  natural  ground, 
the  variations  in  the  field  as  compared  with  the  office  calculations  were  insignificant. 
Exhibits  attached  (Exhibit  No.  105 A). 

Q.  Were- there  any  matters  in  the  process  of  erection  which  were  brought  to  your 
attention  which  indicated  in  any  way  miscalculation?  If  so,  please  describe  them? — 
A.  None  whatever. 

Q.  Please  state  as  concisely  as  possible  the  history  of  the  development  of  the 
eyebar  system  in  the  bridge,  stating  what  tests  were  made,  and  at  whose  instance;  and 
also  giving  the  general  results  obtained;  and  will  you  please  file  copies  of  the  blue 
prints  of  the  eyebar  heads  that  were  tested.  Were  other  tests  on  full  size  numbers  made, 
and  if  so,  give  details? — A.  When  making  the  first  design  for  the  bridge,  in  1897  and 
1898,  I  found  that  large  eyebars  must  be  used.  In  order  to  decrease  their  number, 
and  to  thus  reduce  the  chances  of  errors  in  boring,  to  a  minimum,  and  also  to  obtain 
shorter  pins,  15  inches  and  16  inches  wide  eyebars  were  considered,  not  over  2  inches 
thick,  thicker  bars  being  less  reliable  in  testing.  This  latter  feature  was  especially 
important,  and  well  known  to  me  since  I  knew  the  unreliable  and  often  unsatisfactory 
results  of  tests  made  in  our  large  testing  machine  for  all  bridge  companies  in  the 
United  States,  on  bars  over  2  inches  thick.  I  was  requested  many  times  by  the 
officials  of  the  company  to  be  sure  when  determining  sizes  of  eyebars,  to  keep  the 
thickness,  as  much  as  possible,  below  2  inches  unless  it  were  necessary,  in  exceptional 
cases,  in  order  to  overcome  difficulties  encountered  in  arranging  eyebars  and  pins. 

For  our  information  we  mode  preparations  to  test  15  x  2-inch  eye-bars  as  early 
as  1900 — ten  of  these  bars,  15  x  2  inches,  about  15  feet  long,  were  manufactured  and 
tested,  with  very  satisfactory  results,  in  1901 — demonstrating  that  bars  of  this  siae 
may  be  successfully  forged,  and  that  reliable  rearults  may  be  obtained. 

Seventy-three  full  size  tests  were  made  on  10-inch  and  15-inch  eye-bars  between 
July,  1904  and  April,  1907,  as  required  by  the  specifications,  and  ordered  by  Mr. 
Oooper. 

In  order  to  asoertain  the  character  of  stiessee  and  resulting  strains  in  the  metal 
of  the  eyes,  the  latter  were  divided  by  lines  parallel  with  the  longitudinal  axis  of  the 
bars,  and  by  lines  at  right  angles  th^ieto  into  squaies  with  2-inch  sides.  These  lineSy 
in  their  new  poeitions  after  ilae  tests,  were  closely  examined,  and  informatiiMi 
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useful  in  designing  the  size  and  sbape  of  tlie  eyes.  No  other  full  sized  tests  were 
made. 

Q.  Did  you  visit  the  bridge  site  during  erection  and  will  you  please  give  the  dates 
of  these  visits  ?  Please  file  copy  of  your  personal  diary  covering  the  Quebec  bridge 
work? — A.  I  visited  the  bridge  in  May,  1901;  June,  1905;  June,  1906;  and  August^ 

1907.  Copy  of  my  personal  diary  attached  (Exhibit  No.  106). 

Q.  Did  you  make  a  pereonal  examination  of  chords  7-L  and  8-L  cantilever  arm 
in  the  stPUictuTe  ?  Did  you  x)er9onAlly  examine  any  chords  after  erection  and  on  what 
dates  and  with  what  results  ? — ^A.  No. 

Q.  What  stresses  did  you  classify  as  secondary  stresses  and  what  secondary  stresses 
did  you  make  allowance  for  in  youir  design  and  in  what  manner  did  y(fU  make  this 
allowance  I — ^A.  Secondary  streq^es  due  to  the  enforced  position  of  Ihe  members  in 
the  structure  were  considered;  but  no  allowance  was  miade  for  them. 

1st.  In  floor  beams  due  to  bending  induced  by  raikoad  stringers  during  change- 
of  panel  lengths  of  trusses.   No  allowance  made  as  directed  by  Mr  .Cooper. 

2nd.  In  eye-bars  due  to  bending  induced  by  deviation  of  the  bars  from  longitu- 
dinal axis  of  bridge.    No  allowance  made  as  directed  by  Mr.  Cooper. 

3rd.  In  end  vertical  x>o0ts  of  suspended  span,  due  to  temperature  change.  Insigni- 
ficant. 

Q.  Mr.  Cooper  has  stated  that  it  is  his  opinion  that  the  bridge  could  have  been 
saved  by  promptly  using  timber  blocking  in  the  chords  and  strutting  and  bolts  between 
the  chords;  what  is  your  opinion? — A.  I  do  not  believe  that  the  bridge  could  have 
been  saved  in  any  such  manner. 

.Q.  In  the  bridge  as  constructed,  were  any  combinations  of  wind  and  loading  con- 
sidered which  produced  unit  stresses  in  excess  of  those  permitted  by  the  specifications 
xmdesr  which  you  were  woricing  and  to  which  you  were  limited  ?  Give  particulars  as^ 
to  each  member  so  affected  ? — A.  Combinations  of  wind  and  loading  assuming  load 
increased  by  50  per  cent,  piroduce  imit  stresses  in  : 

Cantilever  arm — 

Chord  7 25,600 

Chords 25,900 

Chord  9 26,800 

Chord  10 26,400 

Q.  Were  these  'imit  stresses  approved  by  Mr.  Cooper  ? — A.  Yes. 

Q.  Do  you  consider  that  this  procedure  affected  the  efficiency  of  the  structure; 
and  in  what  manner  and  to  what  extent  ? — A.  The  combination  of  conditions  of  load- 
ing being  improbable,  practically  impossible,  I  do  not  believe  that  the  efficiency  of 
the  bridge  was  affected  by  the  high  unit  stresses  given  above. 

Q.  Please  file  sketches  of  both  travellers  and  indicate  their  loads — weights  and 
maximum  concentrations  of  load  ? — A.  Sketches  of  large  and  small  travellers  attached 
herewith.     (Exhibit  No.  107.) 

Q.  When  was  it  decided  to  use  the  small  traveller,  and  for  what  reason  was  the 
system  of  erection  changed,?  Who  suggested  this  change,  and  did  you  approve  of  it  ? 
— A.  In  order  to  begin  the  erection  of  the  north  anchor  arm  early  in  the  spring  of 

1908,  the  large  traveller  had  to  be  removed  from  the  south  side,  and  re-erected  on  the 
north  side  in  the  fall  of  1907,  before  it  was  possible  to  finish  the  erection  of  the  entire 
south  half  of  the  central  span.  Therefore,  another  traveller  had  to  be  provided  for  the 
erection  of  the  south  half  of  the  suspended  span, -only  about  one-quarter  as  large  as 
the  large  traveller  thus  effecting  a  considerable  saving  of  metal  in  the  suspended  span. 

The  use  of  this  small  traveller  was  first  suggested,  and  finally  decided  upon,  by 
The  Phoenix  Bridge  Company,  about  January  of  1906,  with  my  full  approval.  The 
original  scheme  of  erection  contemplated  the  use  of  the  large  traveller  to  the  center 
of  the  suspended  span  ;  the  erection  stresses  in  the  cantilever  arms  were  so  figured 
and  sizes  provided.  The  stress  sheet  of  the  cantilever  arm  was  approved  by  Mr» 
Cooper,  showing  sizes  for  erection  stresses  for  the  above  condition. 
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Q.  Please  file  a  stress  sheet  showing  erection  stresses  only — on  the  assumption  of 
the  hig  traveller  being  used  to  centre  of  suspended  span.  Did  the  change  in  the 
travellers  as  adopted  reduce  these  stresses  and  to  what  extent? — A.  Erection  stresses 
due  to  large  traveller  attached  (Exhibit  No.  108)  stresses  in  the  suspended  span,  due 
to  small  traveller,  were  only  about  25  per  cent  to  33  per  cent  of  the  stresses  due  to 
the  large  traveller. 

Q.  What  calculations  were  made  by  you  on  August  29,  in  respect  to  9-L  anchor 
arm.  If  you  arrived  at  a  conclusion  please  state  what  it  was? — A.  Knowing  that 
every  part  of  the  bridge  was  figured  with  the  utmost  care  as  to  its  strength, 
that  the  results  of  the  calculations  were  checked  and  compared  at  least 
three  times  in  the  Phoenix  Bridge  Company's  ofiice,  that  they  were  then 
sent  to  the  consulting  engineer  for  comparison  with  his  calculations  and 
for  his  approval,  and  that  they  were  fully  approved  by  him;  knowing  further 
that  the  shop  plans  were  prepared  under  my  personal  supervision  by  a  corps  of  able 
engineers  and  draughtsmen,  that  these  plans  were  redrawn  several  times,  that  they 
were  then  sent  to  the  consulting  engineer  for  his  study  and  approval,  and  that  they 
were  all  approved  by  him;  knowing  further  that  every  part  of  the  bridge  was  con- 
structed strictly  in  accordance  with  these  plans;  knowing  also  that  the  erection  was 
conducted  carefully  and  strictly  according  to  plans  prepared  by  the  Engineering 
Department — knowing  all  these  facts,  I  was  forced  to  believe  that  on  August  29,  1907, 
the  bridge  was  in  a  safe  condition,  and  that  no  part  could  show  the  least  sign  of  weak- 
ness due  to  stress,  especially  as  the  loads  of  the  bridge  on  that  day  were  such  as  to 
produce  stresses  in  the  truss  members  only  about  three-fourths  of  the  stresses  the  bridge 
was  figured  to  be  able  to  bear,  with  entire  safety,  after  its  final  completion. 

It  was  impossible  for  me  to  believe  that  the  bridge  was  failing  or  that  the  amount 
of  curvature  in  chord  9-L  was  as  reported.  Our  resident  engineer,  ^Ir.  Birks,  stating 
on  August  29th,  on  the  telephone,  that  there  was  no  distortion  in  any  lattice,  that 
all  rivets  were  tight,  that  there  was  no  change  taking  place  in  any  part  of  the  chord, 
I  was  further  strengthened  in  my  belief  that  there  was  nothing  wrong  with  that 
member.  I  made  rough  calculations  of  the  chord,  however,  using  14,000,000  lbs.  axial 
stress,  and  an  average  curvature  for  the  four  ribs  of  the  chord  of  IJ",  and  found  that 
even  with  this  improbable  curvature,  the  chord  was  not  in  a  dangerous  condition. 

Q.  Does  the  elastic  limit  given  by  usual  specimen  test  bear  a  direct  relation  to 
full  size  tests  of  plates,  and  what  is  it?  Have  sufiicient  tests  been  made  to  fully 
establish  this? — A.  Tests  made  on  specimens  of  eyebar  material  show  an  elastic  limit 
generally  of  10  to  16  per  cent,  larger  than  full  size  eyebar.  I  am  not  familiar  with 
any  full  size  tests  made  on  wide  plates  in  order  to  compare  results  with  the  specimen 
tests. 

Q.  Do  you  consider  that  the  elastic  limit  or  the  yield  point  of  a  built  up  member 
such  for  example  as  two  or  more  plates  riveted  together,  and  which  are  intended  to 
act  in  unison,  has  ever  been  accurately  ascertained,  it  being  assumed  that  buckling 
does  not  occur.  What  relation  do  these  results  bear  to  similar  tests  of  a  member  of 
the  samo  proportions,  but  consisting  of  one  thickness,  providing  the  same  area  of  cross 
section  ? — A.  I  am  not  aware  that  tests  of  this  character  ever  have  been  made.  ■ 

Q.  Do  you  consider  that  a  large  bridge  member  under  eccentric  stress  may  in 
time  be  so  altered  in  form  without  failure  that  the  irregularity  of  stress  in  the  metal 
under  the  eccentric  loading  will  disappear  in  whole  or  in  part? — A.  Yes. 

Q.  Please  file  a  list  of  all  groups  of  calculations  that  you  made  in  connection 
with  the  bridge  in  chronological  order,  and  state  which  stress  sheets  were  used  in 
designing  the  details  of  each  part  of  the  bridge? — A.  Lists  of  calculations,  with  proper 
dates,  attached  (Exhibit  No.  109). 

Q.  File  copies  of  top  chord  packing  which  Mr.  Cooper  refers  to  in  his  evidence  as 
having  been  sent  to  you  by  him? — A.  Mr.  Cooper's  packing  of  anchor  arm  top  chord 
bars  attached  herewith.     (Exhibit  No.  110.) 

Q.  Please  calculate  and  file  a  stress  sheet  showing  the  stresses  in  the  main  truss 
members  of  the  anchor  arm  arising  from  a  uniform  loading  of  6,000  pounds  per  lineal 
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foot  (3,000  pounds  per  lineal  foot  on  each  track)  on  anchor  arm  only? — ^A-  Stress 
sheet  of  anchor  arm  for  6,000  pounds  per  lineal  foot  of  bridge  attached  herewith. 
(Exhibit  No.  111.) 


The  Commission,  having  for  the  time  being  concluded  the  inquiry  in  New  York, 
Philadelphia  and  Phoenixville,  returned  to  Montreal.  A  second  visit  was  paid  to 
Quebec  on  November  28,  for  the  purpose  of  re-examining  Mr.  Hoare  and  pursuing  other 
investigations. 

KE-EXAMINATION  OF  MB.  E.  A.  HOAKE,  AT  QUEBEC,  NOVEMBER  29, 

1907. 

Q.  Why  did  you  use  the  Phcenix  Bridge  Company's  design  in  1898? — ^A.  Previous 
to  1898  several  picture  drawings  were  voluntarily  sent  by  various  engineers  desiring 
to  show  the  merits  of  their  designs.  Amongst  the  number  was  a  study  by  the  Phoenix 
Bridge  Company.  At  that  date,  having  to  prepare  a  plan  to  submit  to  the  Bailway 
Conmiittee  of  the  Privy  Council  to  obtain  their  decision  upon  the  least  clearance  and 
width  of  channel  for  navigation,  I  applied  the  outline  for  the  superstructure  of  the 
Phoenix  Bridge  Company's  design  to  my  plan,  it  being  considered  at  the  time  the  most 
suitable  design  submitted. 

Q.  What  instructions  were  given  to  Mr,  Cooper  when  he  was  requested  to  report 
upon  the  various  tenders?  If  these  were  written,  please  file  copies? — A.  Written 
instructions  were  given  (copy  of  the  same  attached  herewith.  Exhibit  112). 

Q.  Was  any  sum  mentioned  to  Mr.  Cooper  which  the  bridge  must  not  exceed  in 
^nat,  and  if  so  what  was  it? — A.  No. 

Q.  Was  Mr.  Cooper  required  to  limit  the  cost  of  the  bridge  to  any  amount^  or  was 
the  question  of  cost  left  entirely  to  his  judgment? — A.  The  question  was  left  entirely 
to  his  own  judgment. 

Q.  Did  the  weight  of  the  bridge  exceed  your  expectations,  and  by  how  much? — 
A.  The  approximate  weight  of  the  bridge  as  estimated  by  the  Phoenix  Bridge  Company 
amount  to  29,700  tons,  the  actual  weight  is  about  38,000  tons.  I  fully  expected  that 
the  original  figures  would  be  exceeded  by  the  time  all  details  were  designed. 

Q.  Was  Mr.  (3ooper  advised  of  the  terms  of  the  contract  of  June  19,  1903,  and  in 
what  manner  ?  Was  he  furnished  a  cojpy  of  the  contract,  and  if  so  when  ? — A.  I  can- 
not state  definitely  if  Mr.  Cooi)er  was  advised  of  the  terms  of  the  contract  of  June  19, 
1903,  diieotly  by  the  company.  The  secretary  states  that  he  did  not  furnish  Mr. 
Cooper  with  a  copy  of  the  contract 

Q.  Mr.  Deans  has  stated  that  final  arrangements  were  made  with  the  Phoenix 
Conopany  by  the  Quebec  Bridge  Company  on  F^ruairy  22,  1904,  although  the  contract 
was  signed  June  19,  1903.  What  was  the  reason  for  the  delay  and  what  was  the  final 
arrangement  made  February  22, 1904  ? — ^A.  Although  the  contract  was  ixassed  in  June, 
1903,  its  execution  was  forcibly  delayed  by  other  arrangements  then  under  way  with 
the  government,  the  x>assing  of  l^slation  and  financial  arrangements,  which  were  con- 
cluded 28th  January,  1904.  Letters  were  then  exchanged  in  February  between  the 
two  comi)anie8  giving  effect  to  the  contract  (copies  of  these  letters  are  attached  here- 
with.   (Exhibit  113-A,  113-B,  113-C,  113-D  and  113-E.) 

Q.  Did  you  find  Mr.  Cooper  accessible  and  available  at  all  times  during  the  con- 
stiniction  of  the  bridge  ? — ^A.  He  was  accessible  and  available,  but  onJy  at  his  office 
in  New  York  during  the  design  and  building  of  the  superstructure. 

Q.  State  exactly  the  full  scope  of  Mr.  Cooper's  duties  as  consulting  engineer  ? — 
A.  Mr.  Oooper's  duties,  in  a  general  way,  as  consulting  engineer  for  the  Quebec 
Bridge  Company  and  as  understood  by  them,  are  ^a  under  : 
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To  revise  the  'specifications  when  he  thought  necessary.  To  examine  all  stress 
diagrams  and  plans  for  the  structure  submitted  by  the  Phoenix  Bridge  Co.,  to  approve 
or  modify  the  same  from  time  to  time  when,  as  in  his  opinion,  he  considered  it  neces- 
sary to  obtain  efficiency  under  the  powers  delegated  to  him.  Keoeive  reports  on  vital 
and  technical  questions  affecting  the  details  of  construction  and  uncertainties  as  to 
quality  of  metal  tested,  for  his  decision  thereon.  Also  to  be  available  for  consultation 
with  the  Phoenix  Bridge  Company  and  the  Quebec  Bridge  Company  at  any  time  on 
any  question  arising  out  of  the  design  or  construction  of  the  bridge.  Also  to  visit 
the  work  in  progress  from  time  to  time,  and  finally  pass  upon  it. 

Q.  File  a  statement  showing  all  the  payments  made  to  Mr.  Cooper  by  the  Quebec 
Bridge  Company? — A.  See  statement  attadied  herewith.     (Exhibit  No.  114.) 

Q.  Did  MJr.  Cooper  ever  ask  for  any  inspectors  other  than  these  who  were 
appointed  and  who  acted  ? — A.  No.  He  was  entirely  satisfied  with  the  inspectors 
appointed,  as  shown  in  his  correspondence.    He  never  asked  for  any  other  inspectors. 

Q.  Did  Mr.  Cooper  ever  ask  for  assistance  to  be  given  him  in  his  office  for  the 
purpose  of  assisting  him  in  checking  plans  or  for  other  work  ? — A.  No. 

Q.  Had  Mr.  Cooper  authority  to  order  expenditures  on  account  of  the  Quebec 
Bridge  Company  for  special  tests  or  for  engaging  assistants  T  At  whose  expense  were 
the  eye-bar  tests  made  ? — A.  Mr.  Cooper  had  no  written  authority  to  order  expendi- 
tures for  ei)ecial  tests,  but  he  could,  as  consulting  engineer,  have  ordered  any  tests 
to  be  made  that  he  thought  necessary  and  upon  his  request  any  assistants  would  have 
been  allowed  at  any  time.  As  assistant  inspectors  were  required  from  time  to  time 
Mr.  Ikiwards  applied  to  me  direct  and  I  authorized  him  to  engage  all  the  assistants  he 
required  upon  terms  which  he  considered  fair. 

The  eye-bar  tests  were  made  at  the  expense  of  the  Quebec  Bridge  Company,  and 
clause  No.  135  of  the  original  specification  provides  that  the  'contractor  shall  make 
at  his  own  expense,  under  the  direction  of  the  engineer  or  his  inspector  such  other 
tests  of  full  sized  members  or  details  similar  to  tliose  used  for  the  work,  as  the  engi- 
neer may  prescribe.' 

Q.  Did  Mr.  Cooper  at  any  time  during  the  erection  of  the  bridge  stop  the  woric, 
and  how  was  this  done  ?  Please  file  copies  of  any  letters  or  telegrams  connected  with 
this  incident,  and  give  your  explanation  ? — ^A.  In  June,  1903,  Mr.  Cooper  telegraphed 
me  not  to  allow  posts  CIP  to  be  erected  until  top  was  made  level.  Copy  of  telegram 
attached  herewith.  (Exhibit  No.  115.)  This  was  on  account  of  the  bearing  of  the 
top  section  of  the  'poat  not  being  quite  uniform.  The  report  of  the  defects  was  exag- 
gerated and  the  work  was  immediately  corrected  according  to  Mr.  Cooper's  instruc- 
tions, which  were  to  make  sure  of  a  minimum  bearing  of  i  of  the  total  area. 

Q.  Did  you  receive  any  conunimiication  from  Mr.  Cooi)er  between  August  27  and 
August  30,  1907  ?— A.  No. 

Q.  Please  explain  how  the  staff  of  inspectors  was  appointed  and  organized  ? — A. 
Mr.  Cooper  agreed  to  assist  in  that  organization  and  appointed  the  chief  inspector 
himself,  and  it  was  understood  betwen  us,  and  adhered  to,  that  the  chief  inspector  at 
the  Phoenix  works  was  to  i)ersonally  report  at  Mr.  Cooper's  office  in  New  York  at  least 
once  a  month,  and  oftener  if  necessary,  upon  anything  of  special  occurrence,  result  of 
tests,  &c.,  and  take  direct  and  final  orders  from  him.  Mr.  Cooper  suggested,  and  I 
agreed  with  him,  that  it  would  be  advisable  to  endeavour  to  obtain  qualified  men  in 
Canada.  •!  spent  some  time  making  inquiries,  but  found  that  all  the  qualified  men 
were  engaged.  One  or  two  doubtful  applicants,  I  requested  to  communicate  with  Mr. 
Cooper  direct.  Finally,  as  I  could  not  secure  qualified  men,  I  asked  Mr.  Cooper  to 
nominate  the  chief  inspector,  which  he  did.  The  chief  inspector  having  had  some  20 
years'  experience,  was  always  in  touch  with  men  of  his  class,  and  whenever  extra 
inspectors  were  required  for  mills  and  shops  he  applied  to  me  for  authority  to  engage 
them  upon  their  own  terms,  which  were  agreed  to  without  exception,  and  they  all 
proved  to  be  very  efficient  men,  thorough  and  conscientious  in  their  duties.  From  detail 
reports  received  and  from  my  own  visits  to  the  works  at  Phoenixville  and  mills  at 
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which  steel  was  rolled,  as  frequent  as  distance  would  allow,  I  am  able  to  testify  to 
the  above  facts. 

Eespecting  the  erection  inspection,  Mr.  McLure  was  recommended  to  Mr.  Cooper 
for  the  chief  field  appointment.  He  appointed  him  under  certain  conditions,  to  work 
under  Mr.  Edwards,  the  chief  inspector  at  the  shops,  until  he  was  required  for  erection. 
Knowing  that  it  was  important  that  Mr.  McLure  should  remain  at  the  Phoenix  shops 
as  long  as  possible  to  master  the  work  outlined  by  Mr.  Cooper,  I  charged  Mr.  Kinloch 
(an  experienced  bridge  erector  appointed  by  me),  being  already  on  the  spot,  to  attend 
to  the  mechanical  part  of  the  work,  starting  with  the  inspection  of  the  metal  as  it 
arrived  at  the  storage  yard;  it  was  never  the  intention  to  permanently  substitute  Mr. 
Kinloch  for  Mr.  McLure,  but  as  Mr.  Kinloch  was  competent  to  inspect  alone  on  the 
start — ^I  thought  that  for  the  time  Mr.  McLure  was  better  employed  in  Phoenixville — 
and  as  soon  as  the  field  office  was  ready  I  sent  for  Mr.  McLure.  The  laying  of  the 
low^r  chords  in  the  false  work  was  well  advanced  at  that  time.  The  instrumental  work 
for  the  false  work  foundations  and  construction  was  attended  to  by  engineers  under 
my  own  supervision,  using  plans  with  figured  data;  the  chords  being  set  to  fixed  levels, 
were  never  changed  after  Mr.  McLure  arrived.  He,  however,  arrived  in  plenty  of  time 
to  supervise  the  checking  of  the  position  of  the  main  pier  pedestals. 

Mr.  Cooper  had  no  right  to  state  that  he  thought  Kinloch  and  myself  did  not 
understand  the  operations  at  that  time,  being  without  positive  knowledge  of  the  facts, 
and  to  incorrectly  assign  that  reason  for  sending  for  Mr.  McLure  at  that  late  date.  Mr. 
Cooper,  moreover,  could  not  have  been  aware  that  many  of  the  important  features 
submitted  to  him  throughout  the  whole  work  of  erection  were  due  to  Mr.  Kinloch's 
searching  inspection. 

Q.  Why  did  not  you,  as  chief  engineer  of  the  Quebec  Bridge  Company,  certify  to 
the  plans  and  other  drawings  before  they  were  forwarded  to  the  Department  of  Rail- 
ways and  Canals? — A.  To  make  a  thorough  check  of  such  a  mass  of  plans  would  have 
taken  a  very  long  time  after  they  were  received,  and  caused  unnecessary  delay,  and 
which  I  considered  an  unnecessary  operation,  knowing  that  these  plans  were  most 
thoroughly  checked  by  experts  before  they  reached  my  office,  and  knowing,  at  the  same 
time,  that  they  would  receive  further  examination  on  reaching  the  Department  of 
Railways  and  Canals. 

Q.  What  responsibility  had  you  as  chief  engineer  of  the  Quebec  Bridge  Company 
in  connection  with  the  final  specifications  and  plans? — A.  I  had  no  responsibility  in 
connection  with  the  final  specifications  and  plans.  Full  power  was  delegated  to  Mr. 
Cooper,  by  the  order  in  council  dated  August  15,  1903,  to  modify  the  original  8X)ecifica- 
tion  and  to  regulate  the  detail  parts  of  the  structure  to  obtain  the  best  efficiency,  final 
approval  to  be  given  by  the  chief  engineer  of  the  Department  of  Railways  and  Canals. 

Q.  Were  you  immediately  responsible  for  the  inspection  of  construction  both  in 
the  shops  and  field? — A.  It  was  a  joint  responsibility  divided  between  the  consulting 
engineer  and  chief  engineer,  but  I  deferred  to  Mr.  Cooper's  judgment.  My  former 
statements  with  regard  to  the  inspectors  will  explain  this. 

Q.  Please  state  what'  your  annual  remuneration  has  been  since  your  connection 
with  the  Quebec  Bridge  Company? — ^A.  From  November  1,  1900,  $400  per  month,  until 
the  completion  of  the  bridge  and  railway  connections  and  terminals.  From  September 
5,  1905,  voluntarily  raised  by  the  company  to  $6,000  per  annum.  For  three  y^ears 
previous  to  the  first  date,  $160  per  month. 

Q.  Dui*ing  this  jieriod  were  you  under  salary  for  any  other  company  or  individuals, 
if  so,  please  give  full  details? — A.  For  about  two  years  I  have  had  charge  of  the 
viaduct  over  the  Cap  Rouge  valley,  on  the  Transcontinental  Railway,  which  did  not 
require  any  more  attention  than  the  construction  of  the  Quebec  Bridge  and  Railway 
Company's  railway  approaches  under  my  charge,  work  on  which  during  that  time,  was 
temporarily  suspended.  This  did  not  interfere  with  my  work  in  connection  with  the 
bridge. 

Q.  What   salary  did  Mr.  McLure   and  Mr.   Kinloch  receive? — A.  Mr.   McLure 
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received  $1,800  per  year  and  travelling  expenses,  and  Mr.  Kinloch  received  $1,200  per 
year  and  travelling  expenses. 

Q.  Were  you  accessible  and  available  at  all  times  during  the  construction  of  the 
bridge  or  did  your  other  duties  interfere  with  this  condition;  especially,  could  the 
inspectors  at  the  bridge  have  communicated  with  you  promptly  on  the  discovery  of 
the  deflection  in  chord  A-9-L  on  August  27? — A.  I  was  accessible  and  available  at 
short  notice  at  all  times  during  the  erection  of  the  bridge,  except  when  en  route  to 
and  from  Phoenixville.  My  other  duties  did  not  interfere  in  any  manner  whatever. 
The  inspectors  could  have  communicated  with  me  promptly  on  the  discovery  of  the 
deflection  in  chord  A-9-L  on  the  27th  August. 

Q.  Did  you  consider  throughout  the  whole  of  the  work  that  the  approval  of  the 
plans  by  the  Department  of  Railways  and  Canals  was  a  condition  precedent  to  any 
operation  in  connection  with  the  fabrication  of  the  bridge? — A.  Yes. 

Q.  Why  did  you  permit  the  fabrication  of  any  part  of  the  bridge  before  the 
approval  of  the  plans  by  the  Department  of  Railways  and  Canals  ? — A.  To  my  knowl- 
edge there  was  no  fabrication  of  any  part  of  the  bridge  before  the  approval  of  the 
plans  by  the  Department  of  Railways  and  Canals,  but  the  chief  inspector  at  Phcenix- 
ville  informed  me  that  the  Phoenix  Bridge  Company  had  the  consent  of  the  consulting 
engineer  to  roll  a  limited  quantity  of  metal  for  the  sections  that  he  had  approved, 
entirely  at  the  risk  of  the  Phopnix  Bridge  Company.  I  understood  at  the  time  that 
the  consulting  engineer  had  agreed  to  this  proceeding  on  account  of  the  pressure  in 
the  mills  to  avoid  delay  in  the  fabrication  of  the  metal  required  for  immediate  erec- 
tion, to  make  sure  of  th'^  delivery  of  the  parts  required  for  the  season's  erection.  I 
protested  against  this  proceeding,  but  was  assured  that  the  completed  detail  plans 
would  be  in  my  hands  for  submission  to  the  Department  of  Railways  and  Canals 
before  fabrication.  Knowing  that  Mr.  Cooper  had  given  his  consent  to  the  rolling  of 
a  limited  quantity  of  metal,  subject  to  the  Phoenix  Bridge  Company's  risk,  I  requested 
Mr.  Edwards,  the  chief  inspector,  to  omit  the  metal  rolled  ahead  of  oortified  plans  in 
his  monthly  returns  to  me. 

Q.  Why  did  you  not  wire  Mr.  Cooper  on  August  27,  when  the  deflection  in  chord 
A-9-L  was  discovered  ? — A.  When  the  deflection  in  chord  A-9-L  was  reported  to  me 
on  the  evening  of  August  27,  after  Conversation  with  the  inspectors,  and  from  their 
description,  I  did  not  coupidor  that  there  was  any  immediate  danger  to  h?  appre- 
hended, and  considered  that  there  was  time  for  Mr.  McLure  to  go  to  New  York  and 
Phoenixville  the  next  day  with  sketches  to  make  personal  explanation  of  the  same,  in 
order  that  there  might  be  no  misunderstanding.  Full  reports  having  been  mailed 
the  same  day,  a  telegram  at  that  late  hour  would  not  convey  the  information  nor  reach 
its  destination  without  gome  delay,  as  telegraph  operators  were  on  strike  at  the  time, 
and  besid' s  that,  I  requested  Mr.  ^NfcLure  to  make  sure  that  his  information  was  com- 
plete, and  that  a  thorough  inspection  of  the  other  members  of  the  bridge  should  be 
made  the  first  thing  in  the  morning,  in  order  to  be  thoroughly  informed  of  all  condi- 
tions before  he  left.  I,  however,  wired  both  Mr.  Cooper  and  the  Phopnix  Bridge  Com- 
pany next  morning  that  Mr.  McLure  had  left  to  give  full  explanation  with  reference 
to  th?  deflected  chord  previously  reported  by  mail. 

Q.  Why  did  you  not  stop  work  on  the  bridge  on  August  28,  pending  Mr.  Cooper's 
decision,  and  with  the  information  you  had  in  regard  to  the  condition  of  some  of  the 
compression  members? — A.  T  did  not  stop  the  work  on  August  28  for  the  following 
reasons  :  I  did  not  consider  the  conditions  warranted  such  action,  particularly  as  the 
Quebec  Bridge  Company's  inspectors  and  the  Phopnix  Bridge  Company's  engineer 
and  foreman  disagreed  upon  the  origin  of  the  deflection.  rPhe  latter  showed  no  signs 
of  uneasiness  and  were  anxious  to  continue  the  work,  as  they  had  made  a  special 
effort  to  collect  a  large  foro?  of  bridge  men.  As  I  understood  it,  the  majority  "^ 
the  men  were  engaged  removing  the  large  traveller  and  riveting  and  they  would  - 
very  little  extra  load  until  expected  instructions  were  received  from  the  consu 
engineer  upon  Mr.  McLure's  arrival.    My  confidence  was  strengthened  ' 
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on  the  work,  and  in  addition  frequent  visits  were  made  by  other  engineers  from 
Phoenixville  to  examine  the  work  in  progress. 

Referring  to  Mr.  Cooper's  reply  to  the  question  relating  to  the  qualification  of 
engineers  employed  by  the  Quebec  Bridge  Company  or  Phoenix  Bridge  Company,  &c., 
Mr.  Cooper  nominated  a  man  of  his  own  choice  to  represent  him  on  the  erection,  to 
work  under  his  own  special  instructions,  to  keep  him  in  touch  with  the  work,  and  to 
my  personal  knowledge  his  duties  were  thoroughly  and  most  conscientiously  per- 
formed and  all  instructions  strictly  followed.  Mr.  Cooper  exprosed  his  satisfaction 
with  that  arrangement,  and  if  he  had  any  doubts  as  to  the  efficiency  of  other  members 
of  the  local  staff,  I  am  surprised  that  he  'did  not  make  his  views  known  to  me.  My 
general  duties  for  the  Quebec  Bridge  and  Railway  Company  were  not  known  to  Mr. 
Cooper,  and  jwssibly  he  did  not  know  that  I  kept  in  close  touch  with  every  detail  of 
the  work  performed  in  the  shops  and  mills  as  well  as  in  the  field;  also  followed  the 
progress  of  work  between  the  Phoenix  bridge  engineers'  office  and  Mr.  Cooper,  to 
know  how  matters  were  progressing  without  interfering  with  the  special  duties  of 
the  consulting  and  designing  engineers. 

Referring  to  Mr.  Cooper's  reply  to  the  question,  'Was  it  the  practice  of  the 
Quebec  Bridge  Company's  staff  to  refer  all  difficulties  to  you,  and  if  so  what  were  the 
duties  of  the  chief  engineer?'  although  Mr.  Cooper  may  have  performed  some  of  the 
duties  incumbent  upon  a  chief  engineer,  he  did  not  know,  as  I  previously  stated,  the 
general  duties  I  had  to  perform  for  the  company.  Mr.  Cooper  never  asked  for  any 
staff  of  assistants  or  any  allowance  for  the  same. 

With  referenoe  to  Mr.  Cooi)er's  reply  to  the  question  *  Who  authorized  the  com- 
menoement  of  the  erection  of  the  suspended  span  before  the  large  traveller  was  taken 
down  ?  was  it  understood  that  this  was  to  be  done  and  did  this  procedure  have  your 
approval  ? '  Mr.  McLure's  reports  and  photographs  to  him  in  New  Tork  showed  that 
the  big  traveller  was  not  entirely  removed  before  the  accident.  I  regret  that  Mr. 
Cooper  did  not  notify  me  of  this  understanding  about  entire  removal  of  the  big 
traveller,  as  I  would  have  insisted  upon  his  instructions  being  carried  out.  The  proper 
channel  for  conveyance  of  any  instructions  for  important  and  prompt  action  is 
through  the  company's  engineer  at  Quebec 

Mr.  KiNLOCH,  re-examination. 

Q.  What  employee  of  the  Phoenix  Bridge  Company  was  particularly  responsible 
for  the  bolting  up  of  the  joints  during  erection  ? — A.  I  understood  that  it  was  the 
duty  of  Mr.  Birks  to  see  that  this  was  properly  done. 

Q.  To  your  knowledge  were  the  blue  print  instructions  concerning  the  bolting 
up  of  joints  fully  complied  with? — A.  I  am  certain  that  they  were  fully  complied  * 
with  at  all  points  except  on  the  bottom  cover  plates  of  the  lower  chord.  As  it  was 
essential  to  remove  these  plates  and  to  keep  them  off  for  a  period  of  probably  ten 
days  while  the  riveting  of  the  joints  was  in  progress,  I  did  not  consider  it  necessary 
to  make  a  close  inspection  of  this  bolting  and  am  not  prepared  to  saw  how  fully  it 
was  done. 

Q.  Were  the  bolts  inispected  for  tightness  or  changed  during  the  interval  between 
erection  and  riveting  ? — A.  All  holes  in  the  inner  ribs  of  the  lower  chords  were  filled 
at  erection  with  the  largest  bolts  that  could  be  put  in  and  these  were  not  changed 
again  until  the  riveting  gang  reached  the  joint.  As  the  joints  closed  the  bolts  in 
the  outer  ribs  became  loose  and  were  generally  reiplaoed  by  larger  bolts,  but  this  was 
not  done  on  many  joints  of  the  lower  chord. 

Q.  How  often  were  the  joints  inflx)ected  to  see  how  the  bolts  were  acting  and  whose 
dnity  was  it  to  make  these  inspections — A.  The  joints  were  examined  every  time  the 
traveller  was  moved  forward  by  the  inspectors  of  the  Quebec  Bridge  Company  and 
by  the  engineers  of  the  Phoenix  Bridge  Comi)any  until  each  joint  had  taken  its  full 
bearing.    These  inBX)ections  were  part  of  the  general  examination  of  the  structure — 
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edge  that  very  careful  work  had  been  performed  by  exi)ert  designers  who  had  been 
entrusted  with  the  calculations  and  preparation  of  the  plans  of  the  bridge,  and  that 
at  the  time  the  chord  was  not  strained  over  j  the  maximum  provided  for  and  that  a 
mi5t>ke  was  impossible  under  such  conditions;  and  it  was  also  reported  to  me  that 
the  ribe  had  a  fi-H  bearlnir  at    he  splices. 

Q.  In  your  opinion,  could  the  bridge  have  been  made  temporarilv  safe  in  sonic 
such  manner  as  has  been  suggested  by  Mr.  Cooper? — A.  No. 

Q.  Did  you  discuss  the  advisability  of  staying  the  lower  chords,  and  if  so  with 
whom  did  you  have  this  discussion,  when  was  it,  what  were  the  methods  proposed  and 
what  was  the  decision,  and  why  did  you  reach  this  decision  ? — A.  The  Phoenix  Bridge 
Company  officials  and  myself  did  discuss  the  advisability  of  staying  the  chord  in 
question.  Several  methods  were  proposed,  and  when  it  was  known  that  Ihe  work 
could  not  be  completed  before  a  message  from  Mr.  Cooper  could  be  received,  it  was 
decided  to  abandon  the  idea  and  await  telegraphdc  instructions  from  Mr.  Cooper, 
which  were  expected  upon  Mr.  McLure's  arrival,  but  never  received.  From  his  silence 
after  Mr.  McLure's  arrival,  I  concluded  that  he  considered  the  situation  to  be  void 
of  danger.  If  he  thought  otherwise  a  telegram  to  me  could  have  been  made  the 
basis  of  an  order  to  stop  the  work,  as  he  did  in  June  last  year  for  a  matter  of  very 
much  less  importance.  The  confidence  that  we  all  had  in  tibe  general  conditions 
existing  at  the  time,  and  in  the  men  in  charge  of  the  designs,  and  my  knowledge  that 
the  work  had  been  subject  to  so  many  methods  of  checking,  and  with  members  in 
the  bridge  still  to  be  stressed  a  considerable  amount  to  reach  the  maximum,  for  the 
time  being  obliterated  any  impressions  of  danger  being  possible,  and  no  doubt  he 
himself  was  not  impressed  with  any  sense  of  immediate  danger. 

Q.  Please  explain  the  contradiction  in  your  letter  of  September  2,  1907,  to  Mr. 
Cooper  to  the  statements  contained  in  your  letter  of  August  28  to  him? — A.  With 
referenos  to  these  two  letters.  On  my  arrival  from  the  bridge  late  in  the  evening,  in 
my  anxiety  to  convey  to  Mr.  Cooper  by  the  same  evening's  mail  a  full  description  of 
the  chord  and  to  keep  him  informed  of  what  had  happened  since  Mr.  McLure  left,  I 
dictated  a  letter  hurriedly  and  did  not  read  it  over  before  signing  it.  In  my  haste 
I  did  not  state  exactly  what  I  intended  with  reference  to  the  continuance  of  the 
work.  Afterwards  I  noticed  my  misstatements  and  corrected  them  in  a  second  letter, 
and  this  letter  correctly  states  the  facts. 

Q.  Have  you  any  further  evidence  to  offer  the  Commission  ? — A.  Referring  to  Mr. 
Cooper's  answer  to  the  question, '  Did  you  at  any  date  ask  to  be  relieved  of  your  duties 
and  for  what  reasons  ?  If  you  made  such  a  request,  at  whose  instance  was  it  with- 
drawn?' Mr.  Cooper's  conversation  with  Mr.  Parent  and  Mr.  Deans  suggesting  relief 
from  his  duties  and  stating  that  he  could  not  go  to  Quebec  was  unknown  to  me. 

Referring  to  Mr.  Cooper's  reply  to  the  question  as  to  proper  time  being 
allowed  for  preparation  and  study  of  plans,  Mr.  Cooper  never  complained  about  that. 
Besides  he  was  the  chief  and  could  have  refused  to  approve  plans  if  he  thought  that 
sufficient  time  was  not  allowed  for  their  study,  verification  and  correction. 

Referring  to  Mr.  Cooper's  reply  to  the  question,  'What  organization  existed  for 
the  checking  of  the  strain  sheets  and  detail  plans  prepared  by  the  Phoenix  Bridge 
Company  ? '  Mr.  Cooper  made  his  own  proposal  for  remuneration  to  cover  all  ser- 
vices, which  were  agreed  to  by  the  company  and  acknowledged  by  him  as  being  correct. 
He  never  before  complained  that  duties  were  imposed  ui)on  him  improperly,  and  to 
my  knowledge  he  was  satisfied  with  the  staff  and  refused  to  concur  in  the  appointment 
of  an  engineer  suggested  by  the  government  of  Canada. 

Referring  to  Mr.  Cooper's  reply  to  the  question,  '  Was  the  local  staff  at  Quebec 
employed  by  the  Quebec  Bridge  Company  and  the  Phoenix  Bridge  Company  to  your 
satisfaction,  and  did  you  consider  it  fully  comi)etent  to  handle  tfhe  work  ?'  Mr.  Cooper 
had  sufficient  interest  in  the  work  to  have  ascertained  at  an  early  date  the  class  of 
men  conducting  the  erection,  and  if  he  did  not  consider  the  staff  sufficient  he  could 
have  informed  the  company.     The  Phoenix  Bridge  Company  always  had  engineers 
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on  the  work,  and  in  addition  frequent  visits  were  made  by  other  engfineers  from 
Phoenixville  to  examine  the  work  in  progress. 

Keferring  to  Mr.  Cooper's  reply  to  the  question  relating  to  the  qualification  of 
engineers  employed  by  the  Quebec  Bridge  Company  or  Phoenix  Bridge  Company,  &c., 
Mr.  Cooper  nominated  a  man  of  his  own  choice  to  represent  him  on  the  erection,  to 
work  under  his  own  special  instructions,  to  keep  him  in  touch  with  the  work,  and  to 
my  personal  knowledge  his  duties  were  thoroughly  and  most  conscientiously  per- 
formed and  all  instructions  strictly  followed.  Mr.  Cooper  expresed  his  satisfaction 
with  that  arrangement,  and  if  he  had  any  doubts  as  to  the  efficiency  of  other  members 
of  the  local  staff,  I  am  surprised  that  he  'did  not  make  his  views  known  to  me.  My 
general  duties  for  the  Quebec  Bridge  and  Railway  Company  were  not  known  to  Mr. 
Cooper,  and  possibly  he  did  not  know  that  I  kept  in  close  touch  with  every  detail  of 
the  work  performed  in  the  shops  and  mills  as  well  as  in  the  field;  also  followed  the 
progpress  of  work  between  the  Phoenix  bridge  engineers'  office  and  Mr.  Cooper,  to 
know  how  matters  were  progressing  without  interfering  with  the  special  duties  of 
the  consulting  and  designing  engineers. 

Referring  to  Mr.  Cooper's  reply  to  the  question,  'Was  it  the  practice  of  the 
Quebec  Bridge  Company's  staff  to  refer  all  difficulties  to  you,  and  if  so  what  were  the 
duties  of  the  chief  engineer?'  although  Mr.  Cooper  may  have  performed  some  of  the 
duties  incumbent  upon  a  chief  engineer,  he  did  not  know,  as  I  previously  stated,  the 
general  duties  I  had  to  perform  for  the  company.  Mr.  Cooper  never  asked  for  any 
staff  of  assistants  or  any  allowance  for  the  same. 

With  referenjoe  to  Mr.  Cooper's  reply  to  the  question  '  Who  authorized  the  com- 
mencement of  the  erection  of  the  suspended  span  before  the  large  traveller  was  taken 
down  ?  was  it  understood  that  this  was  to  be  done  and  did  this  procedure  have  your 
approval  ? '  Mr.  McLure's  reports  and  photographs  to  him  in  New  York  showed  that 
the  big  traveller  was  not  entirely  removed  before  the  accident.  I  regret  that  Mr. 
Cooper  did  not  notify  me  of  this  understanding  about  entire  removal  of  the  big 
traveller,  as  I  would  have  insisted  upon  his  instructions  being  carried  out.  The  proper 
channeiL  for  conveyance  of  any  instructions  for  important  and  prompt  action  is 
through  the  company's  engineer  at  Quebec 

Mr.  KiNLOCH,  re-examination. 

Q.  What  employee  of  the  Phoenix  Bridge  Company  was  particularly  responsible 
for  the  bolting  up  of  the  joints  during  erection  ? — A.  I  understood  that  it  was  the 
duty  of  Mr.  Birks  to  see  that  this  was  properly  done. 

Q.  To  your  knowledge  were  the  blue  print  instructions  concerning  the  bolting 
up  of  joints  fully  complied  with  ? — A.  I  am  certain  that  they  were  fully  complied  • 
with  at  all  points  except  on  the  bottom  cover  plates  of  the  lower  chord.  As  it  was 
essential  to  remove  these  plates  and  to  keep  them  off  for  a  period  of  probably  ten 
days  while  the  riveting  of  the  joints  was  in  progress,  I  did  not  consider  it  necessary 
to  make  a  close  inspection  of  this  bolting  and  am  not  prepared  to  saw  how  fully  it 
was  done. 

Q.  Were  the  bolts  inspected  for  tightness  or  changed  during  the  interval  between 
exaction  and  riveting  ? — A.  All  holes  in  the  inner  ribs  of  the  lower  chords  were  filled 
at  erection  with  the  largest  bolts  that  could  be  put  in  and  these  were  not  changed 
again  until  the  riveting  gang  reached  the  joint.  As  the  joints  closed  the  bolts  in 
the  outer  ribs  became  loose  and  were  generally  refplaoed  by  larger  bolts,  but  this  was 
not  done  on  many  joints  of  the  lower  chord. 

Q.  How  often  were  the  joints  inspected  to  see  how  the  bolts  were  acting  and  whose 
duty  was  it  to  make  these  inspectionfl — A.  The  joints  were  examined  every  time  the 
traveller  was  moved  forward  by  the  inspectors  of  the  Quebec  Bridge  Company  and 
by  the  engineers  of  the  Phoenix  Bridge  Company  until  each  joint  had  taken  its  full 
bearing.    These  inspections  wese  part  of  the  general  examination  of  the  structure — 
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following  each  traveller's  movement,  and  the  bolting  of  the  joints  was  observed  and 
any  change  of  bolts  that  was  noticed  to  be  needed  was  ordered.  The  representatives 
of  the  two  oompamies  worked  together  in  these  examinations. 

Q.  Are  you  positive  that  the  bolting  on  erection  was  always  in  excess  of  the  oiRco 
requirements  ? — ^A.  Yes. 

Q.  Were  |-inch  bolts  used  to  any  large  extent  in  the  lower  diord  joints  ? — A.  No, 
I  do  not  think  that  |-inch  bolts  were  used  in  more  than  two  joints  in  the  anchor  arm 
and  in  two  joints  in  the  cantilever  arm  and  then  only  in  the  rows  of  holes  near  the 
top  of  bottom  splice  plates,  this  being  determined  by  the  setting  of  the  camber 
openings. 

Q.  Were  drift  pins  used  in  the  lower  chord  points  ? — A.  In  the  top  cover  plates 
of  all  joints  the  majority  of  the  holes  connecting  with  the  two  centre  ribs  of  each 
chord  were  filled  with  drift  pins,  the  remainder  being  filled  with  bolts,  the  reason 
for  the  use  of  the  drift  pins  being  the  difficulty  of  tightening  up  bolts  in  these  holes, 
because  of  the  narrow  space  between  the  two  inner  ribs.  As  the  joints  closed,  the 
drift  pins  were  driven  up  from  time  to  time  and  the  bolts  between  the  cover  plate 
and  the  two  outer  ribs  were  changed  whenever  a  larger  sized  bolt  could  be  entered. 

Q.  Do  you  consider  drift  pins  to  be  an  efficient  temporary  connection  for  bridge 
work  ? — ^A.  If  the  drift  pins  are  long  enough  to  get  a  full  bearing  on  all  the  connect- 
ing plates,  I  consider  that  50  per  cent  drift  pins  properly  distributed  may  be  used  in 
tension  joints  with  advantage.  I  am  not  in  favour  of  using  drift  pins  in  compression 
joints  but  their  use  is  sometimes  necessary  as  in  this  case.  The  objection  to  drift  pins 
is  that  having  no  heads  or  nuts  they  cannot  prevent  the  joint  plates  from  buckling 
up  when  under  compressive  stress. 

Q.  What  was  the  longest  time  that  any  bottom  cover  plate  was  off? — A.  The 
plate  between  chords  7-L  and  8-L  cantilever  arm  was  off  from  about  the  first  of 
August,  1907,  until  the  day  of  the  wreck. 

Q.  Did  you  observe  any  joints  in  the  lower  chord  in  which  all  four  webs  were 
not  bearing  equally  when  the  joint  was  closed? — A.  I  have  already  given  evidence 
concerning  the  mismatching  of  adjoining  chords  for  line.  When  the  chords  were  first 
set  I  noticed  in  several  cases  that  one  rib  would  show  on  top  an  opening  of  perhaps 
A  inch  when  the  other  three  were  in  contact.  At  the  time  of  erection  the  openings 
at  the  bottom  of  the  ribs  could  not  be  seen  on  account  of  the  bottom  cover  plate.  ISTo 
rivetting  was  permitted  on  the  joints  until  the  four  ribs  at  the  bottom  and  the  tops  of 
the  two  outer  ribs  were  in  absolute  contact.  We  could  not  test  the  tops  of  the  two 
inner  ribs  because  the  upper  cover  plate  was  never  removed  after  it  had  once  been 
put  in  place.  I  am  of  opinion  that  the  openings  that  I  saw  at  first  at  the  joints  were 
closed  up  by  the  compression  of  the  metal  in  the  longer  ribs. 

Q.  Did  you  ever  observe  openings  in  rib  more  than  at  a  joint? — A.  I  have  seen 
two  openings,  both  of  which  were  on  the  centre  ribs,  in  one  joint  when  the  outer  ribs 
were  in  contact. 

Q.  Do  you  remember  any  joints  in  the  structure  which  did  not  close  as  expected? 
— A.  The  joints  on  both  sides  between  chords  9  and  10  and  also  between  chords  5 
and  6  on  the  anchor  arm  were  very  slow  in  closing,  and  did  not  finally  reach  the  proper 
position  for  riveting  until  after  August  1,  1907.  Some  joints  on  T-5  and  T-50  anchor 
and  cantilever  arms  never  reached  their  final  position.  There  were  also  several 
longitudinal  and  lateral  bracings  near  the  main  j)ost  that  had  not  been  got  into  posi- 
tion and  riveted  at  the  time  th?  bridge  fell. 

Q.  Please  describe  the  movements  that  you  think  took  place  when  the  bridge 
was  falling? — A.  !The  initial  failure,  I  think,  occurred  in  both  lower  chords  No.  9 
anchor  arm  simultaneously  and  in  the  latticed  portion  of  the  chords,  but  not  in  the 
same  way  in  both  chords.  No.  9-L,  which  had  previously  been  observed  to  be  bent, 
deflected  slowly  and  transferred  some  of  its  load  to  9-R,  until  that  chord  burst  with 
a  sudden  fracture  accompanied  by  the  loud  report  testified  to  by  some  witnesses. 
The  sudden  and  complete  collapse  of  9-R  whilst  9-L  was  slowly  yielding  accounts  for 
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the  slight  swing  of  the  cantilever  ann  down  stream  and  for  the  tendency  of  the  upper 
portions  of  the  anchor  arm  to  fall  in  the  same  direction.  At  the  moment  of  coUapee 
the  thrust  of  the  cantilever  arm  forced  the  feet  of  the  main  posts  oif  the  pedestals 
and  the  shoes  of  the  main  posts  were  the  first  part  of  the  structure  to  strike  the 
ground.  Whilst  they  were  in  th?  air  the  extremities  of  the  stub  chord  on  th';'  canti- 
lever arm  struck  the  inside  coping  of  the  main  pier  a  glancing  blow.  When  the 
shoes  struck  the  ground  that  part  of  C-P-6  above  the  patten  plates  failed,  and  simul- 
taneously the  horizontal  strut  conn.'^cting  the  two  shoes  was  destroyed.  The  trans- 
verse diagonal  bracing  between  the  two  posts  at  the  bottom  remained  intact  for  an 
instant  and  almost  the  entire  weight  of  the  main  posts  and  of  the  top  chord  was  con- 
centrated upon  it,  causing  the  bracing  to  act  as  a  toggle  and  to  force  the  shoes  and 
the  feet  of  the  main  post  out  sideways.  This  is  shown  by  the  holes  made  in  the 
ground.  This  action  threw  the  bottom  portions  of  the  centre  post  out  of  the  vertical 
and  permitted  the  feet  of  the  P-4  posts  with  the  broken  ends  of  A-8  attached  to  them 
to  pass  inside  the  centre  posts,  some  part  of  P-4-L  striking  C-P-6-L  heavily  as  it  fell. 
During  the  fall  chords  10-R  and  L  cantilever  arm,  which  had  probably  broken  loose 
when  the  stub  chords  struck  the  pier,  rested  for  a  moment  on  top  of  the  pedestals, 
and  were  then  partially  suspended  and  thrown  over  on  their  sides,  as  they  now  lie 
on  'top  of  the  pier,  by  the  wreckage  of  S-P-5  and  of  the  pieces  connected  to  it.  Chords 
9  of  the  cantilever  arm  did  not  strike  the  pier  before  they  reached  the  ground, 
although  they  now  lie  with  their  ends  just  against  the  face  of  the  masonry,  which  is 
slightly  marked.  Chord  9-R  of  the  cantilever  arm  is  lying  in  the  water  with  its  two 
inner  ribs  practically  straight  and  its  two  outer  ribs  buckled  back  in  a  V-shaped  loop 
about  18  or  20  inches  long  at  a  point  about  20  feet  from  the  shop  splice,  the  ends 
being  parallel  to  the  inner  ribs.  Chord  9-L  is  buckled  at  about  15  feet  from  the  field 
splice  in  all  four  ribs  to  a  shape  similar  to  that  shown  by  A-l-R,  but  with  a  smaller 
deflection. 

Q.  Please  relate  the  occurrences  following  your  discovery  of  the  bent  chord  on 
August  28th? — A.  Immediately  after  discovering  the  bend  I  brought  the  matter  to 
the  attention  of  Mr.  Yenser  and  Mr.  Birks,  and  with  them  re-examined  both  chord 
A-9-L  and  several  other  lower  chord  members.  We  did  not  know  what  to  make  of  the 
matter  and  then  went  up  to  our  office  and  arranged  with  Mr.  McLure  to  have  the 
deflections  of  the  suspicious  chords  measured — this  measurement  which  was  made  by 
Birks,  McLure  and  myself  showed  the  extent  of  the  deflections;  and  their  cause,  and 
their  ultimate  result  immediately  became  a  matter  of  very  active  discussion.  Mrr 
Birks  expressed  himself  definitely  as  being  of  opinion  that  there  was  no  danger  and 
endeavoured  to  persuade  me  that  the  bend  had  always  been  in  the  chord.  Mr.  Yenser 
and  I  were  uneasy,  and  considered  the  matter  serious,  and  finally  suggested  that  Mc- 
Lure and  Birks  should  go  to  New  York  and  Phoenixville  for  advice.  It  was  considered 
that  the  matter  could  not  be  satisfactorily  explained  by  telegraph  or  telephone  and 
no  one  of  us  expected  immediate  disaster.  Mr.  Birks  and  Mr.  McLure  did  not  welcome 
our  suggestion  saying  that  they  would  only  be  laughed  at  on  arrival  and  it  was  finally 
agreed  to  refer  the  matter  of  sending  to  headquarters  to  Mr.  Iloare,  who  decided  in 
favour  of  our  suggestion.  Mr.  Hoare  visited  the  bridge  on  the  Wednesday  and  spent 
most  of  the  day  there.  He  appeared  very  anxious  that  I  should  abandon  my  position 
of  being  positively  convinced  that  the  bend  had  occurred  since  the  erection  of  the  can- 
tilever arm  was  completed,  and  argued  botJi  this  and  some  possible  methods  of  strength- 
ening the  chords  by  bracing  several  times  with  me.  I  was  somewhat  excited  and  much 
annoyed  at  the  unwillingness  of  all  the  engineers  to  accept  my  statement  of  facts  and 
on  both  Wednesday  and  Thursday  avoided  further  discussion  of  the  matter  as  much 
as  possible.  It  was  understood  that  McLure  would  inunediately  wire  me  if  Mr.  Cooper 
took  a  serious  view  of  the  situation,  bait  this  he  failed  to  do.  Mr.  Birks,  however,  told 
me  on  the  morning  of  the  29th  instant  that  he  had  been  advised  by  'phone  from 
Phoenixville  that  they  had  a  record  which  showed  that  the  bends  had  been  in  the 
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cord  before  it  was  shipped  from  Phoenixville  and  that  he  had  just  advised  Mr.  Hoare 
by  telephone  at  the  request  of  Mr.  Deans  to  that  effect. 

Q.  Did  you  find  that  the  officials  of  the  Phosnix  Bridge  Company  were  anxious 
to  get  such  assistance  and  advice  from  the  local  staff  of  the  Qudbec  Bridge  Company 
as  they  could  or  were  they  somewhat  imi>atient  of  criticism  ? — A.  In  matters  of  details 
I  found  that  they  valued  my  opinion,  but  in  gemeral  they  claimed  that  their  plans  of 
erection  were  fully  worked  out,  and  stated  that  they  woiild  permit  no  interference 
with  them  except  by  the  chief  engineer  personally. 

Q.  Do  you  consider  that  the  supervision  over  and  control  of  the  operations  of  the 
Phoenix  Bridge  Company  on  the  work  were  closer  and  more  exacting  than  the  similar 
sux)ervision  that  has  been  exercised  on  other  large  bridges  upon  which  you  have  been 
employed  as  an  inspector  ? — ^A,  The  control  of  this  work  differed  from  that  of  any 
other  .upon  which  I  have  been  employed  in  this  respect,  that  every  question  between 
the  inspectors  and  the  contractors  was  referred  to  New  York  and  Phoenixville  for 
settlement,  whereas  in  my  previous  experience  the  x>ower  to  settle  most  questions  was 
vested  either  in  the  inspectors  or  in  a  resident  engineer  who  was  always  on  the  work. 

Q.  It  has  been  stated  by  witnesses  that  general  foreman  Yenser  cared  only  to  rush 
up  steel  as  fast  as  possible — what  is  your  observation  ? — A.  Yenser  was  a  hustler,  and 
like  every  other  erector  liked  to  get  up  as  many  tons  of  metal  in  a  month  as  he  could, 
but  I  do  not  recall  that  he  ever  took  any  serious  risks  in  doing  so,  and  in  fact  I  was 
informed  by  Mr.  Milliken  that  the  inspection  of  Mr.  Birks  was  especially  provided 
so  that  the  Phoenix  Bridge  Company  might  get  the  full  advantage  of  Mr.  Yenser's 
eneiigies  without  anything  being  done  contrary  to  the  wishes  of  its  engineering  dexmrt- 
ment.  I  consider  that  Mr.  Birks'  inspection  was  carried  out  with  singular  thorough- 
ness and  good  judgment. 

Q.  Have  you  made  the  investigation  of  the  appearance  of  the  lower  chord  joints 
mentioned  in  your  previous  evidence? — A.  I  have  examined  them  but  could  detect 
nothing  to  indicate  that  the  ends  of  the  ribs  were  unevenly  stressed  in  the  fall  by 
reason  of  the  origfinal  camber  openings. 


On  December  3  a  member  of  the  Commission  again  visited  New  York  to  further 
examine  Mr.  Cooi)er,  returning  on  December  8. 

Royal  Commission^  Quebec  Bridge  Inquiry. 

I,  Theodore  Cooper,  consulting  engineer,  of  the  city  of  New  York,  in  the  state 
of  New  York,  one  of  the  United  States  of  America,  make  oath  and  say: 

1.  That  I  attended  before  the  Board  of  Royal  Commissioners  appointed  under 
the  Great  Seal  of  Canada  to  enquire  into  the  causes  of  the  collapse  of  the  Quebec 
bridge,  on  Wednesday,  Thursday  and  Friday,  the  3rd,  4th  and  5th  days  of  December, 
1907. 

2.  That  the  annexed  28  pages  contain  my  present  testimony,  and  that  the  answers 
to  the  questions  are  true. 

Sworn  before  me  in  the  said  City  of  New  York,  this] 
7th  day  of  December,  1907,  by  the  said  Theodore  }- 
Cooper,  <who  is  personally  known  to  me.  J 

Mr.  Cooper's  testimony. 

Q.  When  the  various  plans  and  tenders  were  submitted  to  you  for  report,  what 
instructions  were  you  given  by  the  Quebec  Bridge  Company,  by  whom  and  in  what 
form? — ^A.  Mr.  Hoare's  letter  of  March  18,  1899,  states  that  certain  plans  which  he 
enumerates,  had  been  sent  to  me  by  express.  He  adds,  'I  will  send  later  copies  of 
tenders  and  conditions  submitted  with  each.    In  the  meantime,  will  you  kindly  inves- 
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tigate  the  merits  of  the  cantilever  plans  and  the  Union  Bridge  Company  suspension 
plans  until  you  hetor  again  about  two  other  suspension  designs.'  That  covers  the 
substance  of  that  letter,  which  is  quite  long.  In  his  second  letter  of  March  19  he 
speaks  of  the  non-necessity  of  examining  two  of  the  suspension  plans  as  the  conditions 
of  the  Dominion  Bridge  Company's  design  were  impossible.  Then  there  is  also  the 
letter  of  March  21,  1899.  On  March  23  I  had  not  yet  received  the  plans,  and  on  that 
day  he  sends  me  &  telegram,  *  Plans  should  reach  you  this  evening.  Transportation 
delayed  by  snow.'  I  did  not  receive  the  plans  for  some  days  afterwards.  On  April 
4,  Mr.  Hoare  telegraphed  that  he  would  be  in  my  office.  The  effect  of  all  this  corres- 
pondence is  that  I  was  free  to  take  up  the  plans  and  determine  what  I  thought  was 
the  best  plan ;  there  were  no  special  instructions  favouring  any  one  plan  or  in  any  way 
directing  or  guiding  me  in  any  one  direction.  I  considered  then,  as  the  impression 
on  my  mind  now  is,  that  I  was  absolutely  free  to  make  a  report  on  the  plan  I  con- 
sidered the  best.  Mr.  Hoare  was  the  only  person  who  gave  me  any  information,  or 
you  might  say  instructions,  and  the  instructions  were  more  in  the  direction  of  not 
considering  certain  plans,  because  they  were  incomplete  or  imperfect  or  had  been 
withdrawn.  The  Pencoyd  Company  withdrew  their  plan  and  the  Dominion  Bridge 
Company  practically  withdrew  their  suspension  bridge  plan  on  account  of  the  impos- 
sibility of  getting  any  sub  tenders  for  the  wire  work;  so  that  left  the  matter  prac- 
tically between  the  three  cantilever  designs,  two  of  which  were  identical,  those  of  the 
Dominion  Bridge  Company  and  the  Keystone  Company,  there  apparently  being  some 
understanding  between  them  to  have  the  same  plan  and  divide  the  contract  in  some 
way  or  other;  so  that  really  there  were  only  two  competitive  plans  that  fully  com- 
plied with  the  requirements  of  the  specifications  and  tenders,  those  of  the  Keystone 
Bridge  Company  and  the  Phoenix  Bridge  Company.  The  Keystone  Company's 
weights  were  higher  and  their  bid  was  also  higher.  The  Phoenix  design  was  a  far 
better  design,  in  the  form  of  the  design  and  its  general  arrangement,  the  arrangement 
of  the  railroad  system  was  better,  and  it  had  the  advantage  of  being  a  lower  price. 
I  would  state  here  that  all  the  tenders  were  in  the  form  of  a  lump  sum,  but  they  gave 
a  schedule  of  rates  and  prices  which  were  to  be  used  for  estimates  for  progress 
estimates. 

Q.  In  your  former  evidence  you  referred  to  limitations  that  existed  at  that  time 
as  to  the  amount  of  fimds  apparently  estimated  for  construction.  Wbac  information 
had  you  as  to  the  amount  of  money  available,  and  by  whom  was  this  information 
transmitted  to  you,  and  were  you  instructed  that  the  expenditure  should  not  exceed 
any  certain  sum  and  if  so  what  was  this  amount  ? — A.  During  the  early  progress  of 
the  work  it  was  an  open  secret  that  the  Quebec  Bridge  Company  had  but  a  small 
amount  of  money  in  sight  When  the  contract  was  let  to  the  Phoenix  Bridge  Company 
in  1903,  and  I  was  preparing  these  specifications  which  were  the  ones  on  which  the 
structure  was  afterwards  constructed  I  received,  on  June  15,  1903,  the  following 
telegram  from  Mr.  Hoare  :  'Will  your  specifications  reduce  Phoenix  weight  in  their 
contract  draft?'  I  replied  by  telegram  'Don't  know  Phoenix  contract  weight.  New 
8i)ecification3  will  make  slight  reduction  over  old  specification  for  the  present  span.' 

I  then  received  another  telegram  from  Mr.  Hoare,  dated  June  16th,  as  follows  : 
'Trusses,  towers  and.  floor  beams  29,300  net  tons.'  That  same  day  I  wrote  to  Mr. 
Hoare  saying  in  part  '  I  know  nothing  as  to  the  contract  draft  or  what  they  now  pro- 
pose. If  they  have  given  an  estimated  weight  I  wish  you  would  send  it  to  me.  Also 
it  would  be  a  guide  to  me  if  I  knew  whether  the  proposal  is  for  a  lump  sum  price  or 
for  a  pound  price.  Also  whether  '  the  i)owers  that  be '  desire  to  keep  down  as  close  as 
possible  to  the  original  estimates  or  are  willing  to  go  higher  if  the  bridge  can  be 
bettered.  I  am  only  aiming  to  get  all  parts  harmoniously  strong  and  not  have  some 
I>arts  weaker  relatively  than  others.' 

From  that  time  on,  during  all  the  formative  part  of  the  work,  I  was  repe^ 
told  by  Mr.  Deans,  Mr.  Szlapka  and  Mr.  Hoare  personally  at  yarious  time» 
desire  that  Mr.  Hoare  had  ih&t  the  weights  in  the  contract  shoal' 
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Even  Mr.  Edwards  mentioned  at  different  times  that  Mr.  Hoare  was  showing  great 
anxiety — I  do  not  know  whether  by  letters  to  him  or  simply  by  letters  to  the  Phoenix 
Bridge  Company — that  the  weight  estimated  shooild  not  be  exceeded.  At  a  later  date, 
or  practically  for  the  last  two  years  there  has  been  no  such  indication,  but  the  strength 
and  size  and  dimensions  of  the  work  were  all  determined  and  formed  during  this  early 
stage  when  the  impression  was  on  my  mind  through  these  different  sources  that  the 
original  weight  must  not  be  exceeded.  The  point  governing  my  mind  in  preparing  a 
new  specification,  as  I  have  stated  in  my  previous  testimony,  was  to  get  a  better 
bridge  for  the  purposes  of  transportation  than  was  called  for  under  the  original  speci- 
fications. While  I  felt  that  I  had  no  right  to  involve  the  Quebec  Bridge  Company  in 
greater  expenditures  than  they  anticipated  I  aimed  to  get  a  bridge  which  would  be 
substantial,  economical  and  better  than  the  one  that  was  originally  proposed. 

Q.  In  making  your  decision  between  the  competitive  tenders,  did  you  consider  it  to 
the  then  interest  of  the  Quebec  Bridge  Company  to  recommend  the  acceptance  of  the 
lowest  tender  that  would  give  a  safe  and  satisfactory  structure  ? — ^A.  1  certainly  did. 

Q.  Would  you  under  any  circumstances  have  recommended  the  acceptance  of 
plans  which  would  not  in  your  opinion  have  given  a  safe  and  satisfactory  structure? 
— ^A.  No,  I  would  not. 

Q.  Were  your  representations  to  the  Quebec  Bridge  Company's  representatives 
sufficiently  definite  and  emphatic  with  regard  to  your  desire  to  be  relieved  of  responsi- 
bility as  to  draw  forth  amy  protest  on  their  part,  and  if  so  was  there  any  repetition  of 
your  desire.  Or  did  the  matter  drop  on  your  part,  and  did  you  contimie  without 
further  protest  as  consulting  engineer  ? — A.  I  do  not  know  that  I  could  say  anything 
fuller  than  I  did  in  my  previous  testimony.  I  notice  that  that  testimony  is  con- 
firmed by  Mr.  Deans  in  his  evidence.  As  a  matter  of  fact,  I  did  continue  as  con- 
sulting engineer,  although  my  condition  of  health  has  not  improved  in  the  meantime. 

Q.  We  understand  that  the  original  agreement  was  that  you  should  spend  ^^e 
days  per  month  at  the  bridge  site,  and  that  you  requested  to  be  relieved  of  this  obliga- 
tion. Were  you  thus  relieved  by  the  Quebec  Bridge  Company,  and  if  so,  how  was  it 
arranged? — A.  This  understanding  is  not  correct.  I  have  here  my  original  memo- 
randa made  at  the  time  of  the  first  interview  with  Mr.  Parent,  Mr.  Hoare  and  Mr. 
Barthe,  and  my  offer  to  them  was  to  act  as  consulting  engineer  at  $7,500  if  I  was 
not  called  on  to  be  more  than  five  days  out  of  New  York  in  one  month.  That  proviso 
of  not  being  more  than  ^yQ  days  out  of  New  York  per  month  is  one  that  I  have  been 
compelled  to  make  for  the  last  twenty-five  years  in  all  my  agreements  to  act  as  con- 
sulting engineer.  Experience  has  shown  me  that  parties  out  of  New  York  do  not 
value  the  time  of  a  consulting  engineer  as  of  any  importance,  and  when  called  to  a 
distant  point  for  consultation  on  work  for  which  I  was  acting  as  consulting  engineer  I 
found  great  waste  of  time;  the  directors  would  not  think  it  important  to  meet  at  the 
tim»3  stated,  they  would  postpone  the  meeting  for  a  week  and  think  it  my  duty,  being 
their  consulting  engineer,  to  await  their  convenience.  This  compelled  me  in  all  my 
agreements  as  consulting  engineer  during  the  last  twenty  or  twenty-five  years  to  put 
in  a  clause  limiting  the  number  of  days  that  any  corporation  could  command  my 
time.  This  does  not  mean  that  they  could  not  have  all  the  time  that  was  needed  for 
their  work,  but  it  was  intended  to  limit  them  so  that  they  would  promptly  give  atten- 
tion to  business  upon  making  an  appointment.  That  was  the  bearing  of  this  proviso 
as  to  the  fiv?  days  out  of  New  York.  Several  times  during  my  visits  to  Quebec  I 
have  found  this  clause  a  protection.  I  have  left  three  or  four  days  before  a  meeting 
of  the  board  which  was  postponed,  my  good  friends  assuming  that  I  would  enjoy  that 
spare  time  at  Quebec,  forgetting  that  I  had  other  business  of  importance  to  devote 
my  time  to.  It  was  never  intended  to  be  interpreted  that  I  must  spend  five  days  in 
every  month  out  of  New  York,  although  that  was  the  interpretation  put  upon  it  by 
Mr.  Barthe  at  the  time  of  the  presentation  of  my  first  bill,  that  I  had  not  been  ^yq 
days  in  Quebec.  I  immediately  protested  that  that  clause  had  no  such  meaning.  I 
will  state  that  in  all  my  experience  as  a  civil  engineer  I  have  never  had  to  apply  this 


MINUTES  OF  PROCEEDINOS  409 

SESSIONAL  PAPER  No.  154 

restriction,  nor  have  I  ever  limited  the  number  of  days  devoted  to  any  piece  of  work; 
but  nevertheless  it  has  been  a  safeguard. 

Q.  Do  you  assume  the  full  responsibility  for  the  change  from  a  1,600  feet  to  an 
1,800  feet  span? — A.  I  assume  ths  full  ^responsibility  for  the  change  to  an  1,800 
feet  span. 

Q.  From  your  observation,  are  you  of  opinion  that  the  preliminary  studies  and 
surveys  in  the  neighbourhood  of  the  bridge  site  were  sufficiently  thorough,  considering 
the  magnitude  of  the  undertaking? — A.  The  profile  furnished  by  the  chief  engineer, 
which  accompanied  the  plans,  showed  a  gentle  slope  of  the  bottom  extending  out  a 
certain  distance  and  then  a  steeper  slope  towards  the  centre  of  the  river.  The  piers 
for  the  1,600  foot  span  were  placed  on  or  near  the  crest  of  the  steeper  slope.  This 
position  of  such  important  piers,  appeared  to  me,  with  the  slight  knowledge  that  I 
could  obtain  in  regard  to  the  character  of  the  bottom  and  the  tendency  of  the  river 
as  fraught  with  danger.  The  sinking  of  the  piers  at  this  point  also  necessitated  a 
far  greater  depth  of  foundation  and  an  execution  during  the  short  season  of  the 
Canadian  summer.  Impressed  with  these  facts  and  also  with  the  fact  that  the  cost 
of  piers  further  in  shore  would  be  materially  less,  I  recommended  in  my  supple- 
mentary report  that  consideration  be  given  to  the  question  of  increasing  this  span 
from  1,600  feet  to  some  """eater  length.  I  was  authorized  later  to  make  a  report  upon 
the  question  of  increasing  the  span  from  1,600  feet  to  1,800  feet.  I  found  that  th« 
saving  in  cost  of  the  piers,  assuming  the  computations  given  by  the  chief  engineer 
for  the  two  caissons  to  be  correct,  was  not  much  exceeded  by  the  increased  cost  of  the 
superstructure  for  the  additional  length.  The  experience  obtained  in  sinking  the 
piers  now  existing  to  depths  far  less  than  would  have  been  needed  if  the  1,600  foot 
span  had  been  retained  T  think  will  satisfy  anybody  acquainted  with  the  work  that 
the  change  was  an  absolute  necessity.  The  founding  of  the  present  piers  exhausted 
the  full  season  during  each  summer  of  the  construction.  A  greater  depth  would  have 
been  almost  impracticable  as  it  would  have  been  impossible  to  maintain  air  pressure 
for  the  piers  further  out  and  every  one  versed  in  foundation  work  will  recognize  the 
risk  of  leaving  (uncompleted  piers,  sunk  by  pneumatic  process,  without  the  sustaining 
effect  of  the  pneumatic  pressure,  which  the  running  ice  would  have  rendered  it  im- 
possible to  convey  to  these  piers.  The  preliminary  studies  and  surveys  in  the  neigh- 
bourhood of  the  bridge  site  were  very  slight  compared  to  the  importance  of  the  under- 
taking. There  were  no  profiles  taken,  until  a  later  date,  at  any  other  point  across  the 
river  except  upon  the  centre  line  of  the  proposed  structure. '  The  knowledge  of  the 
river  bottom,  500  feet  above  or  below  the  bridge,  was  a  matter  merely  of  conjecture-. 
When  founding  the  pier  on  the  south  shore,  having  no  knowledge  of  the  local  condi- 
tions, of  the  regime  of  the  St.  Lawrence  river,  I  required  that  additional  profiles 
should  be  taken  at  500  feet  and  1,000  feet  above  the  bridge  and  I  uncarthe<l  at  that 
later,  1902,  a  map  of  the  Canadian  Hydrographic  Survey  taken  at  this  point  in  1894, 
At  this  same  time  Dr.  Ami  of  the  Canadian  Geological  Survey  was  in  Quebec  and  I 
got  him  personally  interested  in  the  borings  and  excavations  being  made,  and  finally 
succeeded  in  getting  him  officially  instructed  to  make  a  report  upon  the  geological 
conditions  of  the  material  on  which  the  piers  wore  founded. 

Q.  Do  you  assume  the  full  responsibility  for  the  change  in  the  specifications,  and 
for  the  selected  unit  stresses  ? — A.  I  assume  the  full  responsibility  for  the  changes  in 
the  specifications  and  for  the  selected  unit  stresses. 

Q.  What  were  your  reasons  for  adopting  the  unit  stresses  specified  ?  Please  state 
the  data  upon  which  you  founded  your  conclusions  ? — A.  First,  as  stated  before,  I 
desired  to  get  a  better  bridge  without  increasing  the  estimated  weight  and  for  that 
purpose  I  lowered  the  wind  strains,  increased  the  train  loads  and  changed  the  formula 
for  the  determination  of  the  imit  strains.  I  took  up  the  investigation  of  the  original 
Phcenix  design  for  the  1,600  feet  span,  examined  into  the  sizes  of  the  members  and  the 
unit  strains  employed  in  preparing  this  design,  such  strains  being  made  and  prr^ 
portioned   according  to   the  original   Queb^  bridge  specifications.     Looking  at  ti 
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figures  I  find  under  cantileirer  arm,  lower  chord,  that  the  end  panel  at  the  tow^  eon- 
tains  740  square  inches  and  was  being  worked  to  a  unit  strain  of  21,100  lbs.  Similarly 
in  the  anchor  arm  the  end  panel  at  the  tower  was  being  worked  to  a  unit  strain  of 
21,100  lbs.,  the  fourth  panel  from  the  tower,,anchor  arm,  to  20,580  lbs.  As  my  studies 
proceeded  I  tested  the  dimensions  of  these  members  under  the  new  requirements  by  an 
assumption  of  using  as  high  as  24,000  lbs.  for  the  dead  load,  and  found  that  my  design 
instead  of  21,100  lbs  would  have  21,400  lbs.  In  another  case  where  they  had  21,800 
lbs.  I  would  have  21,200  Ibe.  In  another  case  where  they  had  21,520  lbs.  I  would  have 
21,200  lbs.  That  was  my  first  study  to  find  out  whether  the  new  bridge  was  going  to 
be  of  proportionately  greater  weight  than  the  original  plan,  and  I  found  that  I  was 
going  to  use  no  higher  unit  strains  than  had  been  us^  in  the  original  first  design. 

I  then  took  up  the  report  of  the  Forth  Bridge,  which  I  had  read  before,  to  refresh 
my  memory,  and  I  found  that  Messrs.  Baker  and  Fowler,  the  engineers  of  that  struc- 
ture, had  adopted  10  tons,  or  22,400  lbs.  for  the  constant  or  dead  load  and  ®%  tons,  or 
14,933  lbs.  for  the  changeable  or  living  load.  While  it  is  not  definitely  stated  the  im- 
pression left  by  reading  the  reports  is  that  these  strains  were  employed  in  the  design 
of  the  Forth  Bridge,  and  that  the  working  strain  is  about  20,000  lbs.  on  the  Forth 
Bridge  and  that  aimed  at  for  the  Quebec  bridge  was  21,000  lbs.  This  I  considered  as 
a  fair  comparison  for  the  reason  that  the  Forth  Bridge,  as  far  as  any  evidence  has 
been  presented,  was  constructed  without  any  regard  to  the  camber  reqaiirements,  with- 
out any  regard  to  any  such  delicacy  of  measurement  of  length  of  members,  as  we 
endeavoured  to  obtain  in  the  ordinary  bridge  construction  in  America.  I  therefore 
felt  satisfied  that  the  strains  I  had  adopted  for  the  Quebec  bridge  were  undoubtedly 
within  the  strains  that  were  employed  for  the  Forth  Bridge. 

My  experience  of  many  years  in  the  study  and  examination  of  existing  structures 
in  the  United  States  on  many  of  our  railroads  where  structures  were  vastly  overstrained 
from  the  increasing  train  loads  (not  infreqaiently  double  those  originally  designed]} 
gave  me  great  confidence  in  the  use  of  high  unit  strains  when  the  loads  are  definite 
and  clear.  In  other  words,  I  have  no  hesitation  in  believing  and  expressing  my  faith 
that  two-thirds  of  the  elastic  limit  of  the  material,  for  a  positively  known  load,  is  a 
safe  strain.  But  there  is  no  case  in  the  design  of  the  Qudbec  bridge  where  any  such 
strain  as  two-thirds  of  the  elastic  limit  could  have  been  expected.  While  a  limitation 
was  placed  in  the  specification  to  restrict  the  strain  to  24,000  lbs.  for  an  increase  of 
the  specified  live  load  of  50  per  cent,  this  load^  is  an  absolute  impossibility  on  any  rail- 
road in  the  United  States,  except  where  they  are  oarying  pig  iron  one  way  and  ores 
the  other.  It  must  be  borne  in  mind  that  the  strains  on  the  Quebec  bridge  were  deter- 
mined for  heavy  train  loading  upon  both  tracks.  I  do  not  believe  that  the  actual  train 
loads  which  ^ould  cross  the  Quebec  bridge  would  ever  equal,  certainly  they  would  not 
exceed,  the  requirements  of  my  specifications  nor  do  I  think  that  the  working  strains 
under  practical  train  loads,  would  ever  exceed  21,000  lbs. 

Q.  Did  the  unit  stresses  used  in  the  specifications  exceed  the  then  accepted  prac- 
tice in  bridge  construction? — A.  Certainly,  but  this  was  an  exceptional  bridge  of 
exceptional  length,  and  high  strains  were  justified  because  the  greater  weight  was 
that  due  to  the  weight  of  the  structure  itself,  and  any  small  uncertainty  in  regard  to 
the  live  load  would  be  comparatively  a  minor  factor. 

Q.  Would  the  actual  unit  stress  in  the  anchor  arm  in  the  completed  bridge  have 
been  unprecedented  in  bridge  building? — A.  Yes,  I  believe  so,  with  the  exception  of 
the  Forth  bridge,  the  only  bridge  to  which  it  can  be  at  all  comparable. 

Q.  Were  the  specified  unit  stresses  exceeded  in  the  anchor  arm,  and,  if  so,  why 
were  they  permitted  and  approved  by  you? — A.  The  specified  strains  in  the  anchor 
arm  were  exceeded  by  reason  of  the  weight  of  the  structure  exceeding  that  originally 
given  me  by  the  Phoenix  Bridge  Company  as  the  weight  of  the  bridge.  Before  this 
increased  weight  of  structure  was  discovered  the  anchor  arm  was  practically  built 
and  erected.  When  I  was  able  to  smn  up  the  shipping  weights  of  the  different  mem- 
bers of  the  anchor  arm  and  obtain  the  weight  of  the  anchor  arm  as  a  whole,  I  found 
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H  exceeded  tl^  origiiud  estimated  iraght.  There  was  no  means  of  chan^nir  or 
correcting  this  work.  I  made  an  estimate  of  the  increased  strain  dne  to  th^s  inoroa^ 
weight  and  found  it  to  be  about  T  i*er  <>pnt.  In  conference  with  "Mr.  S7.1apkA  at  a 
kter  time  he  approximately  confirmed  my  calculations  in  royaivi  to  the  p^^TwntaiPf 
ef  increased  load  and  increased  unit  strain.  Realizing  that  there  was  no  ri^u^t\iy  and 
that  this  7  per  cent  was  not  a  fatal  increase,  I  did  say  to  Mr.  Sy.lapka.  in  otT^vt^  that 
we  would  hare  to  submit  to  it. 

Q.  To  what  extent  were  the  unit  stresses  increased  in  the  anchor  ann  orer  the 
specified  stresses? — A.  When  I  had  only  the  increased  weight  of  the  anchor  arm  for 
the  purpose  of  my  estimate.  I  estimatxi,  as  I  stated,  that  the  incri\^st\l  unit  would  b^ 
about  7  per  cent.  Examination  of  the  final  and  total  weight  of  the  bridge  as  wo  now 
have  it,  leads  me  to  believe  that  the  unit  strains  in  the  anchor  arm,  when  the  brit)gy> 
was  completed,  would  not  be  more  than  about  10  per  cent,  the  spei^ifit\l  unit  strains, 

Q.  Did  the  representatives  of  the  Phoenix  Bridge  Company  objtvt  either  formally 
or  informally  to  the  increase  of  the  main  span  or  to  the  alteration  of  tho  sptvifica- 
tions? — A.  In  no  manner  whatsoever  did  they  indicate  or  express  any  objection  to 
the  lengthening  of  the  span  or  to  the  alteration,  of  the  specifications. 

Q.  When  were  you  first  advised  that  the  actual  weights  of  the  bridge  would 
materially  over-run  those  assumed  in  the  computations,  and  what  was  the  stag^>  of 
the  work  at  this  time?-r^A.  The  first  positive  evidence  that  I  had  of  the  incroased 
weight  beyond  the  estimate  was  Mr.  Edwards'  report  of  tlie  raw  material  of  February 
1,  1906,  which  he  gave  me  for  the  two  anchor  arms  and  centre  posts  as  J^0,iKX\2O8, 
Practically  the  anchor  span,  tower  and  two  panels  of  the  cantilever  arm  wore  in 
place. 

Q.  Did  you  take  any  action  after  receipt  of  this  information? — A.  As  I  stattxl  in 
a  previous  reply,  I  made  an  estimate  of  the  increased  strains  due  to  this  inon^asiHl 
weight  of  the  anchor  arm,  which  I  stated  I  found  to  be  about  7  v>er  t^ent.  At  a  later 
date  I  took  up  with  Mr.  Szlapka  the  discussion  of  this  increased  weight,  Abo\it  tliat 
same  date,  February,  1906,  Mr.  Hoare  applied  to  Szlapka,  accortliiig  to  Mr.  Szlapka's 
own  statement  to  me  for  a  new  estimate  of  weights  for  tlie  cnmipk^ted  bridgi\  1  took 
np  at  the  same  time  the  question  of  a  new  estimate  and  made  a  now  estimate,  taking 
the  weights  of  the  new  anchor  arm  as  the  basis  for  the  new  weightvS,  and  completed 
this  estimate.  At  the  same  time  I  instructed  Mr.  McI-iure,  who  was  then  at  Phaniix- 
ville,  to  take  up  the  same  question  in  connection  with  Mr.  Szlapka'a  assistants  and 
report  to  me  the  result  of  his  investigations.  At  a  later  dat-.^  which  T  have  not 
recorded,  but  a  month  or  two  thereafter,  Mr.  McLure  reported  his  figiires  for  the 
work  complete,  excepting  th?  suspended  span,  which  he  statotl  neither  ho  nor  Mr. 
Szlapka  had  yet  completed.  The  figures  compared  very  closely  with  tlio  estimate  I 
had  obtained,  which  was  about  66,000,000  lbs.  of  metal  for  everything,  excluding  tlie 
suspended  span.  Mr.  McLure  stated  at  that  time  that  as  near  as  ho  co\ild  mnko  out 
the  probable  estimate  as  so  far  determined  at  Phcenixvillo,  would  ])la(V  the  weight  of 
the  suspended  span  at  about  6,000,000  lbs.  I  told  him  that  while  1  was  not  tlu^ro\ighly 
satisfied,  because  the  data  was  not  yet  sufficient,  my  approximate  estimate  was  that 
it  would  b3  fully  8,000,000  lbs.  I  requested  a  copy  of  Mr.  Szla])ka's  estimatt\  hut 
have  never  obtained  it.  During  that  summer,  in  conference  with  ^Ir.  S/.lnpka.  I 
requested  that  he  would  make  out  a  new  strain  sheet  to  suit  tJio  now  d(»ad  load  aa 
obtained  from  the  estimates  so  that  «we  could  determine  the  exact  incronH<^  of  unit 
strain  upon  the  different  individual  members.  I  never  received  any  such  corrcc»tion. 
When  the  last  panels  of  the  cantilever  arm  were  presented  for  approval,  appreciating 
that  the  weight  of  the  suspended  span  would  affect  these  special  panels  miK^h  more 
than  any  other  portion  of  the  bridge,  and  it  was  important  that  thoy  should  ho  pro- 
portioned for  this  increased  weight  of  the  suspended  span,  whicli  to  mo  at  that  time 
was  yet  unknown,  I  wrote  Mr.  Szlapka  as  follows: — 

'  September  29,  1906. 

'  The  approval  of  the  last  panels  of  the  cantilever  arm  require  more  considoratioti 
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than  you  have  allowed  me.    Have  you  changed  the  strain  sheet  for  the  increased 
weight  of  the  suspended  span  ? ' 

I  am  under  the  impression — I  am  depending  wpon  my  memory  and  may  be  in 
error — that  he  reported  to  me  that  he  had  increased  those  last  panels  for  the  new 
weight  of  the  suspended  span.  That  is  my  impression,  that  they  w^re  proportioned 
for  the  new  weight. 

Q.  In  your  computations  did  you  assimie  the  dead  load  to  be  uniformly  distri- 
buted or  did  you  determine  the  probable  concentration  at  the  various  joints  in  tha 
trusses  i — ^A.  In  computing  the  dead  load  strains  I  was  furnished  by  Mr.  Szlai^  witk 
a  diagram  dated  May  12,  1904,  which  gave  the  dead  load  concentrations  for  the  anchor 
and  cantilever  arms,  Quebec  bridge.  These  dead  load  concentrations  vary  at  every 
point.  I  asked  Mr.  Szlapka  when  this  was  presented  to  me,  whether  it  was  carefully 
and  properly  estimated.  He  stated  that  he  had  had  his  best  men  to  carefully  estimate 
the  weight  at  each  point  and  that  this  was  a  correct  arrangement  of  the  final  weights 
to  the  best  of  his  belief.  As  I  had  no  other  means  of  determining  these  weights,  the 
plans  not  being  yet  submitted  to  me,  I  assumed  them  to  be  correct  and  used  them  in 
determining  my  strain*  I  did,  however,  check  these  weights  in  the  following  manner : 
I  added  together  all  the  concentrated  loadings,  deducted  the  allowances  for  floor  and 
timber  which  he  states  here  especially^  and  found  that  the  resultant  weight  was 
abimdant  to  cover  the  assumed  estimated  weight  of  the  structure. 

Q.  In  your  computations  did  you  include  erection  stresses  and  did  you  fully 
satisfy  yourself  that  all  members  were  properly  designed  to  carry  these  erection  stresses 
as  well  as  those  arising  from  the  specification  loadings  ? — A.  Yes,  with  the  loads  pre- 
sented to  me  by  the  Phoenix  Bridge  Company  as  covering  the  weight  of  their  traveller. 
While  I  did  not  verify  each  individual  erection  strain,  I  checked  them  sufficiently  to 
be  convinced  that  they  were  correct  for  the  assumed  loads. 

Q.  You  have  stated  that  the  bridge  might  have  been  saved  by  using  one  hundred 
"  dollars'  worth  of  timber  and  bolts.  Would  you  please  explain  how  this  could  have 
been  done  and  would  you  desire  to  amplify  your  former  statements  on  this  point  ? — 
Jl.  In  my  former  testimony  I  stated  that  after  Mr.  McLure  had  left  my  office  on  the 
day  of  the  disaster  I  did  prepare  a  rough  sketch  which  I  showed  Mr.  Berger,  of  the 
method  I  would  suggest  to  the  Phoenix  Bridge  Company  for  protecting  and  strength- 
ening this  chord  in  case  they  proposed  no  better  method.  This  sketch  consisted  of  a 
rectangle  comiwsed  of  the  two  opposite  chords,  the  two  transverse  struts  connecting 
the  ends  of  these  chords  and  the  two  lateral  braces  diagonally  across  this  rectangle. 
I  drew  from  the  centre  of  the  crossing  of  the  two  lateral  braces  an  additional  horiz- 
ontal strut  extending  to  he  centre  of  the  chord  and  explained  that  I  would  put 
in  a  stiffening  strut  at  that  point  connected  properly  to  the  chord,  thus  shortening 
its  length  as  a  column  in  its  weak  direction  to  one-half  of  its  former  length;  that 
then  we  could  add  diagonal  plates,  or  if  safe  to  remove  any  of  the  lattice  bars  put 
on  additional  plates  until  we  obtained  a  chord  permanently  satisfactory.  I  also 
added  that  if  the  chord  was  showing  weakness  from  any  mistake  in  design,  we  could 
strengthen  all  the  chords  throughout  the  bridge  in  the  same  manner,  by  introducing 
these  intermediate  transverse  struts  and  thus  ensure  their  abundant  strength. 

When  I  stated  that  the  bridge  could  have  been  saved  by  the  use  of  $100  worth  of 
timber  and  bolts,  I  had  in  my  mind  to  insert  in  the  place  of  these  transverse  struts 
just  mentioned  a  timber  strut  formed  of  about  four  12  x  12's  about  30  feet  long,  pro- 
perly spaced  apart,  so  as  to  make  a  wooden  strut  perfectly  capable  of  resisting  one 
hundred  tons,  which  I  estimated  was  the  theoretical  force  to  be  resisted  at  the  centre 
of  this  chord,  bent  as  shown.  Whether  this  would  cost  $100,  more  or  less,  is  a  matter 
of  very  small  importance. 

Q.  Referring  to  your  previous  statements  that  the  bridge  could  have  been  made 
permanently  i)erfectly  safe  and  efficient  for  its  intended  purpose,  will  you  please 
explain  what  is  in  your  mind  and  how  you  would  suggest  that  this  might  have  been 
effected  ? — A.  I  think  I  have  explained  that  in  my  previous  answer  in  regard  to  insert- 
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ing  permanent  struts  to  divide  the  chords  in  half  and  reduce  their  compressive  length 
and  adding  additional  plates  or  diaphragms  between  the  ribs  of  the  chord  if,  on 
examination,  it  was  found  necessary. 

Q.  Did  you  consider  at  noon  on  August  29  that  the  collapse  of  the  bridge  was 
imminent? — A.  I  did  not  think  at  that  time  that  without  additional  loading  the  col- 
lapse was  so  inuninent  that  a  remedy  could  not  be  applied;  but  I  was  not  aware  at 
that  time  that  they  were  adding  new  material  and  had  been  for  the  previous  day. 

Q.  Will  you  please  say  why  when  you  telegraphed  the  Phoenix  Bridge  Company 
at  noon  on  August  29,  you  did  not  telegraph  also  to  the  chief  engineer  of  the  Quebec 
Bridge  Company?  We  understand  that  on  a  previous  occasion  you  stopped  work  on 
the  bridge  by  adopting  this  course? — A.  During  the  half  hour  that  I  had  this  matter 
under  consideration  I  felt  that  prompt  action  was  needed  to  stop  any  more  loading 
and  to  promptly  protect  the  chord  from  further  deflection.  Learning  from  Mr.  McLure 
that  there  was  no  one  upon  the  work  but  the  foreman,  realizing  that  it  might  be  very 
slow  reaching  Mr.  Hoare,  as  he  might  be  at  his  home,  his  office,  the  bridge  or  some 
other  place,  I  decided  that  the  shortest  and  quickest  method  of  reaching  the  bridge 
was  through  the  Phoenix  Bridge  Company,  who,  I  knew,  had  direct  wire  and  telephonic 
communication  with  their  office  at  the  bridge.  On  the  previous  occasion  when  I 
stopped  work  on  the  bridge  by  communicating  with  the  chief  engineer  of  the  Quebec 
Bridge  Company  there  was  no  emergency  before  me. 

Q.  You  have  referred  to  the  position  and  condition  of  the  big  traveller  as  not  hav- 
ing been  reported  to  you.  Will  you  be  good  enough  to  refer  to  your  photographs  and 
correspondence  and  reconsider  this  matter?  It  would  appear  that  information  with 
regard  to  the  location  and  condition  of  the  big  traveller  was  in  your  possession  prior 
to  August  29? — A.  I  have  refreshed  my  memory  by  reference  to  my  photographs  and 
correspondence. 

On  August  17,  Mr.  McLure  reports: — 

*  The  work  of  removing  the  large  traveller  is  progressing  and  the  tip  of  the  top 
overhang  has  been  lowered  this  week.  The  removal  of  weight  from  this  traveller, 
however,  does  not  nearly  keep  pace  with  the  additions  to  the  suspended  span.' 

On  August  24,  Mr.  McLure  reports: — 

'  The  top  forward  overhang  is  now  entirely  removed  from  the  big  traveller,  two 
engines  are  taken  off  and  the  lower  forward  overhang  removed.' 

I  therefore  was  under  the  impression  that  they  were  continuously  dismantling  the 
large  traveller.  I  did  not  give  special  attention  to  the  fact  that  the  photographs  still 
showed  some  portion  of  the  big  traveller  in  position,  because  I  had  supposed  from 
the  understanding  we  had  with  the  Phoenix  Bridge  Company  and  Mr.  McLure's  re- 
ports that  they  were  dismantling  the  traveller  as  fast  as  possible. 

Q.  Were  the  reports  of  shop  work  and  field  work  at  any  time  of  such  a  nature 
that  you  considered  it  necessary  to  stop  the  work  or  to  place  more  competent  men  to 
represent  you,  and,  if  so,  what  action  did  you  take? — A.  In  the  first  place  I  must  pro- 
test against  the  idea  that  any  of  the  employees  of  the  Quebec  Bridge  Company  repre- 
sented me.  That  all  action  by  them  was  referred  to  me  is  true  and  in  the  interest  of  the 
work  I  endeavoured  to  get  the  best  results  possible.  I  did  reprimand  Mr.  Edwards  very 
severely  once  or  twice  and  I  stated  to  him,  after  a  repetition  of  some  of  the  bad  work 
in  boring  the  chords  that  his  duty  was  not  solely  to  discover  errors,  but  to  prevent 
them;  that  I  did  not  expect  an  inspector  to  merely  sit  down  and  verify  work  after  it 
had  been  made  wrong  and  report  to  me,  but  I  expected  him  to  know  mat  the  work  was 
placed  in  the  tool  in  the  correct  manner  and  that  the  tool  was  the  proper  tool  to  do 
the  work  required.  He  stated  that  it  was  a  very  difficult  thing  to  do  in  the  Phoenix 
Iron  Company  manufactory,  that  the  workmen  and  the  foremen  resented  any  instruc- 
tions or  interference  by  the  inspector  and  took  the  stand  that  the  inspector's  business 
was  simply  to  inspect  the  work  after  it  was  completed  and  turned  over  to  him. 
him  this  was  not  satisfactory  and  I  wanted  him  to  represent  to  the  Phoeni 
Company  that  I  demanded  the  right  for  the  inspector  to  verify  the  setting  a 
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and  its  being  placed  properly  in  the  tool.  He  stated  that  there  was  the  same  objection 
in  the  Phoenix  Iron  Comimny  against  the  interference  in  that  manner  of  the  inspector 
for  the  Phoenix  Bridge  Company.  At  a  later  date,  errors  still  being  continued,  I  told 
Mr.  Edwards  in  my  office  that  I  would  remove  him  and  replace  him  if  it  had  not  been 
that  the  work  was  so  far  advanced  that  I  felt  that  we  had  not  time  to  break  in  a  new 
inspector. 

In  reference  to  the  field  work  I  felt  that  Mr.  McLure  was  doing  his  duty  to  the 
best  of  his  ability  and  I  had  no  reason  to  complain  in  regard  to  him. 

Q.  Were  you  aware  that  the  lower  chords  of  the  anchor  arm  were  fabricated 
before  the  weights  of  the  suspended  spans  and  the  cantilever  arms  were  closely  com- 
puted and  that  the  stress  sheet  for  the  anchor  arm  used  in  the  design  was  therefore 
incorrect? — ^A.  The  exact  weight  of  the  suspended  span  and  cantilever  arm  were  not 
computed  closely  imtil  the  late  dates  mentioned  in  my  previous  answers,  and  I  was 
not  aware  that  the  estimated  weights  were  less  than  the  actual  weights  until  the  work 
was  too  far  advanced  to  make  any  corrections  for  the  new  stress  sheet. 

Q.  Why  did  you  not  stop  the  progress  of  fabrication  until  reliable  sheets  were 
prepared? — ^A.  For  the  reasons  stated  above. 

Q.  Please  furnish  references  to  the  records  of  all  full  sized  colimm  tests  of  which 
you  have  knowledge? — ^A.  To  answer  this  question  properly  it  would  be  necessary 
for  me  to  refresh  myself  on  all  the  engineering  literature  of  the  last  thirty  years. 
There  will  be  found  in  the  publications  of  the  American  Society  of  Civil  Engineers  a 
great  amount  of  data  in  regard  to  column  tests  made  upon  full  sized  members.  Further 
information  will  be  found  in  the  reports  of  tests  on  metals  by  the  United  States 
government.  Some  very  interesting  and  important  tests  will  be  found  in  the  report 
of  Mr.  Bouscaren,  of  the  Cincinnati  Southern  Kailroad  many  years  ago  of  the  earlier 
tests  made  on  practical  sized  bridge  columns.  It  would  be  impossible  for  me  to  go 
into  this  matter  further;  it  would  be  simply  a  matter  of  going  through  the  libraries 
and  hunting  up  the  literature. 

Q.  Was  the  design  of  any  of  the  compression  menibers  tested  in  accordance  with 
clause  49,  Cooper's  1901  specifications  and  foimd  to  be  satisfactory? — ^A.  No.  There 
is  no  machine  or  method  existing  by  which  any  such  tests  could  be  made. 

Q.  Why  were  no  such  tests  made — ^who  had  the  authority  to  order  the  making  of 
such  tests  and  who  would  have  had  to  bear  the  expense  of  them — ^who  bore  the  expense 
of  the  full  size  tension  tests  ? — A.  The  answer  to  the  preceding  question  applies  also  to 
this.  In  regard  to  the  expense  of  such  tests  the  ordinary  specification  requirements 
state  that  where  such  tests  prove  the  member  or  the  detail  to  be  satisfactory  the 
expense  is  to  be  borne  by  the  Quebec  Bridge  Company,  but  if  the  tests  should  prove 
unsatisfactory  the  expense  is  to  be  borne  by  the  contractor.  The  Quebec  Bridge  Com- 
pany bore  the  expense  of  all  full  size  tests  which  were  satisfactory  with  an  allowance 
for  the  scrap  value  of  the  material  The  Quebec  Bridge  Company  were  the  only 
parties  who  had  authority  to  order  such  tests  and  they  would  have  had  to  bear  the 
expense  and  it  is  even  questionable  whether  for  such  expensive  tests  they  could  compel 
the  contractor  to  -perioTin.  them  under  the  ordinary  specification  requirements. 

Q.  Did  you  ever  request  that  tests  in  accordance  with  paragraph  49  should  be 
made  on  compression  members? — ^A.  No. 

Q.  Do  you  consider  that  the  requirements  of  paragraph  96,  Cooi)er's  specifications, 
1901,  influenced  the  design  of  the  lower  chord  members  and  resulted  in  the  selection  of 
the  section  finally  adopted  in  preference  to  anything  like  a  box  section  ? — ^A.  I  do  not 
know  if  this  clause  of  the  specification  had  any  influence  upon  the  design  for  the 
k)wer  chord  members.  The  form  of  the  lower  chord  members  in  general  was  deter- 
mined by  two  factors,  first,  the  desirability  of  a  form  that  would  not  hold  water  and 
which  could  be  always  thoroughly  inspected  and  painted,  and  secondly,  requirements 
of  the  details  necessary  for  the  different  joints  in  order  to  connect  the  web  members 
with  the  chords  and  to  enable  spliced  plates  to  be  introduced  of  sufficient  value.  This 
last  factor  undoubtedly  exerted  a  large  influence  in  the  general  form  of  section  selected. 

Q.  State  clearly  tiie  substance  of  any  communications  made  to  you  by  representa- 
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tives  of  the  Phoenix  Bridge  Compai^  concerning  the  design  of  the  lower  chord  members 
and  of  any* discussions  concerning  this  design? — ^A.  I  do  not  recall  the  substance  of 
any  discussion  in  regard  to  the  design  of  the  lower  chord  members,  excepting  that  at 
one  of  Mr.  Szlapka's  visits  to  my  oflSce,  when  they  were  desirous  of  having  me  visit 
the  Phoenix  works  to  see  a  chord  which  had  been  especially  prepared  for  my  inspection, 
— after  stating  to  Mr.  Szlapka  that  I  did  not  intend  to  go  over,  that  that  was  not  my 
method  of  inspection,  that  I  preferred  to  see  work  that  was  not  specially  prepared 
for  my  inspection  and  did  not  intend  to  waste  the  time  to  go  over  and  examine  it, — ^I 
asked  him  in  regard  to  the  same  and  he  spoke  of  it  in  high  terms,  made  no  criticism 
in  regard  to  any  part  of  it,  but  he  said,  partly  laughing:  *Mr.  David  Reeves  thinks 
the  lattice  bars  should  be  heavier.'  Mr.  Szlapka  made  no  criticism  of  the  lattice  bars, 
left  me  under  the  impression  that  he  was  perfectly  satisfied  with  them  and  I  simply 
made  a  remark  to  the  effect  that  I  supposed  Mr.  Reeves  would  be  very  glad  to  increase 
the  tonnage.  But  no  technical  man  connected  with  the  Phoenix  Bridge  Company  ever 
made  any  criticism  to  me,  nor  do  I  remember  any  suggestions  referring  to  any 
changes  in  the  form  of  the  chords. 

Q.  Have  you  any  statements  to  make  which  have  not  been  already  covered  in 
your  replies? — ^A.  I  would  like  to  make  a  few  observations  in  correction  of  the  testi- 
mony that  you  have  submitted  to  me  as  obtained  at  Phoenixville.  Mr.  Norris  states 
that  I  wanted  young  men  just  out  of  college  for  inspectors,  without  any  practical 
experience.  That  is  not  correct.  I  never  had  any  such  idea;  I  distinctly  stated  to 
every  one  with  whom  I  came  in  contact  that  I  desired  at  the  shops  technically  educated 
young  men  with  bridge  experience.  Mr.  Deans  in  his  testimony  implies  that  it  was 
my  business  to  direct  how  errors  should  be  remedied.  I  did  suggest  in  my  letter  to 
him,  as  it  was  reported  to  me  that  they  could  not  straighten  a  curved  chord  by  the  use 
of  a  jack,  on  account  of  scarcity  of  room,  that  by  the  use  of  long  bolts  the  chord  could 
be  pulled  into  form.  I  declined  to  take  the  position  of  saying  how  errors  of  this 
character  should  be  corrected,  but  did  reserve  the  right  to  approve  or  disapprove  the 
method  proposed  by  the  contractor. 

He  also  states,  in  reference  to  the  discussion  between  Mr.  McLure  and  Mr. 
Milliken,  that  it  was  work  which  demanded  prompt  attention,  and  yet  they  had 
neglected  it  for  several  weeks  until  I  drew  Mr.  Szlapka's  attention  in  my  office  to  the 
necessity  of  applying  a  remedy. 

In  the  testimony  of  Mr.  Scheidl  and  Mr.  Szlapka  the  claim  is  made  that  it  was 
always  their  intention  to  limit  the  thickness  of  the  eye  bars  to  two  inches  and  that 
they  endeavoured  to  keep  the  slopes  down  to  four  inches.  My  answer  to  this  is  to 
file  with  you  a  diagram  (Exhibit  116)  of  the  arrangement  of  the  top  chord  sub- 
mitted to  me,  shown  on  their  sheet  *W,'  dated  May  20,  1904.  This  sheet  *W' 
showed  6lox)es  approximating  seven  inches  and  bars  up  to  2}  inches  in  thickness. 

This  was  the  original  plan  submitted  to  me  for  approval  for  the  top  chord  of  the 
•  anchor  arm  and  was  rejected  by  me. 

They  submitted  another  sheet  or  sketch — I  am  not  positive  which,  it  is  not  on 
record  in  my  office — in  the  early  part  of  July,  1904,  which  also  contained  bars  2} 
inches  thick.    This  plan  was  also  rejected  by  me. 

They  finally  submitted  about  July  27,  1904,  a  sheet  which  I  found  approvable. 
It  is  true  that  this  last  design  of  theirs  did  not  follow  the  plan  sent  by  me  to  them 
about  July  1.  They  had  done  what  I  had  suggested  in  my  letter  at  that  time,  taken 
advantage  of  the  distribution  I  had  shown,  but  had  improved  and  bettered  it,  main- 
taining the  requirements  that  I  distinctly  stated  at  that  time  I  aimed  at,  that  no  ban 
over  2  inches  thick  should  be  used  anywhere  except  in  the  first  or  second  panel  and 
that  no  slojws  over  4  inches  should  be  allowed  except  in  the  first  two  panels  and  that  the 
bars  of  these  panels  with  slopes  greater  than  4  inches  must  be  bored  in  the  machine 
in  the  same  position  as  they  were  to  be  placed  in  the  chord. 

Mr.  Szlapka  also  speaks  in  condemnation  of  a  suggestion  that  I  made  in  regard 
to  taking  up  the  movement  of  the  suspended  span  under  the  actioii  of  a  v 
stopped  train.    In  explanation  of  this  I  would  state  that  the  Fhceniz  Bridffi 
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submitted  a  plan  by  which  the  suspended  span  was  fixed  at  one  cantilever  arm  and  free 
to  move  at  the  other  extremity.  This,  at  a  temperature  range  of  150  degrees,  which 
is  the  usual  allowance  for  expansion,  would  have  necessitated  an  expansion  joint  at  one 
point  of  24  inches.  I  rejected  this  proposal  and  stated  that  this  extension  should  be 
so  arranged  that  one-half  of  it  only  should  occur  at  each  end  of  the  suspended  span, 
and  I  felt  that  this  amount  of  expansion  could  be  provided  for  by  a  special  device, 
but  I  had  grave  doubts  whether  any  such  expansion  as  24  inches  could  be  made  safe  for 
railroad  traffic.  Mr.  Szlapka  differed  from  me  and  brought  up  the  subject  of  the 
swinging  of  the  susx)ended  span  under  the  action  of  a  train.  I  made  a  hasty  sketch 
showing  that  by  a  leaf  friction  method,  using  the  guard  rails  and  a  few  additional 
timbers,  this  motion  could  be  easily  provided  for  without  interfering  with  the  natural 
extension  of  the  trusses.  This  was  suggested  merely  as  a  method  indicative  of  how  this 
trouble  could  be  provided  for.  Later  on  Mr.  Szlapka  and  I  discussed  the  making  of  a 
similar  device  in  metal  to  accomplish  this  purpose.  In  addition  to  my  objection  to 
having  an  expansion  joint  as  great  as  24  inches  at  one  point  in  the  track  which  I 
considered  a  matter  of  absolute  danger,  this  amount  of  motion  necessitated  the  swing- 
ing of  the  suspender  through  an  arc  of  24  inches,  an  amount  of  motion  that  could  not 
have  taken  place  about  the  suspending  pin  without  producing  excessive  and  dangerous 
bendings  in  the  suspending  members.  I  pointed  out  to  Mr.  Szlapka  that  with  a  special 
device  in  the  form  of  pin  hole  and  pin  12  inches  of  motion  could  take  place  without 
sliding  frictions  or  producing  undue  bending  strains  in  the  suspending  member. 

Q.  We  would  like  you  to  supplement,  if  you  can,  your  reply  to  the  last  question 
in  your  previously  given  evidence  ? — A.  You  ask  me  whether  I  consider  that  the 
engineering  data  at  our  disposal  are  sufficient  to  enable  engineers  to  design  members 
similar  to  those  in  the  lower  chord  with  safety  and  economy.  I  do.  While'  I  do  not 
mean  to  deny  the  desirability  of  far  greater  knowledge  and  study  exi)erimentally  of 
our  compression  members,  I  feel  that  the  faults  in  the  existing  chords  as  shown  by 
the  results  of  the  disaster,  do  indicate  in  what  manner  these  chords  can  be  made,  as  I 
believe,  effective  and  capable  of  doing  the  work  they  were  intended  to  do.  I  believe 
liiat  if  the  webs  of  the  existing  chords  had  had  greater  strength  at  the  tops  and  bot- 
toms, or,  in  other  words,  larger  and  wider  angles,  and  if  a  horizontal  web  at  the 
middle  of  these  chords  had  been  inserted  their  full  length,  over  splices  and  all,  this 
web  would  have  given  these  chords  abundant  transverse  stiffness  in  the  horizontal 
direction,  with  the  present  latticing  alone,  and  at  the  same  time  would  have  allowed 
access  to  all  parts  of  said  chord  for  inspection  and  painting.  The  introduction  of  this 
intermediate  web  would  also  have  stiffened  and  protected,  to  a  far  greater  extent, 
the  splices  during  their  critical  period.  I  do  not  mean  to  suggest  this  form  of  chord 
at  the  best  or  as  the  only  form;  this  suggestion  is  simply  indicative  of  how  I  believe 
these  cords  could  have  been  made  abundantly  strong  and  capable  of  standing  the 
exi)ected  strains. 


I,  Bernt  Berger,  engineer,  of  the  City  of  New  York,  in  the  State  of  New  York, 
one  of  the  United  States  of  America,  make  oath  and  say  : 

1.  That  I  attended  before  the  Board  of  Royiil  Com  miss!  oners  appointed  under 
the  Great  Seal  of  Canada  to  inquire  into  the  causes  of  the  collapse  of  the  Quebec 
bridge,  on  Wednesday,  Thursday,  and  Friday,  the  third,  fourth  and  fifth  days  of 
December,  1907. 

2.  That  the  annexed  five  pages  contain  my  testimony  and  that  the  answers  to 
the  questions  are  true. 

Sworn  before  me  in  the  said  city  of  New] 
York,  this  fifth  day  of  December,-} 
1907,  by  the  said  Bernt  Berger.  J 
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Mr.  Bernt  Berqeb's  testimony. 

Q.  What  was  your  position  during  the  period  of  design  and  construction  of  the 
Quebec  Bridge? — ^A.  Assistant  engineer  to  Mr.  Theodore  Cooper. 

Q.  How  long  have  you  been  associated  with  Mr.  Cooper? — ^A.  For  twenty-one 
years. 

Q.  Did  you  assist  Mr.  Cooper  in  the  examination  of  the  designs  submitted  with 
tenders  in  1899,  and  to  what  extent? — A.  Yes.  As  Mr.  Cooper's  assistant  I  examined 
strain  sheets  and  proposed  portions  of  members  for  the  cantilever  designs  submitted 
by  the  Phoenix  Bridge  Co.  and  the  Keystone  Bridge  Co.  Also  of  the  floor  system  for 
the  Phoenix  Bridge  Co's  suspension  bridge  design  and  made  calculations  for  the 
studies  of  the  substructive  plans  of  all  designs.  All  sufficiently  thoroughly  to  arrive 
at  definite  results. 

Q.  Were  you  familiar  with  the  various  amendments  made  in  the  original  speci- 
fication?— A.  Yes. 

Q.  Was  the  structure  designed  in  accordance  with  the  amended  specification  ? — ^A. 
Yes,  with  the  exception  that  the  limit  of  24,000  lbs  per  sq.  inch  on  the  chords  for  the 
assumed  live  load  increased  by  60  per  cent  was  exceeded  in  a  few  cases,  as  follows: 

Anchor  arm,  lower  chord,  6 — ^24,400  lbs  per  square  inch 
«                  *'  7—26,300  " 

«  "  8—26,460  "  « 

"  "  9—26,270  "  " 

"  "  10—26,270  " 

Q.  What  did  you  do  in  connection  with  the  handling  of  strain  sheets  and  what 
strain  sheets  did  you  check — ^please  give  details  in  chronological  order,  and  did  these 
all  agree  with  specifications? — A.  I  checked  the  strain  sheet  and  proi)ortion  of  mem- 
bers of  the  suspended  span.  For  the  anchor  arm  and  the  cantilever  arm  I  only  checked 
the  sections  given  for  the  members  to  see  that  they  were  sufficient  for  the  strains 
under  the  specifications.  To  my  knowledge  Mr.  Cooper  checked  these  strain  sheets 
himself. 

Q.  When  the  stress  sheet  for  anchor  arm  was  finally  approved  and  construction 
on  it  had  begun,  were  the  stress  sheets  for  the  cantilever  arm  and  suspended  span  in 
your  hands,  and  if  not  where  were  they? — ^A.  The  stress  sheet  of  the  suspended  span 
was  approved  by  Mr.  Cooper  on  March  29,  1904,  also  a  general  plan  of  the  suspended 
span,  showing  details  in  a  general  way. 

The  strain  sheet  of  the  anchor  arm  was  approved  on  June  30,  1904.  Details  of 
the  anchor  arm  were  examined  and  approved  from  June  1904  to  Feb.  1906. 

The  strain  sheet  of  the  cantilever  arm  was  approved  on  May  26,  1905. 

Q.  Was  the  data  in  your  hands  when  the  anchor  arm  was  checked,  sufficiently 
close  to  allow  of  the  work  being  built  correctly  in  accordance  with  the  8i)ecifications? 
— ^A.  I  did  not  check  the  strain  sheet  of  the  anchor  arm,  as  stated  above,  but  am 
aware,  as  Mr.  Cooper's  assistant,  that  the  data  were  sufficiently  close. 

Q.  Did  the  weights  of  cantilever  arm  and  suspended  span  overrun  the  assumed 
weight  in  designing  the  anchor  arm? — A.  Yes.  This  I  knew  from  Mr.  Cooper,  as  I 
had  not  myself  tabulated  the  shipping  weights.  It  was  discovered  long  after  the 
checking  of  the  strain  sheets. 

Q.  How  did  this  difference  affect  unit  stresses  in  the  anchor  arm  and  to  what 
extent  ? — A.  The  unit  stresses  in  the  anchor  arm  would  be  increased  by  an  increase  in 
the  weight  of  the  cantilever  arm  and  the  suspended  span,  but  I  have  made  no  calcula- 
tions of  the  amount  of  increase. 

Q.  Were  the  unit  stresses  in  anchor  arm  increased  beyond  the  requirements  of  the 
specifications,  and  to  what  extent? — A.  I  have  made  no  calculations  to  enable  me  to 
answer  this  question. 

Q.  What  checking  of  details  did  you  maket — ^A.  I  examined  all  detail  plans  of 
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the  whole  structure,  except  the  preliminary  details  of  a  i>art  of  the  floor  system  of  Hie 
bridge,  the  latter  plans  having  been  received  in  Mr.  Cooper's  office  when  I  was  away 
on  a  vacation  in  the  fall  of  1903.  Also  excepting  the  packing  of  the  eyebar  chords, 
which  Mr.  Cooper  attended  to  himself. 

Q.  Did  you  find  errors  in  the  plans,  and  if  so,  what  were  they  and  what  action 
did  you  take?? — ^A.  In  a  general  way  some  errors  were  found  in  the  number  and 
spacing  of  rivets,  in  net  sections  of  riveted  tension  members,  iii  number  of  rivets  for 
splices  and  joints,  in  mismatching  of  connections,  length  of  batten  plates,  and  in  the 
unnecessary  use  of  turned  bolts  where  rivets  could  be  used.  But  the  plans  were  very 
carefully  worked  out  and  the  number  and  importance  of  the  errors  were  much  smaller 
on  this  work  than  I  have  usually  seen  in  bridge  work.  I  reported  all  errors  I  found 
to  Mr.  Cooper  for  action  by  him.' 

Q.  Were  all  errors  remedied  on  drawings  before  final  approval  ? — ^A.  Generally, 
yes.  It  did  happen  that  plans  were  approved  with  a  note  that  approval  was  contin- 
gent on  correction  of  some  draftsman's  clerical  error. 

Q.  Did  Mr.  Cooper  discuss  with  you  generally  on  matters  concerning  the  bridge  ? 
A.  Mr.  Cooper  talked  over  a  great  many  things  with  me  during  the  progress  of  the 
work. 

Q.  Did  Mr.  Cooper  discuss  the  details  of  compression  members  VTith  you,  parti- 
cularly the  lower  chords  and  their  latticing,  and  if  so  give  particulars  ? — A.  No. 

Q.  Did  you  comment  in  any  way  on  the  design  of  the  lower  chords  at  the  time, 
or  did  you  fully  examine  their  design? — ^A.  I  fully  examined  the  details  of  the 
lower  chords,  but  made  no  comment  except  as  to  web  splices  of  the  centre  ribs. 

Q.  Did  you  visit  the  bridge  during  the  erection? — A.  I  did,  in  August,  1906,  but 
only  as  a  matter  of  i)er8onal  interest,  in  no  way  sent  by  Mr.  Cooper  to  look  after  the 
work. 

Q.  Was  the  work  proceeding  to  your  satisfaction  ? — A.  As  stated  under  ques- 
tion 18,  I  did  not  visit  ihe  bridge  to  look  after  the  work. 

Q.  Did  you  inspect  the  fabricated  material  in  the  yards,  and  have  you  any  com- 
ments to  make  upon  the  quality  of  the  work  ? — A.  I  visited  the  Phoenix  Bridge  Co's. 
works  during  the  manufacture  of  the  bridge  material,  but  did  not  go  there  to  inspect 
fabricated  material,  only  as  a  matter  of  interest  to  myself. 

Q.  Would  you  say  that  the  quality  of  workmanship  was  equal  to  that  called  for 
by  the  specifications  ? — A.  I  had  nothing  to  do  with  the  inspection  of  the  workman- 
ship. 

Further  evidence  was  obtained  from  Messrs.  Hoare  and  Kinloch. 


Ke-examination  of  Mr.  E.  A.  Hoabe^  January  4,  1908. 
Answers  to  questions  asked  by  Mr.  Holgate. 

Q,  Did  the  Quebec  Bridge  Company  accept  the  tender  of  the  Phcenix  Bridge 
Company  of  March,  1899  ? — A.  The  tender  was  not  accepted  specifically,  as  the  com- 
pany was  not  in  a  position  to  formally  accept  any  tender,  but  from  Mr.  Cooper's 
report,  the  selection  of  contractors  was  made,  though  the  Phcenix  Bridge  Company 
were  not  notified  of  this  in  writing,  but  were  given  to  understand  the  exact  position 
of  the  Quebec  Bridge  Company,  and  also  were  made  aware  of  the  fact  that  Mr. 
Cooper  favoured  their  design. 

Q.  Why  was  a  price-per-pound  contract  entered  into  instead  of  a  lump  sum 
prioe? — A.  It  was  impossible  to  execute  a  lump  sum  contract  for  the  follotwing 
reasons :  The  time  limit  of  the  proposals  expired  before  the  company  was  in  a  posi- 
tion to  order  any  of  the  work  to  proceed  and  it  was  also  necessary  to  have  the  option 
of  ordering  the  work  ahead  in  sections  at  different  periods,  and  as  the  labour  and 
metal  markets  would  be  subject  to  change  at  these  periods  and  the  work  would  spread 
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over  a  long  period  the  unit  price  would  be  affected  to  the  extent  of  those  changes  at 
the  time  each  section  of  the  work  was  ordered  ahead,  there  being  no  complete  plans 
and  the  span  not  being  decided.  Under  the  circumstances  a  lump  sum  agreement 
was  impracticable,  especially  as  the  change  of  channel  span  and  the  fact  that  the 
drawings  were  not  complete,  rendered  it  impossible  to  make  a  sufficiently  accurate 
estimate  for  a  lump  sum  contract  at  that  time.  Although  the  proposals  were  on  a 
lump  sum  basis  this  was  for  comparison  only  and  for  selection  of  general  design. 
A  unit  basis  in  this  case  also  prevented  charges  for  extra  quantities  which  would 
certainly  have  arisen  out  of  a  lump  sum  agreement  owing  to  the  complications  that 
would  be  sure  to  arise.  The  fixed  unit  prices  were  applied  to  the  actual  weight  of 
metal  erected  so  there  was  no  room  for  differences,  or  for  one  party  to  the  contract 
taking  advantage  of  the  other. 

Q.  Were  the  prices  tendered  by  any  other  parties  less  per  pound  than  those 
tendered  by  the  Phcenix  Bridge  Co.  and  what  were  these  figures? — A.  Yes,  but  unit 
prices  were  not  considered.  The  Keystone  Co's  unit  prices  were  lower,  but  the  ten- 
ders were  compared  on  the  lump  simi  basis  only.  I  have  not  the  details  of  these 
figures  of  unit  prices. 

Q.  In  view  of  the  fact  that  another  contractor  tendered  at  lower  prices  per  pound, 
why  were  not  new  tenders  asked  for  before  letting  the  contract  to  the  Phoenix  Bridge 
Co.,  the  weight  being  an  unknown  element? — A.  Although  one  of  the  tenders  showed 
lower  unit  prices,  when  it  was  compared  with  the  Phoenix  Bridge  Co's  plans  and  ten- 
ders in  all  essentials  it  was  shown  by  Mr.  Cooper  that  the  latter  was  the  most  econo- 
mical and  satisfactory  in  every  resi)ect.  They  could  not  be  used  again  for  open  com- 
petition ;  an  adjustment  of  price,  as  far  as  it  was  affected  by  the  cost  of  labor  and  raw 
metal  in  connection  with  these  plans,  under  the  circiunstances,  was  the  most  satis- 
factory and  exx)editious  method  to  adopt.  The  time  that  it  would  have  taken  to  obtain 
new  designs  would  have  been  too  long,  and  it  is  doubtful  if  a  second  competition 
could  have  been  obtained  after  the  Phoenix  Bridge  Co's.  plans  had  been  accepted. 
No  bridge  construction  company  would  have  incurred  the  expense  of  new  competitive 
designs  in  view  of  the  above  facts.  New  tenders  were  not  asked  because  our  com- 
pany had  no  plans  of  their  own  design  to  submit  for  competition,  to  prepare  such 
plans  would  have  taken  about  two  years  with  a  large  staff  of  engineers  especially 
qualified  for  this  particular  work,  which  would  have  taken  some  time  to  organize,  and 
tiie  result  might  not  in  the  end  have  been  as  satisfactory  as  that  obtained  from  the 
well  organized  and  thoroughly  trained  permanent  staff  of  bridge  engineers  employed 
by  the  Phcenix  Bridge  Co.  Had  the  company  been  in  the  position  of  being  able  to 
accept  the  tender  of  March  1,  1899,  and  order  the  work  ahead  then,  that  is,  had  they 
had  the  money  available  for  that  purpose,  they  could  have  accepted  the  Phoenix  Bridge 
Co's  tender  and  have  had  the  bridge  completed  for  the  lump  sum  price  stated  in  that 
tender.  This  is  technically  the  jwsition  of  the  two  companies  as  at  March  1,  1899, 
but  subsequent  events  whereby  specifications  were  amended  and  span  changed  would 
have  upset  any  contract  if  it  had  been  made  previous  to  these  important  changes. 

Q.  Was  there  any  weight  specified  which  the  bridge  should  not  exceed? — A.  No. 

Q.  Were  the  tenders  received  on  March  1, 1899,  compared  as  far  as  cost  was  con- 
oemed  on  the  lump  sum  total  only? — A.  Yes. 

Q.  Were  these  tenders  all  lump  sum  tenders? — A.  Yes,  the  tenders  did  not  all 
coincide  exactly  with  circulars  issued.  The  consulting  engineer,  however,  obtained 
all  necessary  particulars  and  explanations  of  each  tender  and  afterwards  analysed  and 
reduced  them  all  to  the  same  basis  for  comparison,  finally  reporting  in  favour  of  the 
Phoenix  Bridge  Company's  plans  and  tender,  the  plans  being  the  best  bridge  and  the 
price  the  lowest. 

Q.  Had  the  lower  unit  prices  of  the  eeystone  Bridge  Company  been  adopted, 
would  the  bridge  have  cost  less? — A.  Had  the  Keystone  figures  of  unit  prices  been 
applied  to  the  Phoenix  design  the  cost  of  the  bridge  would  have  beea  very  much  lees, 
but  the  board  was  impressed  by  Mr.  Cooper's  favourable  report  of  ^**  ""^Am 
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Company^s  design  and  decided  to  follow  Mr.  Cooper's  report,  especially  at  that  time 
as  the  Phoenix  tender  wad  a  lump  sum.  When  the  contract  for  the  superstructure  was 
awarded  to  the  Phoenix  Company  on  April  12,  1900,  it  was  on  a  unit  price  basis,  as 
the  matter  of  design  was  of  first  consideration,  a  lump  simi  agreement  being  impractic- 
able for  reasons  above  given,  and  a  contract  had  to  be  concluded  at  an  early  date; 
and  though  the  span  was  not  at  that  date  formally  decided  on,  yet  it  was  expected 
that  Mr.  Cooper  would  be  favourable  to  the  change  from  1600  to  1800  feet,  so  that  the 
weights  figured  on  originally  by  the  Phoenix  company,  as  for  a  1,600  feet  span,  would 
not  agree  with  those  for  the  1,800  feet  span,  so  there  was  no  way  except  getting 
further  lump  sum  tenders  or  making  an  agreement  on  the  unit  basis,  and  the  latter 
course  was  followed,  the  board  feeling  that  tiiey  were  making  the  best  possible  arrange- 
ment at  that  time  owing  to  all  the  existing  conditions. 

Q.  Please  let  us  have  copies  of  the  minutes  of  the  Board  of  Directors,  duly 
certified  by  the  secretary  relating  to  tenders  and  contracts  between  April,  1899,  and 
April,  1900? — A.  I  herewith  file  with  you  the  minutes  of  the  nine  meetings  at  which 
these  matters  were  discussed.     (Exhibit  'No,  117.) 


Re-examination  of  Mr.  E.  R.  Kixloch. 

Mr.  Kinloch's  answer  to  question  asked  by  Mr.  Holgate,  January  4,  1908. 

Q.  Please  read  the  evidence  given  by  Alexander  Beauvais  as  to  the  riveting  of 
lower  chord  splices  9-10  R.  and  L.  anchor  arm,  and  state  if  this  agrees  with  the  facts 
as  you  know  them,  or  if  it  differs,  please  give  details  of  such  points  of  difference  ? — 
A.  On  page  466  Beauvais  does  not  state  clearly  what  riveting  was  going  on  on  the 
anchor  arm  at  the  time  of  the  collapse;  there  were  two  gangs  of  riveters  working  at 
this  time,  one  on  9-10  L,  one  on  6-6  R. 

On  page  456  he  is  mistaken  as  to  the  amount  of  riveting  already  done  at  the 
beginning  of  the  season  1907.  There  had  been  some  rivets  driven  in  the  towershell,  in 
the  shoes  and  on  the  floor  system,  but  there  had  ben  no  riveting  done  on  the  trusses. 

On  page  460.  In  regard  to  the  bolting  of  the  Montreal  joint  I  would  say  there 
were  quite  a  few  more  open  holes  due  to  the  addition  of  the  repair  splice  plate,  but 
the  joint  was  more  than  60  per  cent  bolted. 

On  pages  462  and  463  and  referring  to  f  bolts.  This  refers  to  the  two  inner 
ribs  and  was  on  account  of  the  camber  opening.  As  the  bridge  would  take  its  final 
position  the  holes  would  become  better.  The  reason  the  bolts  were  not  changed  was 
that  it  would  be  necessary  to  remove  the  top  or  bottom  plate  to  do  so.  I  do  not  agree 
with  Mr.  Beauvais  as  to  the  number  of  J  bolts;  am  positive  there  were  more  than 
22  to  25;  also  some  i  bolts,  the  rest  of  the  holes  being  filled  with  f  bolts;  we  always 
used  the  largest  size  we  could  get  in  on  every  joint.  Mr.  McLure's  notes  will  give 
the  camber  opening  at  the  time  of  first  bolting  up. 

On  page  466.  It  was  not  the  case  that  16  rivets  were  driven  in  the  side  splice 
plates  inside  ribs,  but  that  all  but  16  rivets  were  driven. 

On  page  479  and  480.  Speaking  of  the  level  bracing,  this  refers  to  the  lower 
longitudinal  strut  in  panel  9,  and  wslq  purposely  left  loose  as  per  erection  instructions. 

In  regard  to  Mr.  Beauvais*  statement  about  the  bolting  being  loose,  I  would  say 
no  fitting  gang  ever  pulls  the  work  up  tight  enough  for  riveting,  and  no  experienced 
riveting  gang  would  trust  any  previous  fitting.  It  is  customary  in  heavy  work  of 
this  kind  for  the  riveters  to  carry  a  short  piece  of  pipe  which  they  fit  over  the  handle 
of  their  wrench  to  get  additional  leverage. 

The  riveting  on  the  anchor  arm  was  practically  completed  In  regard  to  the 
trusses,  all  of  the  bottom  chord  (was  riveted  except  5-6-R  and  L,  and  9-10  L  and  10-11 
R  and  L.  The  bottom  laterals  were  all  riveted  except  the  lower  ends  of  the  lateral 
in  panel  10.  All  of  the  rest  of  the  trusses  were  completely  riveted.  The  floor  system 
was  about  60  per  cent  riveted.   The  top  laterals,  transverse  struts,  bottom  struts  were 
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fully  riveted.  All  the  longitudinal  struts  were  riveted  except  the  lower  strut  in  panel 
9y  whidi  was  loose  at  one  end.  Diagonal  T-50-5  had  one  joint  on  each  still  bolted. 
The  present  condition  of  the  joint  between  9  and  10  shows  the  ends  of  the  ribs  of 
both  chords  in  good  condition  and  in  about  the  same  distance  between  the  ribs  trans- 
versely as  before.  The  top  cover  plate  is  attached  to  chord  9  and  the  temporary  angle 
is  in  place  on  tiie  bottom,  showing  there  has  been  no  transverse  distortion.  The 
outside  west  rib  of  chord  9  and  the  outside  west  rib  of  chord  10  are  about  8  inches 
apart,  the  side  splice  plates  are  attached  to  chord  10  rib,  the  bolts  having  sheared 
on  chord  9  rib.  The  west  centre  rib  of  chord  9  and  the  west  centre  rib  of  chord  10  are 
about  2  inches  apart,  the  splice  plate  is  riveted  full  and  is  broken  square  at  the  joint. 
The  east  centre  rib  chord  9  and  east  centre  rib  chord  10  are  almost  abutting.  The 
eplice  plate  is  riveted  full,  except  about  16  holes.  The  plate  is  not  broken  at  the 
joint  but  bent.  The  east  rib  of  chords  9  and  10  are  abutting,  and  the  side  splice  plates 
are  attached  to  both  chords.  Taken  as  a  whole  the  condition  is  exactly  what  would 
have  to  happen  upon  the  deflection  of  the  centre  of  chord  9-L  towards  Quebec.  There 
is  no  indication  of  any  initial  failure  at  any  place,  and  the  only  way  in  which  I  can 
see  that  it  might  have  contributed  a  share  to  the  failure  would  be  from  the  fact  that 
it  did  not  close  up  like  the  rest  of  the  chords,  but  was  very  slow  in  coming  to  its 
proper  position;  this  may  have  caused  the  top  part  of  the  chord  to  have  carried  more 
than  its  proportion  of  the  load  even  though  the  bottom  of  the  ribs  were  in  perfect 
contact.  I  have  looked  the  chords  carefully  over  with  this  idea  in  mind,  but  can 
find  no  marks  that  will  show  that  any  one  part  of  the  chord  ends  received  more 
compression  than  another,  but  this  condition  of  unequal  bearing  might  have  existed 
and  yet  show  no  marks  on  the  end  sections. 


CORRESPONDENCE  ORDERED  TO  BE  INCLUDED  IN  EVIDENCE. 

Montreal,  January  10,  190S. 
Honourable  S.  N.  Farekt, 
Ottawa,  Ont. 

Dear  Mr.  Parent, — I  would  like  you  to  state  what  you  considered  to  be  the 
real  duties  of  Mr.  Hoare  and  Mr.  Cooper,  and  what  you  as  president  of  the  Quebec 
Bridge  Company  expected  from  each. 

Mr.  Cooper  was  only  the  consulting  engineer,  while  Mr.  Hoare  wa?  the  chief  engi- 
neer, yet  we  find  Mr.  Cooper  performed  many  diities  which  should  l^elonp  to  the 
chief  engineer.  What  was  the  reason  for  this^and  was  the  board  aware  of  wliat  was 
going  on  ? 

Had  Mr.  Hoare  as  chief  engineer  full  control  of  the  work,  and  the  carrving  out 
of  the  contract  with  the  Phoenix  Bridge  Company  ? 

Who  would  be  responsible  for  permitting  the  contractors  to  act  contrary  to  the 
contract,  keeping  in  mind  that  Mr.  Cooi)or  was  never  given  a  copy  of  the  contract 
and  never  saw  it  nor  was  he  advised  of  its  terms,  so  it  is  clear  that  it  was  not  Mr. 
Cooper  ? 

Did  the  board  at  any  time  authorize  any  one  to  vary  the  terms  of  the  contract 
with  the  Phflsnix  Bridge  Company,  and  if  so  what  were  these  variations,  or  i 
board  at  any  time  vary  the  contract  ! 
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Had  the  Department  of  Railways  and  Canals  a  copy  of  the  Phoenix  Bridge 
Company's  contract  ? 

Was  the  contract  with  the  Phcenix  Bridge  Company  of  June  19,  1903,  intended 
to  be  carried  out  as  signed  and  whose  duty  was  it  to  see  that  this  was  done  ? 

Did  you  consider  prior  to  1903  and  subsequently  that  Mr.  Hoare  was  competent 
to  act  as  chief  engineer  and  carry  out  the  duties  and  responfiibilities  that  attach  to 
that  position,  or  did  you  consider  the  position  of  chief  engineer  merely  a  nominal 
one  with  the  responsibility  elsewhere,  and  if  so  on  whom  was  this  responsibility,  and 
what  was  the  understanding  of  the  Board  of  Directors  on  this  question  ? 

I  would  be  glad  if  you  would  carefully  read  the  above,  and  let  me  have  your 
reply  at  the  earliest  possible  date. 

Sincerely  yours, 

H.  HOLGATE. 


THE  COMMISSIONERS  OF  THE  TRANSCONTINENTAL  RAILWAY, 

OTTAWA. 

Office  of  the  Chairman,  January  11,  1908. 

Dear  Mr.  Holgate^ — Your  letter  of  yesterday's  date  is  received  and  I  readily 
comply  with  the  request  it  contains  that  I  give  a  reply  to  the  various  questions  asked 
therein. 

While  Mr.  Hoare  had  the  title  of  chief  engineer  and  Mr.  Cooper  that  merely  of 
consulting  engineer,  still  we  considered  the  latter  as  being  in  fact  chief  engineer  of 
ihe  enterprise.  At  the  time  the  services  of  Mr.  Cooper  were  secured,  he  would  not 
undertake  this  work  unless  given  full  control  over  it  not  only  in  the  preparation  of 
the  plans,  but  also  during  the  execution  of  the  work.  Evidence  of  this  was  given  in 
1906,  if  I  remember  correctly,  when  he  telegraphed  Mr.  Hoare  enjoining  him  not  to 
accept  certain  pieces  of  material  from  the  Phoenix  Bridge  Company,  as  must  appear 
in  the  documents  now  before  your  Commission.  Further  proof  of  this  is  given  by  the 
fact  that  Mr.  Hoare,  although  being  chief  engineer  in  name,  after  conferring  iwith 
Mr.  Birks  over  certain  matters,  did  not  wish  to  assume  the  responsibility  of  taking 
a  decision  himself  and  sent  Mr.  McClure  to  Mr.  Cooper  in  New  York  to  lay  the  ques- 
tion before  him.  What  further  confirms  the  view  which  we  were  holding  on  this 
point,  i.e.,  that  Mr.  Cooper  had  absolute  control  of  the  work,  is  the  fact  that  when 
Mr.  McClure  went  to  see  him  on  the  mission  just  referred  to,  which  was  on  the  day 
of  the  accident,  instead  of  sending  advice  direct  to  Mr.  Hoare,  as  would  have  been 
the  proper  course  if  the  latter  had  been  the  one  in  authority,  he  Mr.  Cooper  des- 
patched Mr.  McClure  to  Phcenixville  with  instructions  to  the  Phcenix  Bridge  Com- 
pany not  to  put  any  more  metal  on  the  structure  until  further  advice.  Therefore 
although  bearing  the  title  of  chief  engineer  because  he  had  started  as  such  with  the 
Quebec  Bridge  Company,  Mr.  Hoare  was  not  really  in  authoritjr  when  it  came  to  the 
general  direction  and  control  of  the  enterprise,  these  dutieo  being  left  to  the  con-* 
suiting  engineer,  Mr.  Cooper,  at  his  own  request  as  already  stated.         )  i 

For  my  part,  as  president  of  the  Quebec  Bridge  Companjf  and  knowing  tho 
arrangements  made  with  Mr.  Cooper,  I  always  considered  that  the  latter  and  not  Mr. 
Hoare  as  having  full  control  of  the  work,  though  nominally  only  consulting  engi-* 
neer,  and  the  carrying  out  of  the  contract  with  the  Phoenix  Bridge  ;Company|  for  tho 
structure.  Another  £act  shows  Mr.  Cooper's  stand  on  this  point.  When  the  governi 
ment  was  considering  the  advisability  of  appointing  Mr.  Nichols,  who  iwas  coui 
sidered  to  be  an  experienced  bridge  engineer,  in  order  to  supervise  more  closely  the 
execution  of  the  work,  Mr.  Cooper  strongly  opposed  the  proposal  on  the  ground  that  he 
would  not  leave  to  any  other  man  the  responsibility  of  the  work,  and  that  .if  the  govi 
emment  should  persist  in  that  course  he  would  resign,  and  that  he  was  satisfied  to 
have  Mr.  Hoare  send  him  reports  from  time  to  time  on  the  state  of  the  work- 
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With  regard  to  the  contracts,  I  am  not  prepared  to  say  cthat  "Mr.  Cooper  was 
never  made  acquainted  with  the  termiB  of  the  same,  since  he  saw  fit  to  modify  the 
first  contract  for  lie  stnioture  by  changing  the  length  of  the  jspan  from  1,600  feet 
to  1,800,  and  in  the  second  place  as  he  had  the  specifications,  which  formed  |the 
basis  and  the  essential  part  of  the  contract,  for  his  guidance  ^while  the  work  waa 
going  on. 

The  document  in  your  hands  will  show  the  few  changes  wMch  may  have  been 
made  in  the  plans,  and  in  the  specifications.  As  far  as  I  can  remember,  they  were 
made  by  Mr.  Cooper.  The  board  relied  entirely  upon  Mr.  Cooper  for  the  proper 
execution  of  the  work.  He  had  stated  his  own  terms  as  regards  salary,  which  were 
accepted.     This  appears  on  record. 

To  the  best  of  my  memory,  the  Department  of  Railways  and  Canals  had  a  copyi 
of  the  Phoenix  Bridge  Company's  contract.  i 

The  contract  speaks  for  itself  and  should  answer  the  questions  you  ask  regarding 
its  carrying  out. 

Coming  to  your  last  qucBtion,  I  have  answered  it  to  some  extent  in  the  first  part 
of  this  letter.  While  Mr.  Hoare  was  considered  a  competent  man  to  look  after  the 
work  entrusted  to  him. under  these  conditions,  everyjbody  was  aware,  at  the  same 
time,  that  he  did  not  possess  the  exx>erience  and  special  qualifications  of  a  specialist 
in  this  branch  of  engineering  which  would  permit  of  entrusting  to  him  the  responi 
sibility  of  an  undertaking  of  this  magnitude.  It  was  for  this  reason  that  the  govem-i 
ment.  realizing  the  importance  of  such  expert  direction,  wanted  to  appoint  a  spe-i 
cialist  on  bridge  engineering  with  the  result  already  mentioned,  as  Mr.  Cooper  did 
not  think  that  he  could  relinquish  some  of  the  resx>onsibility  for  this  enterprise  on 
any  one  else.  In  view  of  this,  as  I  understood  it,  Mr.  Hoare  was  there  more  especially 
for  the  general  supervision  of  the  work,  and,  in  particular,  to  report  to  Mr.  Coopen 
from  time  ito  time  as  to  the  progress  of  the  work  and  discuss  with  him  any  questiona 
that  might  arise  offering  some  difficulty. 

Trusting  this  will  cover  the  scope  of  your  questions  fully  enough,  I  remain, 

,  I  Yours  sincerely, 


Henry  Holgate,  C.  E., 

Prest.  Royal  Commission, 
Quebec  Bridge  Inquiry. 
Montreal,  Que. 


S.  N.  PARENT, 
Prea,  Quebec  {Bridge  and  Railway  Co. 


Montreal,  January  3,  1908. 
John  '  Sterling  Deans,  Esq., 

Chief  Engineer,  Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Mr.  Deans, — Will  you  please  inform  me  in  what  form  was  your  tender 
of  March  1,  1899,  accepted  by  the  Quebec  Bridge  Company.  If  verbal,  give  me  the 
particulars,  and  if  written  let  me  have  copies  I  of  letters. 

I  urgently  require  thi^  information,  so  please  let  me  hear  as  quickly  as  possible. 

Sincerely  yours, 

H.  HOLGATE, 
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THE  PHCENIX  BRIDGE  COMPANY. 

PHILADELPHIA,  PH(ENIXVILLE,  NEW  YORK,  CHICAOO,  BOSTON,  LONDON,  ENG. 

Phcenkville,  Pa.,  Jan.  ^,  1908. 

Refd.  to 

Noted 

Reed.  Jan.  23,  1908. 

Answd 

File  No 

Henry  Holgate,  Esq., 
Chairman  Royal  Commission, 
Montreal,  Canada. 

Dear  Mr.  Holgate, — ^In  reply  to  your  letter  January  3,  I  hand  you  herewith 
copy  of  letter  of  Hon.  S.  N.  Parent,  President  Qudbec  Bridge  and  Railway  Company, 
dated  August  23,  1899,  which  is  the  first  formal  acceptance  of  our  proposition  of 
March  1,  1899. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 

P.S. — I  just  understand  from  Mr.  David  Reeves  that  you  have  a  copy  oi  this 
letter.— J.S.D. 


The  Quebec  Bridge  Company. 

Quebec,  August  23,  1899. 
John  Sterling  Deans, 

Chief  Engineer  Phoenix  Bridge  Co. 

Dear  Sir, — ^Referring  to  yours  of  this  day,  I  beg  to  state  that  this  company  ia 
ready  to  enter  into  a  contract  with  your  company,  for  the  superstructure  of  our  pro- 
posed bridge,  subject  to  the  modifications  in  the  specifications  either  decreasing  or 
increasing  or  any  other  that  may  have  to  be  made  in  size,  depths  and  locations  of  the 
piers  and  their  caissons;  provided  you  accept  in  payment  your  share  of  the  amount  of 
$1,600,000  in  subsidies  or  their  equivalent  and  the  difference  in  bonds  given  in  trust 
as  collateral  security,  face  value  and  interest  on  same,  at  their  redemption  on  con- 
ditions to  be  agreed  upon,  but  at  any  rate  the  company  will  decide  before  the  bridge 
is  open  for  traffic  to  redeem  the  said  bonds  at  face  value  or  surrender  them  to  the 
contractors  ;  this  company  binding  themselves  to  transfer  you  your  proportionate 
share  of  any  further  subsidies  or  guarantees  of  interest  that  they  may  receive  towards 
the  construction  of  the  said  bridge.  We  will  furnish  by  an  early  mail  a  statement 
showing  the  position  of  the  company,  its  available  subsidies  and  prospects  as  to 
resources  and  earning  powers.  If  your  company  accepts  the  above  conditions,  we  on 
the  other  hand  will  accept  the  conditions  stated  in  your  letter  of  this  day,  that  we 
may  order  the  work  from  you  at  any  time  within  two  years,  providing  at  the  time 
the  work  is  ordered  to  proceed  either  party  to  the  contract  may  request  the  prices  for 
plain  structural  metal  revised,  to  agree  with  the  ruling  prices  of  metal  at  that  time 
and  provided  also  that  you  give  us  to-day  the  price  of  your  metal  on  which  you  have 
based  your  tender.    This  option  is  open  for  fifteen  days  from  this  date. 

Yours  truly, 

S.  N.  PARENT, 

Pres.  Q.  B.  Co. 
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I,  P.  L.  Szlapka,  designing  engineer  of  the  PhcBnix  Bridge  Company,  Phoenix- 
▼ille,  Pennsylvania,  U.S.A.,  do  hereby  solemnly  and  sincerely  declare  that  the  docu- 
ment annexed  hereto  and  marked  Exhibit  '  A '  and  numbered  pages  1  to  4  is  a  portion 
of  the  evidenoe  taken  by  the  Boyal  Ck>mmi88ion  of  Inquiry  into  the  collapse  of  the 
Qudbec  Bridge  and  is  to  the  best  of  my  knowledge  and  belief  true,  and  I  make  this 
solemn  declaration  conscientiously  believing  the  same  to  be  true  and  by  virtue  of  the 
Statutory  Declaration  Act,  1885. 

(Sgd.)     P.  L.  SZLAPKA. 
Declared  and  subscribed  at  the  British  Consulate,! 

Philadelphia,  this  twenty-second  day  of  January,  \^ 

one  thousand  nine  hundred  and  eight.  J 

Before  me 

(Sgd.)     Wilfrid  Powell, 
[Seal.]  H.B.M/s  Consul. 

This  is  the  exhibit  marked  *  A '  and  numbered  pages  one  to  four  referred  to  in  the 
affidavit  of  P.  L.  Szlapka,  designing  engineer  of  the  Phoenix  Bridge  Company  of 
Phoenixville,  Pennsylvania,  U.S.A.,  sworn  before  me  this  twenty-second  day  of  Janu- 
ary, one  thousand  nine  hundred  and  eight. 

WILFRID  POWELL, 
British  Consulate,  Philadelphia.    .  H.  B,  M/s  Consul. 

[Seal.] 

EXHIBIT   'A.' 

1.  State  your  method  of  computing  the  latticing  in  the  lower  chords  and  illus- 
trate it  by  making  the  calculation  for  chord  9  anchor  arm.  State  clearly  the  unit 
istresees  used  in  each  part  of  the  design  of  that  chord,  and  give  the  authority  for  the 
use  of  those  stresses. 

2.  Did  you  make  separate  calculations  for  the  latticing  in  each  chord,  or  if  nob 
what  did  you  do?  ? 

3.  Did  ysou  apply  the  same  method  to  the  lattices  of  all  compression  memberel 

4.  Mention  'what  records  of  tests  upon  columns  were  familiar  to  you  at  the  date 
when  the  general  form  of  the  compression  members  for  the  Quebec  bridge  was  decided 
upon? 

6.  State  what  dead  loads  were  need  in  the  calculation  of  the  stresses  with  which 
the  members  were  -finally  designed,  and  how  the  dead  load  was  divided  between  the 
various  panel  points. 

6  Give  your  reasons  for  assuming  i-inch  deflection  in  webs  of  chord  for  designing 
latticing. 

7.  Did  you  in  your  calculation  of  latticing  consider  the  compre^ssion  in 'the  lattice 
angles  due  to  the  general  compression  in  webs  of  chord? 

8.  Why  did  you  assume  C^=36000,  which  is  the  constant  for  square  ende<l 
columns  instead  of  18000,  the  constant  for  pin  ended  columns — ^values  as  given  on  page 
88  Phoenix  Iron  Company^s  pocket  book  of  1906. 

9.  What  investigations  fwith  regard  ,to  the  design  of  lattice  compression  members 
did  you  make  before  deciding  upon  the  adoption  of  the  method  given  in  Johnson's 
Modem  Frsmrd  Structures. 

Mr.  Szlapka'b  testimony. 

1.  With  a  maximum  permissible  unit  stress  of  24,000  lbs.  as  speeified  bv  Mr. 
Cooper,  and  with  a  lateral  deflection  of  i  inch  as  per  No.  6  below,  t 
method  was  used  in  calculating  the  size  of  the  lattices  for  the  lower  Ai 
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evolved  from  the  discussion  in  'Johnston's  Modem  Framed  Structures/  the  only 
authority  to  my  knowledge  which  deals  with  this  problem. 

For  anchor  arm  lower  chord  section  (9)  having  an  area  of  780  square  inches. 

P=24,000  lbs.  X  780''=18,720,000  lbs. 

S=lateral  deflection=i". 

Moment  M=9,360,000-inch  Ibe. 

W  transverse  force  at  centre  of  chord  to  produce  moment  M. 

L  length  of  chord  (9)  684". 

-^==9,360,000-inch  lbs.  and  therefore 
4 

w 

--_=about  27,400  lbs.  and 

L=8tre8S  in  each  of  the  four  lattice. 
-.      27,400  X  1  -4  about  =  +  9,600. 

~^ 

The  Quebec  Bridge  Company's  specifications,  as  amended  by  Mr.  Cooper,  specified 
a  shearing  imit  stress  on  rivets  equal  to  three-quarters  of  the  unit  stress  on  the  mem- 
ber or  in  this  case  equal  to  1  x  24,000,  18,000  lbs.,  therefore  two  i  single  shear  rivets, 
having  a  value  of  21,600  lbs.  were  used  to  carry  the  above  stress  of  about  9,600  lbs. 
in  each  lattice;  the  strength  of  the  latter  was  made  equal  to  the  two  g-inch  rivets, 
only  the  horizontal  leg  of  the  angle  being  considered  as  acting. 

2.  The  calculation  of  lattices  was  made  only  for  the  heaviest  chord  sections; 
the  same  size  lattices  were  used  for  the  entire  lower  chord,  to  secure  uniformity  ofi 
work  and  to  guard  against  probable  errors,  if  several  sizes  of  lattices  were  used. 

3.  Yes.  ( 

4.  Tests  on  small  columns  aB  given  in  'the  United  Stateis  govemmenti  '  test  oi 
material,'  and  as  described  and  discussed  in  the  current  engineering  papers,  were 
known  to  me  at  the  time  of -designing  the  large  compretBBion  members  of  the  Quebeci 
bridge. 

5.  See  attach/ed  blue -print. 

6.  From  the  two  equations  (derived  from  the  beam  and  from  the  compression 
formulae).  f 

T  =  MD  =  PSp 
2-      21         21" 
and  also: 

cl 
we  obtain: 

SD  =  L'  or  S  =  21/ =  2x684x684  =  0.  38" 
2        c  cD        36000x68 

which,  was  increased  to  i-inch  to  simplify  calculationB. 

7.  Yeis,  in  a  general  way. 

8.  Mr.  Cooper's  special  specifications  for  compression  members  »of  the  Quebeo 
bridge  required  no  reduction  of  unit  stresses  by  any  compre0sion  formula  for  lengths 
less  than  fifty  'times  the  least  radius  of  gyration,  lor  in  other  words  members  not 
exceeding  that  length  were  to  be  considered  short  columns.  The  chords  being  con- 
tinuous, i,e.,  having  no  pin  bearings,  were  considered  fixed  between 'panel  points,  and 
therefore  the  constant  (c)  in  tbe  compressifon  formula  was  used  equal  to  36,000  Ibs.^ 
as  'given  on  page  88  of  Phoenix  Iron  Company's  pocket  book  of  1906,  Johnson's 
Modem  Framed  Structures,  &c.  < 

9.  In  the  study  of  the  quest  ion  and  for  the  purpose  of  designing  the  lattice  com-* 
pression  members  J  consulted  over  one  hundred  modem  standard  specifications  drawn 
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by  engineers  of  railroad  companies  and  by  consulting  engineers.  I  examined  all  the 
latest  American  engineering  books,  including  JobniBon's  Modern  Framed  Structures^ 
treating  the  theory  of  compression  members;  two  standard  German  books  upon  the 
same  subject,  the  current  American  engineering  literature,  some  of  the  current  Ger- 
man and  English  engineering  papers,  and  all  other  autboritieiB  that  were  available 
to  me. 

The  only  discission  that  I  found  ujwn  the  subject  was  in  Johnson's  Modern 
Framed  Structures. 


The  Quebec  Bridge  and  Railway  Company, 

QuEBEO,  January  81,  1908. 
Henry  Holgate,  Esq.,  C.E., 

c/o.  Boss  &  Holgate,  Montreal. 

Dear  Sir, — ^In  reply  to  yours  of  the  29th  instant,  addressed  to  the  president,  JS 
am  instructed  to  inclose  a  sworn  statement  of  the  money  received  from  the  shares 
holders  of  the  company  in  payment  for  stock  issued,  and  also  the  amount  of  stoch 
ifisued  to  each  shareholder. 

Hoping  the  whole  will  be  found  satisfactory,  I  remain, 

Respectfully  yours. 

ULRIC  BARTHE, 

Secretary. 


LIST  OF  SHAREHOLDERS  OF  THE  QUEBEC  BRIDGE  AND  RAILWAY  00. 

10.  Holders  of  first  stock  subscribed  prior  to  19th  October,  1903  (ns  it  appears 
to  date  3l8t  January,  1908,  in  the  stock  ledger  of  the  company)— $©3,700. 

Number 
of  Amount 

Shares  paid  up. 

Allard,  J.  B.  E i    $        25  00 

Amyot,  Joseph 2  200  00 

Amyot,  G.  E i  60  00 

Amyot,  G.  E 3f  375  00 

Anetil,  Joseph i  25  00 

Asselin,  N.  H i  25  00 

Audette,  DUe  Albertine 1  100  00 

Audette,  Dlle  H 1  100  00 

Audette,  Dlle  L 1  100  00 

Audette,  Dlle  R.  M 1  100  00 

Audette,  L.  Gustave 4}  425  00 

Audette,  Rodolphe 53  5,300  00 

Baillargeon,  Mme.  G.  A 1  100  00 

Beau,  Dlle  R.  J }  25  00 

Bedard,  E li  125  00 

Bedaixi,  J.  B.  &  Frere }  50  00 

.  Bedard,  Jos.  E IJ  125  00 

Bedard,  L.  O.  (Succ.) i  50  00 
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LIST  OF  SHAKEHOLDERS— Con^tfitied 

NQin>ber 

of  Amount. 

Shares  padd  up. 

Beetiier,  H.  J.  (by  notorial  deed  transferred  to 

Senator  P.  A,  Choquette) 85  8,500  00 

Belanger,  A J  26  00 

Belzil,  Ls.  G J  25  00 

Berlinguet,  F.  X 2  200  00 

Bilodeau,  I Ij  125  00 

Blais,  Wilbrod Ij  125  00 

BosweU,  V 47  4,700  00 

Boulanges,  Dame  A.  A 1  100  00 

Breakey,  John 29  2,900  00 

Bum,  Henriette  D 3  800  00 

Cantin,  I.  D j  25  00 

Cantin,  V j  25  00 

Carrel,  Frank j  25  00 

Cafigrrain,  Edni 2J  250  00 

Chabot,  L.  G j  25  00 

Chateauvert;  Geo j  25  00 

Chateativert,  V s 1  100  00 

Chauveau,  Alex.  J ij  125  00 

Choquette,  Hon.  P.  A i  50  00 

Clement,  F.  X.  M j  25  00 

Cloutier,  Ephrem  (Succ.) 1 J  125  00 

Consigny,  K J  50  00 

Cote,  Achilla j  25  00 

Cote,  Edou^rtl j  25  00 

C6t6,  Joseph J  25  00 

Cot^,  J.  B }  25  00 

C6t6,  P.  J Ij  125  00 

Crepault,  Z.  (Succ.) 2J  250  00 

Darveau,  Geo 2i  250  00 

Delage,  Cyrille  F IJ  125  00 

Demers,  L.  J.  (Succ.) Ij  125  00 

Derome,  H j  75  00 

Dery,  Arthur J  26  00 

De  St.  Georges,  H.  Q }  25  00 

Dobell,  Mrs.  E.  F 28  2,800  00 

Dorvall,  Eugene j  25  00 

Doyle,  Wm J  75  00 

Drolet,  Arthur 1  100  00 

Drolet,  D.  E Ij  125  00 

Drouin,  Napoleon 2i  250  00 

Dumoulin,  P.  B.  (in  trust) 5}  575  00 

Dupuis,  A.  B 2i  260  00 

Duquet,  Cyrille J  25  00 

Dussault,  Nap.  (Succ.) j  25  00 

Faguy,  Lepinay  &  Frerc 2i  250  00 

Faguy,  Revd.  F.  X j  25  00 

Fortier,  F.  G 1  100  00 

Fortier,  Nazaire 2i  250  00 

Foumier,  Auguste 2J  260  00 
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LIST  OF  SHAREHOLDERS— Con^iniiecf. 

Number 

of  Amount. 

Shares  padd  up. 

Gameau,  Hon.  N 471  4,775  00 

Goutliier  &  Frere  (Cie) 5  600  00 

Gauvreau,  F.  E i  25  00 

Gignac,  J.  H li  125  00 

Girard,  A 2J  225  00 

Guay,  J.  F J  25  00 

Guerard,  Malvina  P J  25  00 

Hamel,  Dr.  A.  0 1  100  00 

Huot,  Emmanuel  (Succ.) i  25  00 

Jacot,  Emile  (Succ.) 1  2500 

Jacques,  Oct IJ  125  00 

Kirouac,  F.  (Succ.) 5  600  00 

Lafrance,  0.  J.  L i  50  00 

Laliberte,  Edmond IJ  125  00 

Laliberte,  J.  B 25  2,500  00 

Langlais,  J.  A.  (Succ.) i  25  00 

Larochelle,  J.'  H 2*  250  00 

Lavoie,  Napoleon 35*  3,550  00 

Leclerc  &  Roy i  50  00 

Legere,  J.  B.  D j  25  00 

Lemieux,  J.  F j  25  00 

Lemieux,  Mrs.  E.  S J  25  00 

Lemieux,  N.  &  Fils 2i  250  00 

LeMoine,  G 47  4,700  00 

Letellier,  A.  ''Succ.) li  125  00 

Letellier,  Mme.  S 1  100  00 

Levasseur,  Nazaire J  25  00 

Madden,  Geo IJ  125  00 

Magnan,  0.  J J  25  00 

Malouin,  Hon.  Albert J  50  00 

Marcoux,  L.  C IJ  125  00 

Marois,  F.  X J  25  00 

Marsh,  Wm.  A 2i  250  00 

Martineau,  J.  E 2i  250  00 

Matte,  J.  S {  75  00 

McCall,  Shehyn  &  Co 2i  250  00 

McWilliam,  Wm i  50  00 

Michaud,  Ben J  50  00 

Migner,  Thomas i  25  00 

Moisan,  J.  A i  25  00 

Moiaan,  L.  A i  25  00 

Morin,  L.  D J  25  00 

Morisset,  0.  L.  A j  25  00 

Momssette,  J.  B 2J  250  00 

Myrand  &  Pouliot i  50  00 

Noel,  J.  M i  50  00 

Noreau,  Charles j  25  00 

Pampalon,  T.  (Succ.) j  25  00 

Paquet,  Cie  Lt^ 301  3,060  00 

Paradis,  Etienne 2J  aSO  00 
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LIST  OF  SHARFH0LDJ«:KS— Con^tnu€(i. 

Nximrber 

of  Amoant. 
Shares  padd  up. 

Paradia,  V.  E IJ  125  00 

Parent,  Alexis i  6000 

Parent,  Chs.  A 2i  260  00 

Parent,  Frangois IJ  126  00 

Parent,  Geo 61  626  00 

Parent,  J.  Alberic 9  300  00 

Parent,  P.  I ^  60  00 

Parent,  Hon.  S.  K 45  4,500  00 

Pettigrew,  Charles J  6000 

Picard,  Joseph i  2600 

Picard,  O.  (Succ.) IJ  126  00 

Picard,  S i  26  00 

Pichette,  Elz.  (Succ.) J  2500 

Powell,  C.  S 4  25  00 

Price,  H.  M     48  4,800  00 

Proulx,  Mme.  R.  A 1  100  00 

Rhodes,  Wm.  (Estate) 1  *  100  00 

Robitaille,  Hon.  A li  126  00 

Rouleau,  Revd.  T.  G i  25  00 

Roumilhac,  Edouard J  2600 

Ross,  John  T.... 2J  250  00 

St.  Pierre,  Ernest 2J  250  00 

Samson,  Joseph IJ  1*50  00 

Savard,  Elzear 2  20000 

Savoie,  F.  T J  50  00 

Scott,  B.  A 2i  260  00 

Scott,  J.  G 2i  25000 

Syndicat  de  Quebec 2i  260  00 

Tan^ay,  (3eo IJ  126  00 

Tanguay,  G.  E 2  20000 

Turcotte,  J.  B.  O i  26  00 

Turcotte,  Nazaire  &  Cie 2i  260  00 

Turgeon,  P.  L IJ  126  00 

Villeneuve,  L.  O J  26  00 

Voyer,  Jean  (Succ.) J  26  00. 

Walsh,  John  E J  26  00 

Total 637    $63,700  00 

Old  grant  from  government  ,province  of  Quebec $1,681  69 

Forfeited  payments 204  01 

Capital  stock  account  as  per  ledger $   65,585  70 
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LIST  OF  SHAREHOLDERS  OF  THE  QUEBEC  BRIDGE  AND  RAILWAY  CO. 

20.  Holders  of  additional  stock  subscribed  as  mentioned  in  Statute  III.,  Edward 
VII.,  chapter  54.  (As  it  appears  to  date,  31st  January,  1908,  in  the  stock  ledger  of 
the  company),  $200,000. 

Ntimber 

of  Amount. 

Shares  pedd  up. 

Allan,  Hugh  A 250  $  26,000  00 

Audette,  R 4  400  00 

Boswell,  V 3  300  00 

Breakey,  J 2  200  00 

Davis,  M.  P 949  94,900  00 

Fortier,  F.  G 1  100  00 

Garneau,  Hon.   N 3  300  00 

Hays,  Chas.  M.  (in  trust) 250  26,000  00 

Laliberte,  J.  B 2  200  00 

Lavoie,  N 4  400  00 

LeMoine,  G 3  300  00 

Parent,  Hon.  S.  N 25  2,600  00 

Price,  H.  M 4  400  00 

Quebec  Central  Railway 174  17,400  00 

Sharpies,  Hon.  J 276  27,600  00 

Walsh,   J.   H 50  6,000  00 


2,000    $200,000  00 


I,  J.  Henri  Paquet,  Treasurer  of  the  Quebec  Bridge  and  Railway  Company,  do 
solemnly  declare  that  all  names  appearing  on  the  above  list  as  shareholders  of  the 
company  are  correct  according  to  the  stock  ledger;  that  all  such  shareholders  have 
fully  paid  up  their  stock ;  that  no  allotment  of  stock  was  allowed  to  any  of  the  share- 
holders; and  that  some  directors  have  purchased  some  of  the  above  stock  out  of  the 
money  voted  them  as  attendance  fees  by  the  shareholders  at  the  annual  general 
meetings. 

J.  H.  PAQUET, 

Treasurer. 
Sworn  before  me  at  Qudbec,  in  the  Province] 
of    Quebec,    this    Slst   day   of   January,  j- 
1908.  J 

J.  A.  Paradis, 

Com.  oup.  Court,  District  of  Quebec. 
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CORRESPONDENCE  ORDERED  TO  BE  INCLUDED  AS  EVIDENCE- 
FURTHER  QUESTIONS  SUBMITTED  TO  MR  KINLOCH,  AND  HIS 
WRITTEN  ANSWERS  THERETO. 

Q.  Did  the  field  joint  of  lower  chord  A-9-L  in  panel  9  show  any  indication  of 
being  butted  more  tightly  on  the  west  side  than  on  the  east  side,  or  vice  versa,  when 
ready  for  riveting  up  ? — ^A.  Joint  of  lower  chord  in  left  truss  panel  9  was  riveted 
early  in  June,  1907.  All  ribs  of  9-L  and  8-L  butted  tight.  I  can  remember  no  facts 
that  would  lead  me  to  believe  any  one  rib  was  butted  tighter  than  another. 

Q.  Were  there  any  difficulties  in  the  way  of  making  this  examination  ?  How 
did  you  make  it  ? — A.  The  bottom  plate  was  removed  and  the  examination  was  made 
from  the  bottom  ;  first,  by  trying  to  insert  a  very  thin  piece  of  steel  between  the 
abutting  web  plates  ;  second,  by  looking  up  between  the  two  inner  ribs  and  making 
as  close  an  examination  as  possible  from  the  top.  1st.  By  making  as  close  an  exami- 
nation as  possible  and  trying  to  enter  a  thin  piece  of  steel  at  the  top  of  the  vertical 
leg  of  the  top  flange  angle  of  the  chord  just  above  the  outside  side  splice  plate  of  the 
outside  ribs  of  chords  only.  No  satisfactory  examination  could  be  made  of  the  top 
of  the  centre  ribs  and  if  all  the  other  points  were  butted  perfectly  we  assumed  that 
the  two  centre  ribs  must  necessarily  be  butting  also  at  the  top. 

Q.  Give  what  information  you  can  in  this  respect  in  the  case  of  any  other  field 
joints  in  lower  chords  ? — A.  When  the  chords  of  the  anchor  arm  were  set  on  the 
camber  blocks  and  for  some  time  after,  there  was  some  difference  in  the  distance 
between  the  different  ribs.  I  believe  a  record  will  be  found  of  this  matter  in  Mr.  Mc- 
Lure's  notes. 

Q.  At  the  request  of  Mr.  Hoare,  Mr.  Birks  examined  chord  9-L,  anchor  arm,  and 
the  field  splices  connecting  it  to  the  adjoining  chords  on  August  28th  and  subsequently 
reported  some  results  of  his  examination  to  the  Phoenix  Bridge  Company  by  letter. 
Did  you  accompany  him  on  this  examination  ? — A.  No,  but  I  met  him  just  after  he 
had  finished  making  it  and  at  his  request  I  went  down  on  to  the  chord  and  examined 
the  field  splice  between  chords  8-L  and  ^-L,  he  remaining  at  track  level  immediately 
above  me  and  conversing  with  me  during  my  examination. 

Q.  Did  you  agree  that  the  deflection  of  IJ  inches  at  field  splice  shown  on  Mr. 
Birks'  sketch  existed  and  in  what  way  was  it  measured.  Do  you  consider  that  this 
deflection  was  present  at  the  joint  when  it  was  riveted .  up  in  June,  1907  ? — A.  We 
agreed  at  the  time  that  there  was  an  apparent  deflection  of  about  one-half  inch  at  the 
field  splice,  and  I  do  not  know  why  Mr.  Birks  reported  IJ  inches.  Neither  he  nor  I 
had  any  appliances  for  measfuring  the  deflection,  and  it  was  estimated  by  sighting 
along  the  edge  of  the  outside  upper  angle  from  about  the  second  point  of  lattice 
attachment  on  chord  9-L.  The  estimates  at  best  were  of  very  uncertain  value.  I  am 
confident  that  the  joint  was  straight  to  all  intents  and  purposes  when  it  was  riveted 
up,  and  am  not  prepared  to  say  now  that  the  deflection  that  seemed  to  me  to  exist  on 
August  28th  may  not  have  been  caused  by  the  absence  of  any  definite  and  well-marked 
line  from  which  to  measure.  I  noted  on  August  28th  particularly  that  the  lines  of 
rivets  in  the  upper  cover  plate  were  straight,  that  the  rivets  showed  no  sign  of  shear 
and  that  the  edge  of  the  cover  plate  mat<;hed  the  edge  of  the  flange  angles  of  the  out- 
side ribs  on  both  sides  throughout  its  length. 
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INDEX  OF  EXHIBITS. 


1.  Statutes  and  By-laws  of  Quebec  Bridge  Company. 

2.  Approval  by  Eailway  Committee  of  general  plan  showing  location  of  piers  at 

Chaudiere  site. 

3.  General  plan  approved  in  2. 

4.  Minute  of  Board  of  Quebec  Bridge  Company  relating  to  the  calling  for  tenders. 
6.  Approval  by  Deputy  Minister  of  Specifications  on  which  tenders  were  called  for. 

6.  Circular  letter  calling  for  tenders.  ^ 

7.  Specification  for  a  suspension  bridge. 

8.  Tender  received  from  the  Phoenix  Bridge  Company. 

9.  Report  of  Mr.  Theodore  Cooper  on  tenders  for  substructure  and  superstructure. 

(Printed,) 

10.  Resolution  of  Board  of  Quebec  Bridge  Company  to  send  Mr.  Cooper's  report, 

tenders  and  plans  to  the  Prime  Minister. 

11.  Report  from  Mr.  Theodore  Copper  on  modifications.  (P tinted.) 

12.  Subsidy  agreement  and  specifications. 

13-14.  Contracts  for  the  two  approach  spans  between  Quebec  and  Phoenix  Companies. 

15.  Resolution  of  Board  of  Quebec  Company  approving  13  and  14. 

16.  Contract  (19  June,  1903)  between  the  companies  for  construction  of  superstruc- 

ture. 

17.  Order-in-Council  (21  July,  1902)  authorizing  Mr.  Cooper  to  modify  plans    and 

sx)ecifications. 

18.  Order  in  Council  (15  August,  1903)  with  resi)ect  to  powers  and  duties  of  Chief 

Engineer.  (Printed.) 

19.  Copies  of  all  annual  reports  of  Quebec  Bridge  Company. 

20.  Resolutions  of  Board  of  Directors  defining  position  of  Mr.  Cooper. 

21.  Copy  of  specifications  attached  to  contract  and  copy  of  amendments  to  specifica- 

tions afterwards  inserted. 

22.  Letter  from  Mr.  Hoare  to  Mr.  Holgate  defining  duties  of  inspectors. 

23.  Correspondence  between  Quebec  Bridge  Company  and  Mr.  Cooper. 

24.  List  of  employees  Phoenix  Bridge  Company  on  south  side. 

25.  Sketch  plan  showing  position  of  objects  and  witnesses  with  relation  to  bridge. 
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26.  White  print  of  Bridge. 

27.  Sketches  made  by  Mr.  Haley  to  illustrate  his  evidence. 

28.  Keports  of  tests,  submitted  by  Mr.  Hoare. 

29.  Photograph. 

30.  Book  of  plans  produced  by  Mr.  Milliken. 

31.  Book  of  plans  produced  by  Mr.  Milliken. 

32.  Plan  showing  state  of  progress  on  August  29. 

38.  A,  B,  C,  folios  of  plans  of  bridge  and  strain  sheets  put  in  by  Mr.  Hoare. 

33.  D  Index  to  approved  plans. 

84.  Two  books  of  photographs  (Mr.  Cudworth.) 
36.  Photographs  (Mr.  Kinloch.) 

36.  Al^eement,  province  of  Quebec  and  Quebec  Bridge  Company. 

37.  Agreement,  City  of  Quebec  and  Quebec  Bridge  Co. 

38.  Record  of  errors  found  in  the  field  (Mr.  McLure)  small  book. 
39  Record  of  unfinished  work  (Mr.  McLure)  (book). 

40.  Sketch  of  'crimp'  (24  inch  pin.) 

41.  Anchor  and  Cantilever  Arm  chord  sections. 

42.  Progress  estimates  and  reports   (Mr.  Hoare). 

43.  Field  Engineering  Reports. 

44.  Blue  print,  positions  top  chord  panel  points  before  and  after  the  accident. 

45.  Same  as  44  re  bottom  chord. 

46.  Positions  papel  points  east  truss  of  anchor  arm. 

47.  Same  as  46  west  truss  anchor  arm. 

48.  Measurements  for  horizontal  movement  between  anchor  pier  and  main  pier. 

49.  Position  of  pedestals  on  main  pier  before  and  after  accident. 

60  Elevations  of  two  bench  marks  on  face  of  main  pier. 

61.  Telegrams*  from  Mr.  Hoare  and  Mr.  Deans  and  sketch  showing  bend  in  chord 
A  9-L. 

53.  Mr.  Hoare's  Diary. 

54.  Blue  print  showing  location  of  lower  chords  in  wreck,  and  description. 
65.  Memorandum  showing  deflections  under  wind  stress. 

56  Anemometer  records. 

67.  Sketch  by  Mr.  Kinloch  showing  space  blocking  at  chord  A  4-L. 

68.  Tetters  from  Mr.  Birks  and  Mr.  Yenser  to  Mr.  Deans. 

69.  Letter  from  Mr.  Deans  to  Mr.  Yenser. 
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60.  Blue  print  note  book  entitled :  '  Notes  for  erecting  Quebec  Bridge,'  and  blue  print 

notes  covering  erection  of  main  traveller  actually  used  by  Mr.  Birks,  erection 
engineer. 

61.  Statement  of  condition  of  riveting  on  August  29. 

62.  Sketch  showing  method  used  in  measuring  between  anchor  pier  and  main  pier 

south  anchor  arm,  September  17th,  1907;  plan  showing  location  of  24-inch  pins, 
September  27,  1905;  photograph  showing  progress  of  erection  at  close  of  season 
1908. 

63.  Letter  of  Mr.  Douglas  re  suggested  amendments,  and  other  documents. 

64.  Copy  of  Guarantee  Agreements,  October  19,  1903  (3  Edward  7,  Cap.  64.) 

66.  Letter  of  Mr.  Schreiber  to  Mr.  Fielding,  August  12,  1903,  re  modifications  of 
specifications. 

66.  Copy  of  Kailway  Department's  instructions  to  Mr.  Tomney,  inspector  at  Plutnix- 

ville,  August  4,  1904. 

67.  Notes  by  Mr.  Douglas  on  large  span  bridges  and  proposed  changes  in  specification. 

69.  Copy  of  Telegram,  August  29th,  1907— Theodore    Cooper    to    Phoenix    Bridge 

Company. 

70.  Correspondence  from  Mr.  Cooper's  letter-books.  (Printed.) 

71.  Correspondence  from  Mr.  Cooper's  letter-books.  (Printed.) 

72.  Correspondence  from  Mr.   Cooper's  letter-books.  (Printed.) 

73.  Correspondence  from  Mr.  Cooper's  letter-books.  (Printed.) 

74.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  (Printed.) 
76.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  (Printed,) 

76.  Correspondence  from  Phoenix  Bridge  Company's  letter-books  (Printed.) 

77.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.         (Printed.) 

75.  Correspondence  from  Phoenix  Bridge  Comi)any's  letter-books.  (Printed.) 

79.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  (Printed.) 

80.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  (Printed.) 

81.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  (Printed.) 

82.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  (Printed.) 
88.  Correspondence  from  Phoenix  Bridge  Company's  letter-books.  (Printed.) 
84.  Inspector  Edwards'  Report,  *  Shop  Errors.' 

86.  Tension  tests  of  built-up  members.     (Blue  print.) 

86.  Eye-bar  tests. 

87.  Letter  from  Mr.  Parent  to  Phoenix  Bridge  Company,  August  23,  1899,  tendering 

contract. 

88.  General  outline  plan  Phoenix  Bridge  Company,  November  30,  1897. 

89.  General  outline  plan  Phoenix  Bridge  Company,  Novembeir  30,  1897. 

90.  Daily  record  of  Inspection  Phceniz  Bridge  Company. 
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91.  Record  of  Field  corrections. 

92.  Statement  weight  removed  and  added  Cantilever  Arm  in  1907. 

98.  Reports,  condition  of  joints  November  6,  and  August  29,  1907. 
94.  Preliminary  plan  No.  1. 

96.  Preliminary  plan  No.  2. 

96.  Plan  submitted  with  1,600  feet  tender  in  1899. 

97.  Stress  diagrams  for  1,600  feet  design. 

98   and  109.     Strain  sheets  for  detail  design. 

99.  Copy  of  Quebec  Bridge  Company's  specification  (same  as  11.) 
100.  Copy  of  modifications  in  specifications.     (Same  as  18.) 

101    and  102.  Mr.  Cooper's  specifications  for  workmanship. 

103.  Dead  load  concentrations  Anchor  Arm. 

104.  Stress  sheet  showing  dead  leads  from  actual  shipping  weights. 
106.  Stress  sheet  showing  stresses  immediately  before  accident. 
106.  A  diagram  showing  camber  movements. 

106.  Mr.  Szlapka's  personal  diary. 

107.  Sketches  of  travellers. 

108.  Erection  stresses  due  to  large  travellers. 

109.  Same  as  98. 

110.  Mr.  Cooper's  packing  of  Anchor  Arm  top  chord  bars. 

111.  Stress  sheet  of  Anchor  Arm  for  6,000  lbs.  per  lin.  ft. 

112.  Instructions  to  Mr.  Cooper  to  report  on  tenders.  (Printed,) 

113.  Numbered  letters  giving  effect  to  contract. 

114.  Statement  of  all  payments  to  Mr.  Cooper,  Quebec  Bridge  Company.    {Printed,) 

115.  Telegram  from  Mr.  Cooper  re  C.P.I. 

116.  Sheet  'W,'  May  20,  1904,  Phoenix  Bridge  Company,  top  chord  packing. 

117.  Minutes  of  Meetings,  Quebec  Bridge  Company  Board. 

118.  Original  of  Mr.  Szlapka's  concluding  evidence. 

119.  Copy  of  letters  patent.  Phoenix  Bridge  Company. 

120.  Original  letter  of  Mr.  Barthe  with  list  of  shareholders  Quebec  Bridge  Company. 

121.  Mr.  Cooper's  Report  on  chailge  of  span,  May  1,  1900. 

122.  Mr.  Ami's  Report  on  geology  of  foundations.  {Printed,) 

123.  Balance  sheet  Quebec  Bridge  Company,  1907,  and  list  of  directors. 

124.  Photos  of  wreck  taken  by  Mr.  Francis.  {Printed,) 

125.  List  of  plans  of  bridge  with  important  dates.  {Printed.) 

126.  Photographs  of  details  and  erection  methods.    (Appendix  10.)  {Printed.) 

127.  Photographs  of  details  and  erection  methods.     (Appendix  10.)         {Printed,) 

128.  Meteorological  Records,  Quebec. 

129.  Copies  of  correspondence  relating  to  bent  chords. 
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EXHIBIT  No.  9. 

Theodore  Cooper,         ♦ 

Consulting  J^ngineer, 

36  Broadway,  New  York. 

REPORT  UPON  THE  COMPETITIVE  PLANS  AND  PROPOSALS  FOR  THE 
CONSTRUCTION  OF  THE  QUEBEC  BRIDGE. 

The  following  plans  with  the  accompanying  proposals  have  been  submitted  to  me 
for  examination  and  report  as  to  their  relative  merits  and  values,  viz: — 

Two  plans  by  the  Dominion  Bridge  Company  of  Montreal,  one  for  a  cantilever 
bridge  with  a  channel  span  of  1,600  feet,  and  one  for  a  stiffened  suspeusion  bridge 
with  a  channel  span  of  2,000  feet        , 

One  plan  by  the  K^stone  Bridge  Company  of  Pittsburg,  for  a  cantilever  bridge 
with  a  channel  span  of  1,600  feet  (being  identical  with  the  plan  proposed  by  the 
Dominion  Bridge  Company.) 

Two  plans  by  the  Phoenix  Bridge  Company  of  Phoenixville,  Pa. ;  one  for  a  canti- 
lever bridge  with  a  channel  span  of  1,600  feet,  and  one  for  a  stiffened  suspension 
bridge  with  a  channel  span  of  1,800  feet. 

One  plan  by  the  Union  Bridge  Company  of  New  York,  for  a  stiffened  suspension 
bridge  with  a  channel  span  of  1,800  feet. 

Making  in  all  three  different  suspension  bridge  designs  and  two  different  canti- 
lever bridge  designs. 

GENERAL  DESCRIPTION  OP  PLANS. 

Ist  Suspension  Bridges. 

Dominion  Bridge  Company's  plan,  Channel  span  2,000  feet, — ^This  plan,  prepared 
by  the  Pencoyd  Bridge  Company  of  Philadelphia,  is  a  suspension  bridge  with  con- 
tinuous stiffening  trusses  extending  from  tower  to  tower,  this  portion  of  the  cables 
only  carrying  any  load.  These  stiffening  trusses  are  riveted  lattice  girders,  70  feet 
in  depth.  The  cables  dip  i^th  of  the  span,  or  200  feet.  The  towers  are  carried  on 
sixteen  cylindrical  piers,  eight  to  each  tower.  There  are  four  cables,  carried  at  the 
tops  of  the  towers  on  movable  saddles.  Both  anchorages  are  supi>osed  to  be  in  natural 
rock,  and  have  tunnels  for  drainage  and  for  access  to  inspect  and  care  for  the  exposed 
metal.  The  spans  between  the  shores  and  towers  are  entirely  independent  of  the 
cables.    The  plan  is  accompanied  by  strain  sheets  and  detail  drawings. 

Phoenix  Bridge  Company's  plan,  Channel  span  1,800  feet, — This  plan  prepared  by 
1£t,  G.  Lindenthal,  C.E.,  is  a  suspension  bridge  stiffened  by  trussing  the  cables.  Both 
the  end  and  middle  spans  are  loaded,  so  the  cables  carry  the  whole  load  from  shore  to 
shore;  all  the  spans  are  similarly  stiffened.  The  stiffening  trusses  have  the  cables  for 
the  upper  members  and  the  lower  members  are  rigid  chords  of  plates  and  angles.  The 
vertical  members  are  also  rigid,  but  the  diagonals  are  all  adjustable  wire  ropes.  All 
parts  are  positively  connected  by  means  of  pins,  the  cables  even  being  formed  of  wire 
links  connected  together  at  the  panel  points  by  pins.  The  whole  truss  thus  formed  is 
supported  on  pins  at  the  tops  of  the  towers.  The  towers  are  formed  of  two  legs,  each 
resting  on  a  separate  cylindrical  pier  30  feet  in  diameter  at  the  top.  The  tower  pivots 
at  the  bottom  on  a  large  pin.  The  bridge  has  a  buckle-plate  floor  which  serves  as  a 
part  of  the  wind  truss.    There  is  a  toggle  device  at  each  tower  which  is  intended  to 
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maintain  the  continuity  of  Hie  wind  truss  from  shore  to  shore  and  still  permit 
changes  of  length  by  contraction  or  expansion  from  temperature.  The  anchorages  are 
supposed  to  be  in  natural  rock,  and  after  being  placed,  to  be  completely  imbedded  in 
concrete.  This  plan  is  accompanied  by  strain  sheets  and  carefully  worked  out  details, 
illustrating  the  essential  features  of  the  design. 

Union  Bridge  Company's  plan,  Channel  span  1J800  feet, — This  plan  is  for  a  euai- 
pension  bridge  stifPened  by  trusses  hinged  at  the  ends  and  at  the  centre  of  the  middle 
span,  which  is  the  only  part  of  the  structure  carried  by  the  cables;  the  backstays 
carrying  no  load.  There  are  four  cables  and  two  hinged  stiffening  trusses.  Each 
tower  is  carried  on  four  cylindrical  piers,  19  feet  in  diameter  at  the  top.  At  the  level 
of  the  roadways  there  extend  from  the  towers  horizontal  outriggers,  about  the  ends 
of  which  the  wind  cables  are  stretched.  The  structure  between  the  shores  and  the 
towers  is  composed  of  independent  viaduct  spans.  The  plan  submitted  is  merely  a 
skeleton  without  other  dimensions  than  the  lengths  of  the  spans  and  the  elevations  of 
the  masonry  piers.  Copies  of  the  plans  of  the  proposed  Hudson  river  bridge  are 
eubmitted  to  indicate  the  character  of  the  end  and  central  hinges  and  other  details. 
The  plan  is  not  accompanied  by  any  strain  sheets,  sizes  of  parts  nor  any  foundation 
plans. 

2nd,  Cantilever  Bridges, 

Keystone  Bridge  Company's  plan,  Channel  span  1,600  feet, — This  plan  provides 
for  two  rivers  arms  each  650  feet  long,  two  anchor  arms  each  500  feet  long  and  a 
suspended  centre  span  of  500  feet,  making  the  channel  span  1,600  feet,  and  the  total 
length  between  anchorages  2,600  feet.  The  trusses  are  spaced  71  feet  apart,  centre 
to  centre.  The  suspended  span  is  90  feet  in  depth  and  has  parallel  chords.  The  canti- 
lever arms  are  260  feet  deep  at  the  towers ;  the  top  chords  sloping  each  way  on  straight 
lines.  The  floor  beams  are  partially  carried  by  suspenders  to  overhead  transverse 
girders.  The  plans  are  accompani<ed  by  strain  sheets  and  plans  of  foundations.  The 
foundation  plans  are  by  the  Engineering  Contract  Company  of  New  York. 

Dominion  Bridge  Company's  plan, — This  plan  is  identically  the  same  as  ^at  of 
the  Keystone  Bridge  Company.  The  foundation  plans  are  by  W.  Davis  &  Sons  of 
Canada. 

Phoenix  Bridge  Company's  plan,  Channel  span  1,600  fe^t, — This  plan  has  two 
river  arms  each  500  feet  long,  two  anchor  arms  each  500  feet  long  and  a  suspended- 
centre  span  of  600  feet,  making  a  channel  span  of  1,600  feet  and  a  total  length  be- 
tween anchorages  of  2,600  feet.  The  trusses  are  spaced  67  feet  centre  to  centre.  The 
suspended  span  is  84  feet  in  depth  at  the  ends  and  120  feet  at  the  centre,  with  a 
curved  top  chord,  the  cantilever  arms  are  295i  feet  deep  at  the  towers,  the  top 
chords  descending  in  each  direction  on  curved  lines.  The  plans  are  accompanied 
by  strain  sheets  and  plans  of  foundations.  The  foundation  plans  are  by  the  Engin- 
eering Contract  Company  of  New  York  and  are  similar  to  those  accompanying  the 
proposal  of  the  Keystone  Bridge  Company. 

CONSIDERATION  OF  THE  PLANS  AND  PBOPOSALS. 

After  a  preliminary  examination  and  study  of  the  several  plans  I  made  appoint- 
ments with  the  designers  of  each  plan  (except  the  Pencoyd  Bridge  Company)  and 
discussed  with  each  their  own  design  and  its  special  features.  On  account  of  the  high 
lender  accompanying  the  suspension  bridge  plan  prepared  by  the  Pencoyd  Bridge 
Company  and  the  qualification  made  by  the  Dominion  Bridge  Company  in  reference 
to  the  construction  of  the  cables,  I  did  not  consider  it  necessary  to  make  any  special 
examination  of  this  plan. 

The  plan  of  the  Union  Bridge  Company  is  indefinite  and  incomplete  in  that  it 
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does  not  give  the  sizes  of  parts  or  proper  data  to  determine  the  relative  value  of  the 
design.  It  is  not  in  accordance  with  the  specifications,  as  it  is  proposed  to  use  a 
higher  grade  of  wire  and  of  structural  steel  than  is  called  for  by  the  specifications  and 
to  strain  these  materials  40  to  50  per  cent  higher  than  is  specified.  The  saving  of 
metal  by  this  means  does  not  indicate  any  merit  due  to  the  plan  and  if  it  is  permis- 
sible for  one  competitor  to  make  such  changes  in  the  requirements  of  the  specifica- 
tions, fairness  to  the  others  would  require  that  they  be  allowed  the  same  privilege. 
The  use  of  four  cylinders  for  the  foundation  of  each  tower  does  not  appear  desirable 
in  a  river  like  the  St.  Lawrence,  with  its  heavy  and  severe  ice  conditions. 

The  suspension  bridge  plan  submitted  by  the  Phoenix  Bridge  Company  has  been 
worked  out  much  more  thoroughly  than  the  other  suspension  bridge  designs.  The 
lines  of  the  structure  are  very  pleasing,  giving  a  combined  effect  of  grace  and  strength. 
The  catenary  curves  of  the  cables  are  not  crossed  or  broken  by  the  stiffening  trusses. 
The  design  appears  from  an  ordinary  examination  to  be  in  accordance  with  the 
requirements  of  the  specifications.  Actual  verification  of  the  strain  sheets  would  be 
difficult  and  require  much  time.  A  stiffening  truss  of  the  kind  here  proposed  could 
not  be  used  successfully  for  bridges  formed  with  continuous  wire  cables,  as  the  con- 
nections of  the  various  members  of  the  truss  would  have  to  be  made  through  the 
friotional  grip  of  cable  bands,  which  would  not  be  trustworthy.  The  success  of  such 
a  truss  depends  therefore  upon  the  use  of  wire  links  for  the  cables  and  a  positive  con- 
nection of  all  the  members  by  means  of  pins.  That  such  links  can  be  made  is 
undoubted,  but  their  successful  and  economic  manufacture  has  yet  to  be  developed.  The 
accessibility  of  these  links  for  inspection  at  any  time  and  the  possibility,  should  it  be 
necessary,  of  removing  and  replacing  a  link,  gives  this  form  of  cable  many  advantages 
over  the  solid  bound  continuous  wire  cables. 


CANTILEVER    PLANS. 

The  preliminary  examination  of  the  several  plans  submitted  led  me  to  believe  that 
the  cantilever  designs  were  probably  the  most  favourable  ones,  in  consideration  of 
their  lower  tenders.  They  were  therefore  much  more  critically  considered,  not  only  to 
determine  whether  they  were  in  compliance  with  the  specifications,  but  also  to  obtain 
their  relative  values.  It  was  then  found  that  the  two  superstructure  plans,  viz.,  the 
Keystone  and  the  Phoenix  plans,  were  not  proportionate  for  the  carrying  capacity. 
Through  some  misunderstanding  of  the  specifications^  the  Keystone  plan  was  propor- 
lioned  for  a  live  load  two  thousand  pounds  more  per  running  foot  of  bridge  than  any 
of  the  other  plans.  In  order,  therefore,  that  this  plan  might  be  placed  on  a  fair  basis 
of  comparison  with  the  others,  I  requested  the  Keystone  Bridge  Company  to  correct 
their  strain  sheets  and  to  make  the  corresponding  change  in  their  tender.  This  cor- 
rection has  been  made  and  filed  with  the  secretary  of  the  Quebec  Bridge  Company 
and  a  copy  has  been  furnished  me.  I  have  made  an  independent  estimate  of  this  cor- 
rection, closely  confirming  the  figures  given  by  the  Keystone  Bridge  Company. 

Both  the  Keystone  and  the  Phoenix  plans  of  cantilever  superstructure  are  in 
accordance  with  the  si)ecifications  and  are  acceptable  designs.  The  greater  depth  of 
the  Phoenix  design  and  the  curving  of  the  top  members  of  the  cantilever  arms  give  this 
plan  a  more  pleasing  effect  than  is  produced  by  the  lower  depth  and  straight  chords  of 
the  Keystone  plan.  The  method  of  carrying  the  floor  in  the  Phoenix  design,  viz., 
directly  to  the  trusses  without  intermediate  supports,  is  more  satisfactory  than  the  one 
adopted  in  the  Keystone  plan;  it  also  appears  to  be  more  economical,  not  only  in 
weight  of  metal,  but  in  saving  four  feet  in  the  length  of  the  piers.  The  Phoenix  plan 
contains  eye-bars  of  16-inch  widths,  a  size  exceeding  any  heretofore  made.  While 
there  is  no  question  of  the  possibility  of  making  bars  of  this  size,  it  is  not  certain  that 
such  bars  would  give  the  desired  strength  and  other  physical  qualities.  There  would 
be  no  difficulty,  however,  in  snbstituting  other  forma  if  found  deeirable. 


442  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  Vll.,  A.  1908 
FOUNDATIONS    AND   PIERS   FOR   THE   CANTILEVER  PLANS. 

The  Engineering  Contract  Company  furnishes  similar  plans  for  the  caissons  and 
piers  for  both  the  Keystone  and  Phoenix  designs.  The  main  or  channel  piers  are  alike 
in  all  of  their  dimensions  except  in  the  length  of  the  piers  and  caissons,  which  are 
four  feet  longer  in  the  Keystone  plan,  owing  to  the  greater  width  between  the  trusses 
of  this  plan  than  in  the  Phoenix  plan. 

The  piers  are  24  feet  wide  under  the  coping  and  batter  1  in  12.  The  caissons  are 
49  feet  wide  for  the  north  pier  and  51  feet  for  the  south  pier;  they  are  respectively 
153  and  155  feet  long  for  the  Keystone  plan  and  four  feet  [porter  on  the  Phoenix  plan. 

The  two  Keystone  piers  and  caissons  have  a  total  contents  of  55,755  cubic  yairds, 
with  a  bearing  area  on  the  bottom  of  15,400  square  feet  and  exerts  upon  the  bottom  an 
average  pressure  of  6.74  gross  tons  per  square  foot  if  allowance  is  made  for  the  buoy- 
ancy of  the  water,  or  8.5  tons  if  the  buoyancy  is  neglected. 

The  two  Phoenix  piers  and  caissons  have  a  total  contents  of  54,090  cubic  yards, 
with  a  bearing  area  on  the  bottom  of  15,000  square  feet  and  exert  upon  the  bottom  an 
average  pressure  of  6.47  gross  tons  per  square  foot  if  allowance  is  made  for  the  buoy- 
ancy of  the  water,  or  8.22  tons  if  the  buoyancy  is  neglected. 

The  anchorage  piers  and  the  masonry  of  the  approaches  are  alike  in  all  manners, 
except  where  necessary  differences  are  required  by  the  lengths  of  the  approach  spans 
and  extra  width  of  the  Keystone  plan. 

In  order  to  make  these  two  plans,  namely,  the  Keystone  and  the  Phoenix,  fairly 
comparable  they  should  be  modified  so  that  the  bearing  pressures  upon  the  bottom 
should  be  the  same  per  square  foot.  Assuming  the  bearing  pressure  of  6.47  tons  of  the 
Phoenix  plan  as  a  reference,  we  must  increase  the  contents  of  the  Keystone  piers  about 
1,300  cubic  yards,  making  their  total  contents  57,055  cubic  yards.  This  is  due  to  the 
greater  weight  of  the  Keystone  superstructure,  even  after  the  correction  is  made  in  its 
weight  by  changing  the  assumed  live  load. 

In  the  above  I  have  taken  the  plans  with  wooden  caissons,  as  these  have  the  most 
base  area  and  are  therefore  the  best  plans. 

W.  Davis  &  Sons  furnish  plans  for  the  piers  and  foundations  for  the  superstruc- 
ture of  the  Dominion  Bridge  Company. 

The  channel  piers  are  25  feet  wide  under  the  coping  and  batters  1  in  12.  The 
bottom  of  the  caisson  is  57.5  feet  wide  by  156  feet  long.  The  piers  have  a  total  con- 
tents of  58,685  cubic  yards,  with  a  bearing  area  of  17,887  square  feet  and  exert  upon 
the  bottom  a  pressure  of  5.89  gross  tons  per  square  foot  if  allowance  is  made  for  the 
buoyancy  of  the  water,  or  7.53  tons  if  the  buoyancy  is  neglected. 

The  plans  for  the  anchorages  and  approach  piers  differ  in  shape  and  class  of 
masonry  from  those  shown  on  the  plans  of  the  other  bidders. 

Messrs.  Davis  &  Sons  claim  that  these  plans  were  prepared  to  meet  the  views  of 
the  Pencoyd  Bridge  Company,  and  that  they  hastily  had  to  adapt  the  plans  for  the 
Dominion  superstructure  upon  the  Pencoyd  Company  declining  to  put  in  a  tender. 
They  also  claim  that  they  provided  through  courses  of  granite  at  the  request  of  the 
Pencoyd  Company  and  also  carried  their  granite  facing  some  ten  feet  lower  than  the 
other  bidders.  They  therefore  claim  that  in  reducing  their  piers  to  a  fair  comparison 
with  the  others  they  should  be  allowed  to  reduce  their  piers  to  the  same  loads  and 
pressures  as  the  other  bidders,  and  also  change  their  unit  prices  to  the  same  classes 
of  masonry. 

Considering  these  claims,  under  the  circumstances,  to  be  proper,  I  requested  them 
to  modify  their  plans  and  proposals  on  the  following  basis: — 

To  make  their  channel  piers  24  feet  under  the  coping;  to  proportionate  the  piers 
to  the  same  loads  and  bearing  pressures  as  the  Phoenix  plan,  which  I  have  used  as  the 
reference;  and  to  omit  the  extra  granite  in  their  first  plan,  and  to  modify  their  tender 
accordingly. 

•    They  have  accordingly  furnished  modified  plans  and  proposals.    The  channel  piers 
have  a  total  contents  of  52,400  cubic  yards,  with  a  bearing  area  of  14,500  square  feet 
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and  exert  upon  the  bottom  a  pressure  of  6.60  gross  tons  per  square  foot  if  the  buoyancy 
of  the  water  is  allowed  for,  or  8.35  tons  if  the  buoyancy  is  not  considered. 

They  estimate  the  quantities  of  masonry  in  the  abutments  much  higher  than  the 
other  bidders,  and  also  give  it  a  higher  unit  value  on  account  of  the  rock  excavation 
necessary  to  secure  a  good  foundation.  From  the  information  given  me  as  to  the 
character  of  the  ground,  I  think  Messrs.  Davis  &  Sons  are  nearer  correct  than  the  other 
bids. 

Omitting  the  abutment^  from  both  bids,  the  total  prices  for  all  the  other  piers  and 
anchorages  upon  the  basis  of  the  Phoenix  superstructure  are  as  follows : — 

Engineering  Contract  Company $1,113,857 

Wm.  Davis  &  Sons. .  .  .< 1,144,090 

The  unit  prices  of  these  two  bidders,  while  differing,  are  fair  competitive  prices. 

As  the  plans  for  the  piers  and  foundations  furnished  by  the  above  bidders  are  only 
general  in  character  and  may,  or  rather  I  should  say,  will  need  modifications  to  adapt 
them  to  local  conditions,  which  may  affect  the  relative  values  of  the  two  plans,  I  make 
no  recommendation  in  favour  of  either  party. 

RELATIVE  MERIT  AND  VALUE  OF  THE  PLANS  AND  PROPOSALS. 

First, — The  suspension  bridge  plan  of  the  Dominion  Bridge  Company  may  be 
dismissed  from  further  consideration  by  the  relatively  high  tender,  and  also  from  the 
incompleteness  of  the  proposal,  due  to  the  qualification  made  in  reference  to  the  con- 
struction of  the  cables. 

Second. — The  suspension  bridge  plan  of  the  Union  Bridge  Company  is  excluded 
from  further  consideration  by  the  indefiniteness  and  incompleteness  of  the  tender,  and 
also  because  the  plan  is  not  in  accordance  with  the  specifications. 

Third. — The  suspension  bridge  plan  of  the  Phoenix  Bridge  Company  is  excluded 
from  the  fact  that  the  tender  is  $600,000  higher  than  the  tender  of  the  same  company 
for  its  cantilever  plan. 

Cantilever  Plans. 

As  each  of  the  companies  submitting  cantilever  plans  assume  that  separate  con- 
tracts will  be  made  for  the  substructure  and  for  the  superstructure,  the  Quebec  Bridge 
Company  should  have  the  right  to  select  the  most  favourable  superstructure  plan  and 
the  most  favourable  substructure  plan  independently.  The  proposals  for  the  super- 
structure will  therefore  be  considered  separately. 

Fourth, — Relative  value  of  the  proposals  of  the  Dominion  and  Keystone  Bridge 
Companies  for  the  same  superstructure  plans. 

The  revised  tenders  of  these  companies,  exclusive  of  all  custom  duties,  are  as 
follows : — 

Dominion  Bridge  Company $2,590,000 

Keystone  Bridge  Company 2,402,500 

In  favour  of  Keystone  Bridge  Company.  .• $187,500 

The  proposal  of  the  Keystone  Bridge  Company  is  therefore  the  most  favourable  of 
these  two  companies.  Each,  however,  state  ift  their  tenders  that  they  have  mutually 
agreed  to  a  division  of  the  work  in  case  either  of  them  obtained  the  contract. 
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Fifth. — Relative  values  of  the  proposals  of  the  Keystone  and  PhoBiiix  Bridge  Com- 


panies. 


The  proposal  of  the  Keystone  Bridge  Com- 
pany for  their  superstructure  plan  is. .   . .  $2,402,600 

Extra  cost  of  masonry  required  by  the  greater 

width  of  their  plan •  . .  . .  6,999 

Total. . $2,439,499  $2,439,499 

The  proposal  of  the  Phcenix  Bridge  Company 

as  originally  made  was. .  .  .• 2,414,612 

Correction  for  lighterage.  May  8 24,000 

Total $2,438,612  $2,438,612 


Balance  in  favour  of  Phoenix  Bridge  Company.  .• $  887 

If  we  also  consider  the  extra  1,300  cubic  yards  of  masonry 
to  be  added  to  the  Keystone  piers  to  equalize  the 
bearing  pressures,  we  should  have  additionally  in 
favour  of  the  Phcenix  Bridge  Company  1,300  cubic 
yards  at  $17.40 22,620 


Total  in  favour  of  Phoenix  plan. .   ....   ....   . .  $     23,607 

DUTIES. 

The  superstructure  of  the  Keystone  Bridge  Company  weighs  27,400  gross  tons 
and  they  estimate  the  customs  duties  to  be  $639,149,  or  at  the  average  rate  of  $23.38 
per  ton. 

The  superstructure  of  the  Phoenix  Bridge  Company  weighs  22,956  gross  tons  and 
they  estimate  the  duty  on  metal  work  constructed  in  the  United  States  at  $22  per 
ton. 

Assuming  the  lower  of  these  figures  for  the  duty  by  the  ton  or  $22,  for  the  pur- 
pose of  comparison,  we  find  that  the  excess  of  duties  for  the  Keystone  plan  would  be 
4,444  tons  at  $22,  $97,768. 

CONCLUSION. 

From  the  facts  and  considerations  as  stated  above  I  find  the  cantilever  super- 
Btructure  plan  of  the  Phoenix  Bridge  Company  an  exceedingly  creditable  plan  from 
the  point  of  view  of  its  general  proportions,  outlines  and  its  constructive  features. 

I  also  find  that  it  is  designed  in  accordance  with  your  specifications. 

The  tender  accompanying  this  plan  is  the  lowest  in  price  and  is  the  most  favour- 
able as  to  the  prospective  duties  upon  the  materials  to  be  used  in  its  construction. 

I  therefore  hereby  conclude  and  report  that  the  cantilever  superstructure  plan  of 
the  Phoenix  Bridge  Company  is  the  *  best  and  cheapest '  plan  and  proposal  of  those 
submitted  to  me  for  examination  and  report. 

I  likewise  report  that  the  general  plans  and  proposals  for  the  substructure  made 
by  the  Engineering  Contract  Company  and  by  Messrs.  Davis  &  Sons  are  both  satis- 
factory and  at  favourable  terms. 

Very  respectfully  submitted. 

THEODORE  COOPER, 

June  23,  1899.  Consulting  Engineer. 
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The  following  table  gives  the  estimated  quantities  of  materials  in  the  several  pro- 
posed plans : — 


Plan. 


Steel. 
Gross  tons. 


Union  Bridge  Co.. 

Linden  thai 

Pencoyd,  Dominion 
Phoenix  Cantilever. 
Keystone         n 
Dominion        •• 


14,286 
18,834 
21,070 
22,956 
27,400 
27,400 


Cables. 
Gross  tons. 


3,125 
5,564 
7,143 


TinilxT. 
Million. 


547 

4815 
5 


Masonry. 
Cubic  yards. 


23,700 
39,738 
32,454 
69,400 
71,731 
71,a34 


SUPPLEMENTARY  REPORT. 

The  previous  report  upon  the  several  plans  and  proposals  for  the  construction  of 
the  proposed  Quebec  bridge  has  been  based  upon  the  plans  and  papers  submitted  by 
each  competitor. 

Any  plan  or  proposal  accepted  by  the  Quebec  Bridge  Company  will  undoubtedly 
need  more  or  less  modification,  either  in  the  line  of  bettering  its  general  appearance 
or  to  adapt  it  to  any  new  conditions  which  may  be  developed  by  a  more  extended  study 
and  examination  of  the  river  bottom  and  other  circumstances. 

The  approach  spans  and  other  comparatively  minor  features  will  need  careful^ 
study  and  consideration,  after  the  special  general  plan  has  been  selected. 

While  the  data  shown  upon  the  river  profile  were  sufficient  for  the  purpose  of 
obtaining  comparative  proposals,  they  are  not  sufficient  to  locate  exactly  tlie  final 
position  of  the  piers  or  to  determine  the  proper  proportions  of  the  supporting! 
caissons. 

Before  proceeding  with  the  channel  piers,  the  character  of  the  material  of  the 
river  bottom  upon  which  the  stability  of  the  piers  will  depend,  should  be  determined 
with  greater  certainty  than  can  be  done  by  a  few  isolated  borings. 

For  any  depths  exceeding  those  to  which  it  is  proposed  to  sink  these  channel  piers^» 
the  additional  cost,  risks,  and  uncertainties  increase  very  rapidly.  It  is  imperative, 
therefore  that  it  be  known  beforehand  that  the  material  upon  which  the  caissons  are 
to  rest  and  get  their  support  is  suitable  for  the  loads  to  be  imposed  upon  it  by  such  an 
important  structure. 

While  it  is  probable  that  this  material  is  a  post-glacial  deposit,  well  solidified  by 
ages  and  permanent  in  character,  I  consider  it  important  to  ascertain  this  by  a  fulknr 
examination  by  means  of  boring  and  trial  shafts  sunk  into  this  material. 

The  expense  of  such  an  examination  would  be  very  small  compared  to  the  possible 
cost  of  changes  made  after  the  work  is  in  progress. 

It  may  also  be  found  desirable  to  investigate  the  possibilities  of  further  economies 
in  the  construction  of  both  piers  and  superstructure. 

I  would  suggest  therefore  that  provision  be  made  in  the  superstructure  contract, 
for  any  modifications  that  may  be  made  by  your  engineers,  either  in  changing  the 
length  of  the  spans,  within  reasonable  limits,  in  modifying  the  carrying  ctipacity  of 
the  structure  or  in  increasing  or  decreasing  the  quantities  of  the  materials.  It  might 
also  be  desirable  to  ask  the  successful  competitor  to  state  what  reductions,  if  any, 
could  be  made  in  the  tender  by  certain  modifications  of  the  specifications. 

In  like  manner  provision  should  be  made  for  any  modifications  made  by  your 
engineers  in  the  size,  depths  or  locations  of  the  piers  and  their  caisson>. 

Very  respectfully  submitted^ 

THEODORE  COOPER, 

June  i^,  1899.  OonaulHng  Engineer. 
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EXHIBIT  No.  11. 
Theodore  Coopeb^ 

CONSULTINQ  EnQIMEBB« 

86  Broadway,  New  York,  May  1, 1900. 

Hon.  S.  N.  Parent, 

President,  Quebec  Bridge  Company, 
Quebec,  Canada. 

Dear  Sir, — ^In  compKanoe  with  your  request,  I  have  taken  up  the  examination  of 
such  modifications  in  the  accepted  plan  for  the  Quebec  bridge  as  were  suggested  by  me 
in  my  rei>ort  of  last  June. 

The  most  important  of  these  modifications,  and  the  one  requiring  immediate 
attention,  relates  to  the  most  desirable  length  to  be  selected  for  the  channel  span.  The 
law,  as  well  as  the  conditions  of  the  river  channel,  require  that  this  span  must  not  be 
less  than  sixteen  hundred  feet.  Would  a  greater  span  than  sixteen  hundred  feet  be 
more  favourable  is  the  question  to  be  answered. 

The  piers,  as  located  for  the  span  of  this  length  (1,600  feet),  require  foundations 
from  90  to  96  feet  below  ordinary  high  water. 

They  will  stand  in  water  from  80  to  40  feet  deep,  where  they  will  be  subject  to 
the  full  ice  effects  of  this  river.  Piers  capable  of  performing  the  proper  resistance  to 
the  conditions  of  the  location  have  been  designed  and  their  cost  established  by  com- 
petitive bids. 

As  the  river  bottom  rises  rapidly  towards  the  shore  on  each  side  of  the  river,  it  is 
readily  seen  that  the  foundation  conditions  and  also  the  ice  effects  are  greatly  improved 
by  lengthening  the  channel  span.  Necessarily,  however,  the  cost  of  the  metal  super- 
structure will  be  increased  by  using  a  longer  span. 

While  in  my  report  upon  the  competitive  plans  I  suggested  the  desirability  of  in- 
vestigating this  question  of  a  greater  span,  it  could  not  be  done  at  that  time  for  want 
of  time  and  also  because  a  proper  investigation  required  that  one  of  the  competitive 
plans,  yet  unselected,  should  be  used  in  the  consideration. 

Now  that  you  have  selected  the  desirable  plan  a  comparison  can  be  made  upon 
the  basis  of  a  greater  length  of  channel  span. 

After  a  careful  consideration  of  all  the  conditions  by  your  chief  engineer,  Mr.  E. 
A.  Hoare,  and  myself,  it  was  decided  that  an  1,800-foot  channel  span  was  most  desir- 
able if  the  expense  was  not  too  great. 

I  have  therefore  made  an  estimate  for  the  change  from  a  1,600  to  an  1,800-foot 
channel  span,  with  the  following  results: — 

The  saving  in  cost  of  the  piers  and  other  masonry  will  be  about  $400,000. 

The  additional  cost  of  the  superstructure,  upon  a  liberal  estimate,  would  be  about 
$600,000. 

But  modifications  can  be  made  in  the  plans,  which,  in  my  opinion,  are  desirable 
and  justifiable,  and  which  in  no  manner  reduce  the  carrying  capacity  of  the  structure 
or  render  it  incapable  of  fully  performing  all  its  duties  satisfactorily,  which  would 
reduce  the  above  increase  of  cost  to  about  $460,000. 

From  either  point  of  view,  whether  the  increased  cost  of  making  the  change  in  the 
span  be  $50,000  or  $200,000,  I  consider  the  change  justifiable  for  the  following 
reasons : — 

First.  The  construction  of  the  larger  and  deeper  piers  of  the  1,600-foot  span  will 
require  at  least  one  more  year  than  those  for  the  1,800-foot  span. 
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Second.  The  contingencies  of  the  construction  of  the  deeper  piers  in  the  deeper 
water,  where  they  might  possibly  be  subject,  in  their  incomplete  condition,  to  the 
heavy  ice  floes  of  the  main  channel,  would  be  far  greater  than  for  the  piers  further 
inshore. 

Third.  The  effect  upon  any  future  financing  by  reducing  the  time  of  construction 
and  minimizing  the  real  and  imaginary  contingencies. 

I  would,  therefore,  recommend  that  a  channel  span  of  1,800  feet  be  adopted,  and 
the  contractors  for  the  superstructure  be  directed  to'  prepare  plans  accordingly. 

Very  respectfully,  your  obedient  servant, 

THEODORE  COOPER. 


EXHIBIT  No.  18. 

Copy  No.  100816. 

Extract  from  a  Report  of  a  Oommitiee  of  the  Honourable  the  Privy  Council,  approved 
hy  His  Excellency  on  the  16th  August,  190S. 

On  a  memorandum  dated  13th  August,  1903,  from  the  Minister  of  Railways  and 
Canals,  representing  that  by  an  Order  in  Council  of  the  21st  July,  1903,  authority  was 
given,  in  accordance  with  a  suggestion  made  by  the  Chief  Engineer  of  the  Depart- 
ment of  Railways  and  Canals,  for  the  employment  of  a  competent  bridge  engineer  to 
examine  from  time  to  time  detail  drawings  of  the  superstructure  of  the  bridge  across 
the  River  St.  Lawrence  near  Quebec,  now  in  course  of  construction,  in  view  of  certain 
modifications  suggested  by  the  consulting  engineer  of  the  bridge  company;  the  said 
plans  to  be  submitted,  for  final  aeceptanoe>  to  the  chief  engineer  of  the  Department 
of  Railways  and  Canals. 

The  minister  further  represents  that  the  chief  engineer  has  this  day  reported, 
stating  that,  as  the  result  of  the  x)ersonal  interview  had  with  the  company's  consulting 
engineer,  he  would  advise  that,  provided  the  efficiency  of  the  structure  be  fully  main- 
tained up  to  that  defined  in  the  original  specifications  attached  to  the  company's 
contract,  the  new  loadings  proposed  by  their  consulting  engineer  be  accepted;  all 
detail  parts  of  the  structure  to  be,  however,  as  efficient  for  their  particular  function 
as  the  main  members  for  theirs,  the  efficiency  of  all  such  details  to  be  determined  by 
the  principles  governing  the  best  modem  practice,  and  by  the  experience  gained 
through  actual  test;  all  plans  to  be  submitted  to  the  chief  engineer,  and  until  his 
approval  has  been  given,  not  to  be  adopted  for  the  work. 

The  minister  recommends  that  authority  be  given  for  following  the  course  so 
advised  by  the  chief  engineer,  the  Order  in  Council  of  the  2l8t  July  last  to  be  modi- 
fied accordingly. 

The  committee  submit  the  same  for  approval. 

JOHN  J.  McGEE, 
Clerk  of  the  Privy  Council, 
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INDEX  OF  EXHIBITS,  70  TO  83. 
Correspondence  from  1897  to  1907. 


1897,  July  7 

1897,  Nov.  8 

1897,  Nov.  30.... 

1898,  Dec.  12 

189-,  Jan.  29 

189-,  March  2. . . . 

1899,  April  14.... 
1899,  Aprill9... 
1899,  Sept.  14.... 

1899,  Nov.  28.... 

1900,  Feb.  2 

1900,  April  21.... 
1900,  Sept.  11..  . 

1900,  (?)Dec.  7  .. 

1901,  Feb.  i 

1901,  Feb.  25 

1901,  March  26... 

1901,  May  11 

1901,  June  17 

1901,  Aug.  9 

1901,  Aug.  23..... 

1901,  Oct.  29 

1901,  Nov.  18 

1901,  Dec.  2. 

1902,  Jan.  15.  ... 
*190  2,  Jam.  20. .  . 

March  31  . . . 

♦1902,  April  2... 

♦1902,  June  5 

♦1902,  Oct.  3.... 

1903,  Oct.  22 

1902,  Dec.  1 

1903,  May  20..  .. 
♦1903,  May  22  . . . 
1903,  May  22. . .  . 
♦1903,  May  26  . . . 
♦1903,  May  28  . . 
1903,  May  28.  .  . 

♦1903,  June  2 

♦1903,  June  4.... 
1903,  June  12.  ... 


11H)3,  June  15. 
♦1903,  June  16. 
♦1903.  June  16 
♦1903,  June  29. 
♦1903,  July  1.. 
190-,  July  3.... 
♦1903,  July  18. . 
1903,  July  24.  . 
♦1903,  July  30 
♦1903,  July  .     . 
•1903,  July  31  . 
1903,  July  31.  . 
♦1903,  Aug.  1.  . 
1903,  Aug.  3... 
1903,  Aug.  4  . . 
190-,  Aug.  10. . 
♦1903,  Sept.  5 


Deans . . 
Deans . . 
Deans. . 
Barthe.. 
Hoare. . 
Hoare. . 
Deans . . 
Deans.. 
Deans . . 
Deans. . 
Deans. . 
Barthe.. 
Hoare. . 
Hoare  . 
Deans.. 
Deans. . 
Deans. . 
Deans. . 
Deans.. 
Deans  . 

Deans i  Barthe.. 

Deans !  Cooper. 

Deans ... 
Szlapka  . 
Barthe... 
Deans . . . 
Hoare . . . 
Hoare . . . 
Hoare . . . 
Hoare . . . 
Deans . . . 
Deans 
Szlapka  . 
Deans  . . 
Deans 


Hoare |  Visit  to  Bridge,  &c 75- A. 

Hoare .Plans,  &c 76-D. 

Hoare Plans  with  straight  chord 75-C. 

Deans {Extension  of  time  for  tenders jSO-F. 

Deans jPreliminary  arrangements 80-E. 

Deans Last  tender  received ,80-G. 

Hoare 'Conference,  re  plans '75-D. 

Hoare 'Conference,  re  plans |75-E. 

Parent Banking |75-G. 

Parent IBanking |74-H. 


Hoare . 
Deans. 
Deans. 
Deans 
Hoare. 
Hoare. 
Hoare . 
Hoare. 
Hoare . 
Hoare. 


Hoare 

Hoare 

F.  T.  Davis. 

Cooper. 


Mr.  Burbank's  visit J76-I. 

Approval  of  a^eement 75-»T. 

Mjaximum  u])lift |80-K. 

Visit  of  Mr.  Barthe  tq  Phoenix ville 80-L. 

Trial  diagrams ;74- A. 

Subsidies 74-6. 

Approach  spans 74-C. 

Approach  spans,  &c. 74  E. 

Starting  the  work,  &c 81- N. 

Agreement,  &c 74-G. 

Estimates,  &c 74-H. 

Eye-bars,  approach  spans 74  K. 

Approach  work,  customs,  duties,  &c 81-0. 

Estimated  weights 81- P. 

Authority  to  draw  on  M.  P.  Davis 80-M. 

Information  to  public 70- A. 


Deans Conference  in  New  York 80-J. 


Cooper. 
Cooper. 
Cooi)er. 

Hoare , 

Hoare 

Co(>i)er  .... 

■Cooper 

iCfjoper 


Szlapka j  Cooper 


Deans . 
Deans 
Coojier. 
Deans. . 
Hoare. . 


Deans . . . 
Cooper.  , 
Szlapka. 
Parent. 
Hoare .  , 
Hoare. 


Cooper . 
Cooper . 
Hoare. . 
Cooper . 
Deans  . 


Hoare 

Hoare 

Hoare 

Fitzpati  ick . 

Cooper  

Deans 

Parent .... 
Hoare 


Finances 70-B. 

Progress  and  finances 70-  C. 

Visit  to  Quebec  70-D. 

Pier  foundation 74-P. 

Cost  estimate ^^"S* 

Stress  specifications 74-K. 

Specifications  70-G. 

Ottawa  visit 74-S. 

Specifications,  Ac 70-F. 

Specification  changes 70-E. 

Loads  and  strains |74-T. 

General  letter 73-A. 

Revised  specifications 170-H. 

C<K>per'8  amended  specifications  and  attitude  of  I 

department j80-O. 

Revised  specifications J74-N. 

Weight,  ttc j73-B. 

Charges  in  si)ecifi cations |73-B2. 

Ratifications  of  designs '70-J. 

General  letter |70-I. 

General |80-Q. 

Order  in  Council .     173-C 


Fitzpatrick  letter 74-V. 


♦From  Mr.  Coojier's  letter-books. 


Fitz{>atrick . 

Deans  .    ... ^ 

Szlapka jCooper , Floor  plan .....    ...   |74-A. 

Schreiber. . .  iCooper [Modifications  in  specifications |70-K. 

Deans ;Cooper lOrder  in  Council i70-L. 

Deans jHoare Order  in  Council,  &c :74-W. 

Deans .Cooper :Order  in  Council 70-M. 

Deans |Hoare | i?e  **  proposed  appointment " jSO-P. 

Cooler    j  Hoare  .   ...  Trouble  over  approval  plans .80-P2. 

Hoare JDeans  . . . .   i**Mr.  S.,"  &c ;80-R. 

Deans Cooper Visit  to  Ottawa 170-  N. 


EXHIBITS 
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Date. 


1908,  Sept.  22.. 
1908,  Sept.  26.. 
♦1908.  Oct.  23. . 
♦1904.  Feb.  19 
♦1904,  April  27. 
♦1S04,  May3.  . 
♦1904.  May  6.  . 
1904,  May  13.  . 
♦1904,  May  17  . 
♦1904,  May  20.. 
♦1904,  May  26. . 
♦1904,  May  26. 
♦1904,  June  7.  . 
1904,  June  11.. 
1904,  June  22.  . 
♦1904,  July  1.  . 
1904,  July  13... 
1904,  July  13.  . 
♦1904,  July  21  . 
♦1904.  July  28 
1904.  Aug.  1  . . 
♦1904.  Aug.  6.. 
1904,  Aug.  9... 
1904,  Aug.  19.. 
1904,  Sept  5... 
1904,  Sept  0.. 
1904,  Sept  7.. 
1904,  Sept.  8. 
1904,  Sept  12.. 
1904.  Sept  14. 
1904,  Sept  19.. 
1904.  Sept  19.. 
1904,  Oct  8. 
♦1904,  Oct  17.. 
♦1904.  Dec.   2.. 

1904.  Dec.  3.. 
•1904.  Dec.  12.. 
♦1905,  Jan.  19. . 

1905,  Jan.  26. . 
♦1906,  Jan.  28. . 
1905.  Jan.  28.. 
1905,  Jan.  31. . 
1900.  Jan.  31. 
1905,  Feb.  2. 
♦1905,  Feb.  15. 


From 


Deans 

Deans 

Szlapka 

Szlapka 

Hoare 

Deans 

Hoare 

L.  K.  Jonee. 
Edwards.  .. 

Hoare 

Szlapka 

Szlapka 

Szlapka 

Szlapka 

Deans 

Szlapka 

Szlapka 

Szlapka 

Hoare 

Szlapka 

Deans 

Cooper 

Szlapka 

Deans... 

Deans 

Szlapka 

Deans Milliken .. 

Deans Hoare 

Szlapka Hoare 

Hoare Szlapka  . . . 

Deans -Hoare 

Hoare iDeans 

Deans IHoure 

Szlapka  . . .   ;  Cooper 

Kd wards  . . .  Cooper 

Deans Hoare 

Edwards  . . .  [Cooper.. . . . 

Edwards  . . .  iCoqper. 

Cooper.....    P.  B.  Co... 

Cooper ;  Edwards  . . 

Cooper. IP.  B.  Co... 


To 


Cooper  

Cooper 

Cooper  

Cooper 

Cooper 

Cooper 

Cooper 

Hoare 

Cooper 

Cooper 

Cooper 

Cooper 

Cooper . . . 

Cooper  

Cooper 

Cooper 

Hoare 

Cooper 

Cooper . . . 

Cooper 

Morris.  . . . 
Szlapka  . . . 

Cooper  

Hoare  .  .. 
Milliken . . . 
Cooper . 


Deans ;Cooper.. 


Cooper .Edwards  . 


1905.    Feb.  22 Deans Norris 


♦1905,  March  8. 
♦1905,  March  11. 
♦1905,  March  25. 
•1905,  March  31. 
♦1905,  May  18. . . 
1905,  May  18... 
1905.  June  15.  . 
♦1905.  July  7..., 
1905,  July  8..  , 
•1905,  July  11... 
•1905,  July  12. . . , 
1905.  July  13.  . 
1905,    July  14.... 


Hoare jCooper.. 


Edwards  . 
Deans . . 
Hoare . . 
Hoare . . 


Hoare.. 
Hoare. 


Cooper. 
Cooper. 
Cooper. 
Edwards  . . . 
Edwards  . . . 
Co.... 


Subject. 


Floor  system 74-X. 


Exhibit 
No. 


Floor  beam,  &c . 

Floor  system,  &c 

Stress  diagram,  &c 

Inspection 

Anchor  bent 

Inspectors 

Return  of  approved  blue  prints.  &c . 

Instructions 

Be  Edwards 

Anchor  eye-bars,  &c 

Live  load     

Bending  moments  anchor  arm  pins. . 

Camber  lengths 

Eye-bar  packing 

Lower  chord 

Stress  sheets 

Variatians  with  loads 

Inspector  at  Phoenixville , 

Bottom  chord 

Special  care  re  inspection 

'ests 

Section  of  members 

Storage  Yard,  &c. 


4-Y. 
71-B. 
71-D. 
71-E. 
71-F. 
70-O. 
80-S. 
71-C. 
70-P. 
71-G. 
71-H. 
71-1. 
74-Z. 
74- AA. 
71-J. 
74-BB. 
74-CC. 
70-Q. 
71-K. 
70-R. 
73-D. 
74-DD. 
74-FF. 
ChauSiere  Yard i74-GG. 


Traveler. 

Birks'  arrival 

Specifications 

Calculations  of  anchor  arm 

Stress  sheets 

Stress  sheets 

Bottom  chords  panel  2.  anchor  arm . 

Government  approval  . .     

Top  lateral  stresses  . 


Q.  B. 
Coope 


Deans i  Hudson 


.  Szlapka Cooper. 

.  Deans Cooper 

Hoare Deans 

C.  W.  Hud- 
son  Q.  B.  Co.. 

•1905,  July  17 !  Hoare (Jooper 

1905,    July  21.     ...   iDesns Hoare 

1905.    July  21.   . . .      Deans Hudson  . . . 

1905,  July  21 Deans Hoare 

1906.  July22 Cooper Deans 

•1905.  July  29 Deans Cooper..... 

♦1905.  Aug.  11  Szlapka....  Cooper..... 

♦1905,  Aug.  12  ..   .  iSzlapka....  Cooper 

*From  Mr.  Cooper'i  letter  books. 

164^vol.  ii— 29 


74-HH. 
74-11. 
74-JJ. 
74-KK. 

8a-T. 

74-LL. 

80-U. 

74-NN. 

71-L. 

Shop  errors. |71-M. 

Printed  specifications 74-00. 

Weights,  anchor  arm 71-N. 

Eyebar  tests,  &c 71-0. 

Eyebar  tests 80-A. 

Eyebars 73-F. 

Eyebar  tests SOB. 

Memorandum  Cooper  interview 74-RH. 

Evebars :74-RR. 

ftlemorandum  Cooper  interview J74-SS. 

Eyebars 173-0. 

Eyebar  tests |74-TT. 

Inspection i71-P. 

Weighing 71-Q. 

/teMcLuPe 71-R. 

ife  McLure 71-S. 

Rolling  material 71-T. 

Rolling  of  material  ahead  of  time i80-V. 

Calculations 80- W. 

Be  cheque 71-U. 

Damaged  chord 76- A. 

Stress  diagram |71-V. 

Chord  sections  9 71-W. 

Chord  A  9L J81-I. 

Repair  of  chord  A  9L ISl-J. 

Shell  plates,  &c '71-X. 

Splicing  angles  of  chord  9 81-K. 

Chords  7,  8  and  9 76-0. 

Splicing  angles 7ft-B- 

Inspeotion ^ 

Field  intpeetioii -* 

Ibreben^Jto 

Dnviagi 
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Date. 


•1905,  Aug.  16 

1905,  Aug.  18 

1905,  Aug.  19 

•1905,  Aug.  21 

1905,  Aug.  SO. 

1905,  Oct.  24 

1905,  Oct.  26 

1905,  Oct.  26 

1905,  Nov.  22. 

1905,  Nov.  24 

1906,  Dec.  26 

♦1906,  Feb.  1 

•1906,  Feb.  10 

1906,  Feb.  10 

♦1906,  Feb.  17 

1906,  Feb.  17 

♦1906,  Feb.  19 

1906,  Feb.  19 

♦1906,  Feb.  26 

1906,  March  25 

1906,  Aprill4 

1906,  April28 

1906,  May  9 

1906,  June  1 

♦1906,  June  2. 

1906^  June  8 

1906,  June  8 

1906,  Julys 

1906,  July  9 

1906,July9 

1906,  Aug.  9 

1906,  Aug.  20 

1906,  Aug.  22 

1906,  Aug.  23 

1906,  Aug.  23 

1906,  Aug.  29 

♦1906,  Sept.  15 

1906,  Sept.  20.  .  .  . 

1906,  Sept.  21 

1906,  Sept.  29 

1906,  Oct.  3 

1906,  Oct.  4 

1906,  Oct.  6 

1906,  Oct.  4 

190Q,Oct.  8 

♦1906,  Oct.  16 

1906.  Oct.  16 

1906,  Oct.  19 

1906,  Oct  20 

1906,  Oct.  22 

1906,  Nov.  7 

1906,  Nov.  7 

1906,  Nov.  8 

1906,  Nov.  8 

1906,  Nov.  4 

1906,  Nov.  12 

1906,  Nov.  14 


♦1906,  Nov.  16.. 
♦1906,  Nov.  26  . 
1906,  Nov.  2fi... 

1906,  Dec.  27. . . . 

1907,  Jan.  18. .    . 
♦1907,  Feb.  13  . 
1907,  March  6. 
1907,  March  18  . 
1907,  March  18.. 
1907,  March  19. 


From 


Deans 

P.  B.  Co.... 

Deans 

Hoare 

Shoemaker  . 

Hoare  

Deans 

Deans 

Milliken..  . . 

Deans 

Deans 

Szlapka. 

Hoare  

Hoare 

Szlapka 

Szlapka 

Cooper 

Cooper 

Edwards  . . . 

Hoare 

Deans 

Deans 

Deans 

Deans 

Edwards.  .. 

Deans 

Deans 

Deans 

Deans 

Hoare 

Hoare 

Deans 

Deans 

Deans 

Szlapka    . . . 

Deans 

Deans 

Deans 

Deans 

Deans 

Milliken .... 
Milliken..  . . 

Deans 

P.  B.  Co.... 

Deans  

Szlapka 

P.  B.  Co.... 
Yenser .   ... 

Hoare 

Deans 

Deans 

Deans  

Yenser 

P.  B.  Co  . . . 

Deans 

Yenser 


To 


Subject. 


Cooper Inspection^  &c 

Milliken. . . .  Connection  plates,  &c 

Parent Storage  vara  connection 

Cooper Be  Mr.  McLure 

P.  B.  Co...    Birks  and  McLure  on  work 

Deans Riveting 

Hoare Riveting 

Hoare.   ...    Riveting .   .    

Deans  Close  of  season 

Parent North  approach 

Hoare Viaduct,  Ac 

Cooper. Struts 

Cooper Weight,  estimate 

D.  Reeves*. .  Material 

Cooper Chord  8  R 

Cooper Error  in  chord     

Szlapka  ....  Chord  8R,&c 

Szlapka Errors  in  chords. 

Cooper Evebars,  &c 

D.  Reeves..  Weight  of  metal 

Parent Approval  of  agreement 

Parent Viaduct 

Hoare Painting 

Milliken..  . .  Working  platform 

Cooper  . .   .    Trip  to  Boston 

Milliken Riveting,  &c 

Milliken Drillings,  &c. 

Hoare  ..   .    Painting 

Hoare Progress  and  travellers . 

Deans Future  of  bridge,  terminal  railways,  finances,  &c. 

Milliken..  . .  Paint 

Milliken..  . .  Field  corrections 

Milliken..  ..  Steel  bents 

Hoare  C.P.R.  viaduct— monthly  estimates. 

Cooper.    . . .  Travellers     

Hoare. .     .    Cap  Rouge  viaduct 

Cooper Revised  stress  sheet 

Milliken  .  . .  Blocking  anchor  arm 

Milliken..  . .  Joint  bolting 

Milliken..  . .  Blocking  falsework  

Deans Blocking  falsework 

P.B.  Co  ...  Camber  plates 

Milliken. ..."  U.P.-S"  and  packing 

Milliken ICamber  plates 

Milliken..  . .  Relatione  with  Mr.  McLure 

Cooper lEnd  jxwt. 

Milliken  .  . .  JFalsework 

P.B. Co ;Report  on  progress  of  work 

Deans .....  j  Removal  of  falsework  without  notice 

McLure {Supplying  information 

Yenser Progress 

Yenser.. . 
P.  B.Co. 
Yenser  . . 
Hoare . . . 
P.  B.Co. 


Exhibit 
No. 


Szlapka  . . 
Edwards  . 
Milliken  . 
Szlapka  . . 

Deans 

xSzlapka. . . 
Deans  . . 

Deans 

Deans . . . . 
Deans 


Cooper . 
Cooper . 
Deans.. 
Cooper  . 
Hoare.. 
Cooper . 
Hoare.. 
Hoare . . 
Cooper  . 
Hoare.  . 


Falsework. 

Falsework. 

Falsework. 

Visit  to  Phcpnixville 

Wind 

Statement  by  Deans  and  Milliken,  re  interview 

with  Hoare. 

Shop  drawings 

Error  in  pin  hole 

Season's  work 

Transmitting  drawings.   

Storage  cost 

Stress  sheet,  susp.  span 

Weight  of  bridge 

Last  drawing 

Last  drawing 

Starting  work,  &c , 


71-AA. 

76-H. 

76-1. 

71-BB. 

81-L. 

76^. 

76nJ. 

76-K. 
76-L. 
76-N. 
76-P. 
72-A. 
72-B. 
76-S. 
72-C. 
76-T. 

»-E. 
80-D. 
72-D. 
76-U. 
75-K. 
76-V. 
76-Y. 
76-W. 
72-E. 
76-X. 
76-X. 
77-A. 
77-B. 
80-X. 
80-Y. 
77-C. 
77-D. 
77-E. 
77-F. 

7-G. 
72-F. 
77-H. 
77-1. 
77-J. 
77-K. 
77-L. 
77-N. 
77-L. 
77-N. 
72-G. 
77-0. 
82- A. 
80-Z. 
77-P. 
77-R. 
77-R. 

7-S. 
77-S. 
74  V. 

7-T. 

77-U. 
72-H. 
72-1. 
77-W. 
77-Y. 
78- A. 
72^1. 
8-B. 
78-D, 
78-C. 
78-E. 


•From   Mr.   Cooper's  letter  books. 
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Date. 


From 


1907,  March  20 Hoare 

•1907,  March  21.   ...Wright 

1907.  April  3 Deans 

♦1907,  April  6 Edwards  . . . 

1907,  April  20 Deans 

1907.  April  30 Deans 

1907,  Miy  4 Deans 

1907,  May  7 Szlapka  . . . . 

1907,  May  9 Deans 

1907,  May  20 Deans 

l907,May20 Hoare 

1907,May21 Hoare 

•1907,  May  21 Deans 

1907,  May  24 Deans 

1907,  May  27 Hoare 

1907,  May  31 Deans 

1907,  May  31 Deans 

1907,  June  14 Hoare 

1907,  June  15 Deans 

1907,  July  3 Deans 

1907,  July  6 Deans 

1907,  July  12 Deans 

1907,  July24 Deans 

1907,  July  26 Deans 

1907,  July  2G Yenser 

1907,  Aug.  6 Birks 

1907,  Aug.  8 Deans 

1907,  Aug.  8 |P.  B.  Co.... 

1907,  Aug.  8 Cooper 

1907,  Aug.  9 [Deans 

1907,  Aug.9 IDeans 

♦1907,  Aug  9 iCooper 

1907,  Aug.  10 jDeans 

1907,  Aug.  12 Deans 

♦1907,  Aug.  13 Cooper 

1907,  Aug.  14 iDeans 

1907,  Aug.  14 jDeans 

1907,  Aug.  IG Deans 

1907,  Aug.  16 iBirks 

1907,  Aug.  20 , Deans 

♦1907,  Aug.  21   ....  iCooper 

1907,  Aug.  23 iDeans 

1907,  Aug.  24 ;  Yenser 

1907,  Aug.  24 1  Yenser 

1907,  Aug.  24 Deans 


1907,  Aug.  24 . 


Yenser 

Yenser 


1907,  Aug.  26 Deans. 

♦1907,  Aug.  26  iCooper.. 

1907,  Aug.  27 iDeans.. 

1907,  Aug.  27 BirkK... 


1907, 
1907. 
1907, 
1907. 
1907, 
1907, 
1907, 
1907, 
1907, 
1907, 
♦1907, 
•1907 
1907. 
1907. 
1907, 


Aug.  28 Hoare 

Aug.  28 iBirks 

Aug.  29 ■  Deans 

Aug.  20 Cooper 

Aug.  29 j Yenser 

Aug.  2*) IBirks 

Aug.  20.    .     .    i Yenser 

Aug.  29 I  Yenser 

Aug.  29 1  Yenser 

Aug.  30 ;Weitnight.. 

,  Aug.  31 jBerger 

,  Sept.  2 Cooper 

Sept.  14 |P.  B.  Co... 

Sept.  16 jConnanl .. . 

Sept.  16 IDeans 


To 


Deans. 

Szlai)ka  . 
Norris.. . 
Cooper . . 
Milfiken. 
McLure  . 
Milliken. 
Cooper .. 
Hoare... 
McLure . 
Deans . . . 
Deans.. . 
Cooper . . 
Hoare.. . 
Deans . . . 
Milliken . 
Parent. . . 
Deans... 
Yenser . . 
Parent . . 
Milliken . 
Yenser'. . 
Yenser . . 
Yenser . . 
P.  B.  Co. 
P.  B.  Co. 
Parent  . . 
Milliken. 
P.  B.  Co  . 
Cooler . . . 
Milliken .. 

Deans 

Cooper.. . . 
Cooper.... 
McLure  . . 
Yenser.. . . 
Cooper.... 
Yenser..., 
P.B.Co  . 

Cooper 

Deans 

Cooper.. . . 
P.  B.  Co 
P.  B.  Co  . 

Norris 

P.  B.  Co  . 
P.  B.  Co  . 
Yenser . . 

Deans 

Cooper.... 
P.  B.  Co  . 


Subject. 


P.  B.  Co  . . . 
P.  B.  Co  . . . 
Hoare  . . . 
P.  B.  Co  . . . 
P.  B.  Co  . . . 
P.  B.  Co  . . 
P.  B.  Co  . . . 
P.  B.  Co  . . . 
P.  B.  Co  . . . 
P.  B.  Co... 

Hoare 

Hoare 

F.  T.  Davis. 

Deans 

Connard.. 


Completion  of  office  work     

Rivets  in  centre  web 

Injured  chord 

Post,  section.  &c 

Starting  on  work 

Replying  to  letter  April  28 

Fiela  riveting 

Return  of  drawings 

Prints  for  approval 

Riveting  instructions 

Plans  for  Dept 

Complaints  of  engineers  at  Ottawa. 

Drawings 

Estimates,  approval  of  plans,  &c 

Delay  in  forwarding  plans  for  approval  . 

Painting 

North  approach  . 

Pasmrientsdue. .. 

Sagging  bottom  laterals , 

North  approach. 

North  approach 

Driving  pins,  deflect.,  cant,  arm,  &c 

Live  l(Mha  and  specifications 

Bad  holes 

j  Ke^rt  on  work 

Splice  between  chords  7  L  and  8  L 

'Storajge 

Splicing  7  and  8.. 

Splicing  7  and  8 

Cnord  joint. 

GeneraJ  letter 

Repairs  to  chord 

Splicing  7  and  8 

Splicing  7  and  8 

Bend  in  7-8  L. 

Splicing  7  and  8 

Splicing  7  and  8 

Riveting  diagonals 

Splice  7  L  and  8  L 

Splice  7  and  8. 

Bend— 7-8  L 

Splice  7  and  8 

Report  on  work 

Daily  force  account 

■Material  for  north  side 

■Reiwrt  on  work 

;  Weight  on  end  cantilever  arm,  Aug.  24,  1907. . 

Office  and  field  figures 

Bent  ribs 

Splice  7  and  8 

Cnords  9  L  anchor  arm  and  8  and  9   K  cant. 

arm 

McLure*s  call  re  chord 

;Chord  9  A  A . .    . 

iChords  in  condition  they  left  Phcenixville 

j  Add  no  more  load 

Report  on  woik 

'Chord  9  AA 

Weight  on  end  cant,  arm,  Aug.  29 

Daily  force  account 

-Report  on  work 

RepQirt  on  collapse 

:Cho«i7-8L 

ILetter  of  qrmpftth^ 

*PreMrviiigUiiepniili  

Orinnal        *"     * 
Ajddv 
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81-A. 
72-K. 
78-F. 
73-1. 
78-G. 
I78-I. 
178-J. 
|72-L, 
78-K. 
78 -L. 
78-M. 
81-B. 
72-M. 
78-0. 
81-C. 
78-P. 
78-Q. 
81-Q. 
78-S. 
78-V. 
78-W. 
78-Y. 
79- A. 
7^B. 
82- B. 
81-D. 
79-C. 
79-E. 
79-F. 
79-G. 
79-H. 
7a-J. 
79-L 
79-J. 
73-K. 
79-K. 
79-L. 
79- M 
81-E. 
7^N. 
73-L. 
9-0. 
i82-D. 
182-F. 
79-  P. 
|82-C. 
82-E. 
:79-Q. 
:73-M. 
79-K. 

■Sl-F. 
79-S. 
81-G. 
179-T. 
79-U. 
82-G. 
;81-H. 
182-Y. 

;82-j. 

82-H. 

79  Z. 

73  N. 

73-0. 

79-BB. 

79-DD. 

79-00. 


*From  Mr.   Cooper's  letter  books. 
ir>4— vol.  ii— 29} 
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Date. 

From 

To 

Subject. 

Exhibit 
No. 

1907,  Sept  26 

1907,  Sept.  26 

1907,  Sept  27 

•1907,  Oct  4 

Hoare 

Hoars 

P.  B.  Co.... 
Berger. 

Szlapka  .... 
Szlapka  .... 

Hoare 

Schneider. . . 

Calculations  of  strains 

Revised  strain  calculations 

Blue  prints  of  calculations 

Wind  strains 

81-M. 
79-GG. 
79-HH. 
7»-P. 

*FK>m  Mr.  Cooper's  letter  books. 


EXHIBIT  No.  70a. 


PncKNixviLLE^  Pa.,  Jan.  20,  1902. 


(Letterhead  of  Phoenix  Bridge  Co.) 

Theo.  Cooper,  Esq., 

Consulting  Engineer, 

85  Broadway,  New  York,  N.Y, 

Dear  Mb.  Cooper, — ^I  have  your  letter  of  January  18  in  connection  with  giving  out 
information  concerning  Quebec  bridge.  I  discussed  this  matter  with  Mr.  Hoare  soon 
after  our  last  interview  on  this  subject,  and  he  stated  he  thought  it  would  be  wise  to 
defer  publishing  any  matter.  We  expect  some  definite  and  clear  action  in  connection 
with  the  main  structure  during  March  or  April,  and  until  this  is  taken  and  all  features 
definitely  fixed  and  decided  upon,  I  think  it  might  be  wise  not  to  give  out  any  infor- 
mation to  the  public,  and  this  appears  to  be  Mr.  Hoare's  feelings  in  the  matter.  We 
have  been  so  frequently  pressed  regarding  this  matter  that  we  have  promised  to  give 
all  cf  the  engineering  papers  the  information  at  the  same  time.  I  have  not  been  in 
New  York  since  the  annual  meeting,  but  shall  stop  in  your  office  the  next  time  I  am 
in  the  city. 

With  kind  regards. 

Yours  truly, 

JOHN  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  70b. 


(Letterhead  of  Quebec  Bridge  Co.) 
(Private,) 


Quebec,  April  12,  1902. 


Dear  Mr.  Cooper, — ^I  called  at  your  office  on  Thursday  afternoon  on  my  return 
from  Phoenixville.  You  had  gone  home  about  half  an  hour  previously.  As  I  had 
nothing  in  view  to  fill  up  another  day,  I  left  the  same  evening  for  home.  Mr.  Parent 
came  to  New  York,  but  left  again  the  same  day  with  his  family.  He  hadn't  very  good 
news  for  future  progress,  and  I  am  afraid  our  intentions  will  be  checked  for  a  while. 
There  can't  be  any  move  in  connection  with  new  work  this  year  on  account  of  de- 
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ferred  finances.  We  have  only  enough  to  scratch  through  this  year's  work  and  only 
with  Davis'  help  in  taking  scrip.  I  have  told  Davis  that  he  can  take  reasonable  time 
about  his  plan  studies  as  there  will  be  nothing  ordered  for  some  time.  I  said  not  beforo 
end  of  year  at  earliest,  all  depending  upon  success  of  terminal  scheme.  The  above  is 
private.  If  I  had  seen  you  again  I  could  have  explained  the  scheme  which  has  been 
deferred.  I  saw  a  15"  x  2"  bar  tested  which  failed  in  the  body,  about  29,000  lbs.  elastic 
limit  and  jiearly  56,000  lbs.  ult.,  being  the  fourth  satisfactory  test.    In  haste. 

Yours  truly, 

E.  A.  HO  ARE. 


EXHIBIT  No.  70o. 

(Letterhead  of  Quebec  Bridge  Co.) 
(Personal,) 

Quebec^  June  6,  1902. 

Dear  Mr.  Cooper, — I  will  send  a  few  hasty  lines  before  going  up  the  river  to 
thank  you  for  yor  letter  of  the  2nd  inst.  and  inclosure.  I  was  at  the  point  of  writing 
when  your  letter  came,  but  was  called  off  for  something  else.  Mr.  Davis'  work  is  pro- 
gressing. The  second  caisson  is  at  site,  but  not  quite  lined.  We  are  loading  with 
concrete  and  levelling  bottom  at  low  tide  under  air  pressure.  I  am  afraid  there  will 
be  a  halt  this  fall  as  our  programme  failed  to  mature.  I  hope,  however,  it  may  be 
revived  next  winter  in  time  for  some  arrangements  for  the  following  year.  Until  then 
I  am  afraid  we  shall  be  stranded  for  money.  Everything  has  been  scratched  together 
and  transferred  to  Mr.  Davis,  which  will  only  contribute  a  portion.  He  has  to  carry 
a  portion  on  his  own  shoulders.  When  your  account  comes  in  I  will  try  samef  source 
to  procure  engineering  funds  as  soon  as  possible,  if  you  don't  mind  a  little  delay  in 
meantime.  The  present  available  funds  will  be  absorbed  locally  in  a  couple  of  months 
or  so.    When  anything  of  importance  occurs  you  will  hear  from  me. 

Yours  truly, 

t  Some.  E.  A.  HO  ARE. 


EXHIBIT  No.  70d. 

Telegram. 

Quebec,  Que.,  Oct.  3,  1902. 
Theodore  Cooper, 

36  Broadway,  New  York. 

Could  you  be  here  next  Thursday  to  meet  Mr.  Schreiber.    Preparations  for  winter 
demand  decision  for  final  depth  not  later  than  then. 

E.  A.  HOARE. 
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EXHIBIT  No.  70e. 

{Letterhead  Phoenix  Bridge  Co.) 

Phobnixville,  Pa.,  May  28,  1903. 
Theo.  Coopei^  Esq., 

Consulting  Engineer,  Quebec  Bridge  Co., 
35  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  were  very  sorry  to  leam  by  Mr.  Berger's  letter  of  May  25th  that 
the  grip  had  hold  of  you,  and  trust  by  this  time  you  have  been  able  to  knock  it  ofF. 

Mr.  Szlapka  has  carefully  examined  the  proposed  revised  8i)ecification8  as  to  loads 
and  strains  Quebec  bridge  and  same  is  returned  herewith,  with  several  notes  in  red, 
which  we  believe  you  will  add  as  agreeing  with  original  understanding. 

We  would  further  suggest  that  the  last  clause,  under  the  head  of  *  Future  increase 
or  railroad  live  load,'  be  added  immediately  after  the  livp.  load  clauses  and  before  the 
wind  clause. 

As  you  will  undoubtedly  appreciate,  it  will  be  necessary  for  you  to  explain  to  Mr. 
Hoare  how  the  live  load  proposed  in  these  specifications  will  easily  take  care  of  any 
possible  increase  in  live  load  without  overstraining  the  material.  I  know  personally 
that  Mr.  Hoare  and  his  people  feel  that  the  bridge  should  be  designed  to  provide  for 
a  considerably  heavier  load  than  originally  intended. 

It  has  occurred  to  us  that  it  might  be  well  to  add,  after  the  second  paragraph  in 
live  load  clause,  the  following : — *  This  loading  being  equivalent  to  Engine  E-40  with 
train  load  of  4,000  lbs.  per  lineal  foot  on  one  track  and  Engine  E-40  with  train  load  of 
2,000  lbs.  per  lineal  foot  on  other  track.'  We  simply  make  this  to  you  as  a  suggestion, 
that  parties  examining  specifications  may  have  it  directly  before  them  that  ample  pro- 
vision is  made  for  heavy  loading. 

We  notice  you  omit  to  add  that  the  workmanship  and  material  is  to  be  in 
accordance  with  ^  Cooper's  specifications.'    Please  add  this  clause. 

Bjiowing  the  people  in  Canada  are  very  anxious  to  have  the  matter  settled,  we 
understand  you  will  forward  to  Mr.  Hoare  at  once  these  revised  specifications.  Kindly 
send  a  copy  to  us. 

Yours  truly, 

JOHN  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  70f . 

(Letterhead  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  May  20,  1903. 
Theo.  Cooper^  Esq., 

Consulting  Engineer, 
New  York,  N.Y. 

Dear  Sir, — We  return  herewith,  by  registered  mail,  your  proposed  specifications 
for  loading  and  imit  stresses,  main  span,  Qucl^ec  bridge.  I  wish  to  make  the  following 
remarks  in  reference  to  these  specifications : — 

Ist.  I  assume  that  only  one  engine  E-40  will  be  used  on  each  railroad  track. 

2nd.  I  find  that  the  proposed  48,000  lbs.  on  two  axles  10  ft.  centre  to  centre  on 
trolley  stringers  produce  larger  bending  moment  in  centre  than  the  40,000  lbs.  on  two 
axles  7  ft.  apart  centre  to  centre  orijrinally  used. 
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3rd.  E-33  on  each  railroad  track  to  be  used  for  chords  and  main  diagonals  for  the 
suspended  span  4s  equivalent  to  4^00  lbs.  per  lin.  ft.  on  one  track  and  almost  2,OdO 
lbs.  per  lin.  ft.  on  the  second  track. 

,  4th.  I  tried  formula  proposed  for  main  members  and  find  in  each  case  there  will 
be  a  slight  saving  of  material  and  that  the  unit  stresses  come  within  the  limit  of  about 
Aths  of  the  elastic  limit  for  live  and  dead  load  stresses. 

6th.  On  page  2  of  your  specifications  there  should  be  added -the  same  remark  as  on 
page  3,  written  hy  you  in  pencil  and  marked  by  me  with  red  asterisk, 

6th.  I  examined  the  values  of  the  permissible  unit  stresses  for  reversed  strains, 
and  I  find  in  some  cases  there  are  slight  errors,  as  indicated  by  me  in  red. 

After  you  have  these  specifications  rewritten  and  printed  complete,  I  would  l)c 
glad  once  more  to  have  the  opportunity  of  looking  over  them  before  they  are  sent  to 
Canada  for  adoption. 

P.S. — ^I  have  retained  a  copy  of  your  papers. 

Yours  respectfully, 

PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  70g. 

(Letterhead  of  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  May  22nd,  I'JC'J. 
Theo.  Cooper,  C.E., 

35  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper, — I  returned  from  Ottawa  yesterday,  and  you  will  be  pleased  to 
learn  there  is  every  evidence  to  believe  that  the  programme  as  outlined  by  Mr.  Parent 
in  your  office  recently  will  be  carried  out. 

I  was  requested  by  the  Ottawa  officials  to  urge  upon  you  to  act  as  promptly  as 
possible  in  the  matter  of  completing  the  specifications  and  to  forward  same  to  Mr. 
Hoare  without  delay.  There  is  urgent  necessity  of  their  taking  prompt  action.  Will 
you  kindly  write  Mr.  Hoare  when  he  may  expect  to  receive  copy  of  the  revised  specifi- 
cations. 

I  will  stop  to  see  you  the  next  time  I  am  in  New  York,  which  will  undoubtedly  be 
within  a  few  days,  and  give  you  more  details. 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  70h. 

(Letterhead  of  Phopnix  Bridge  Co.) 

Phoenixville,  Pa.,  June  4,  1903. 
Theo.  Cooper,  Esq.,  C.p]., 
Consulting  Engineer, 

35  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper, — I  acknowledge  receipt  by  your  letl»'  «* 
revised  specifications  Quebec  bridge,  which  you  flent  to  IT 
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thank  you  for  the  copy  and  hope  we  will  soon  hear  that  these  specifications  have  been 
approved  by  the  government 

Hoping  you  are  entirely  recovered  from  your  recent  attack  of  grip,  I  remain^ 

Yours  truly, 

JNO.  STEELING  DEANS, 


EXHIBIT  No.  701. 

(Letterhead  of  the  Quebec  Bridge  Co.) 

Private, 

QuEBEO,  July  Ist,  1903. 

Dear  Mb  Cooper, — ^I  enclose  copy  of  letter  which  Mr.  Parent  approved  of  and 
signed  and  which  I  handed  to  Mr.  Fitspatrick  (our  representative  member)  yesterday 
in  Ottawa.  We  showed  it  to  Mr.  Schreiber  who  approved  of  it  and  requested  Mr. 
Fitzpatrick  to  obtain  the  consent  of  the  Minister  of  Railways  and  Canals  to  proposals 
therein.  I  expect  that  this  part  of  the  programme  will  be  closed  this  week.  Regard- 
ing your  specification,  to-day  being  a  holiday,  I  was  unable  to  get  Mr.  S.  to  take  it  up 
with  me,  as  Douglas  was  absent  for  a  few  days,  and  Mr.  S.  wished  to  see  him  in  regard 
to  it  before  committing  himself.  He  said,  however,  that  I  may  expect  a  letter  in  a 
day  or  two  ,  probably  putting  questions  for  your  explanation.  Mr.  S.  said  he  would 
go  to  see  you  if  he  wasn't  so  tied  up  attending  committees.  I  think  the  hitch,  if  any, 
will  be  on  the  method  of  loading  and  straining  metal  to  }  of  elastic  limit,  which  may- 
require  explanation  direct.  I  do  not  think  that  financing  will  be  as  easy  as  supposed 
in  these  quarters.  The  government  have  not  yet  decided  on  any  guarantee,  but,  from 
what  I  can  gather  here  and  there,  it  will  not  cover  the  whole  required  by  the  company. 
In  such  a  case  we  don't  want  to  be  loaded  with  greater  outlay  than  necessary.  At  the 
same  time  the  future  usefulness  and  permanency  of  the  bridge  for  all  possible  traffic 
anust  not  be  sacrificed  on  account  of  temporary  financial  conditions.  Therefore,  if 
you  have  satisfied  the  above  by  your  specifications  I  would  suggest  clinging  to  your 
proposals  and  overcome  criticism  by  discussion  such  as  we  had  at  your  office  the  other 
day.  It  might  also  be  well  for  you  to  satisfy  Mr.  S.  that  when  strain  diagrams  are 
being  prepared  you  may  find  it  necessary  to  increase  where  special  conditions  require 
it  and  that  the  present  specification  provides  for  maximum  results  when  properlyi 
handled  and  that  you  require  plenty  of  scope  to  work  out  satisfactory  details  and  not 
be  tied  down  to  unreasonable  conditions,  thereby  impairing  your  usefulness  as  con- 
sulting engineer.  I  spoke  to  him  on  these  lines,  hoping  that  it  may  have  a  little 
impression  before  Douglas  returns.  I  found  a  message  from  Phoenixville  this  morn- 
ing urging  an  agreement  as  they  were  at  a  standstill  and  could  not  proceed  as  Deans 
promised  the  premier  when  here  six  weeks  ago.  Is  there  anything  they  can  do  in  the 
meantime  in  preparation  of  any  kind,  for  I  fear  we  shall  take  a  week  longer  to  arrive 
at  conclusions.    Please  excuse  a  hurried  random  letter  to  catch  mail. 

E.  A.  HOARE. 
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EXHIBIT  Ho.  70j. 

(Letterhfead  of  the  Quebec  Bridge  Co.) 

Quebec,  29th  June,  1903. 
The  Hon.  Charles  Fitzpatrick, 

Minister  of  Justice,  Ottawa. 

Dear  Mr.  Fitzpatriok, — Mr.  Hoare  has  been  to  New  York  to  confer  witli  Mr. 
Cooper,  the  consulting  engineer  of  the  Quebec  Bridge  Company,  and  the  chief  engi- 
neer of  the  Phoenix  Bridge  Company  upon  the  arrangement  of  certain  matters  whicU 
will  govern  the  rate  of  progress  of  work  on  the  bridge.  In  that  regard,  the  prepara- 
tion of  the  general  drawings,  and  those  required  for  the  shops  at  PhoBnixville,  is  a  very 
stupendous  affair,  requiring  expert  supervision  and  a  large  staff  of  special  draughtsmen 
at  work  for  many  months  before  details  are  ready  for  the  workshops.  It  is  absolutely 
imperative  that  the  continuous  flow  of  the  working  drawings  to  the  shops  shall  not  at 
any  time  be  interrupted,  as  the  slightest  delay  will  most  assuredly  lose  a  season's  erec- 
tion. If  the  usual  course  of  submitting  plans  to  the  Department  of  Railways  and 
Canals  (which  may  work  very  well  in  ordinary  cases),  is  followed,  delays  will  certainly 
occur,  and  in  order  to  avoid  anything  of  the  kind,  I  urgently  ask  you  to  have  an 
arrangement  made  by  which  all  specifications  and  designs  signed  by  Mr.  Theodore 
Cooper  be  accepted  by  the  government.  Mr.  Schreiber  would,  I  should  think,  be 
pleased  to  have  such  an  arrangement  made  whereby  work  could  be  compressed  and 
simplified  and  responsibility  taken  by  such  an  experienced  bridge  engineer  as  Mr., 
Cooper,  who  has  been  specially  engaged  for  that  purpose. 

Yours  truly, 

S.  N.  PARENT, 

President, 


EXHIBIT  No.  70k. 

(Letterhead  of  Dept.  of  Rys.  &  Canals,  Ottawa.) 


Ottawa^  July,  1903. 


Dear  Sir, — I  have  received  from  Mr.  E.  A.  Hoare  two  memoranda  made  by  you  in 
respect  of  the  plans  of  the  superstructure  of  the  Quebec  bridge,  suggesting  certain 
modifications  which  you  consider  desirable. 

Inasmuch  as  the  contract  for  this  structure  contains  an  express  specification 
by  which  I  am  bound,  I  am  unable,  as  matters  stand,  to  sanction  any  deviation  from  it. 

I  am,  however,  strongly  impressed  with  the  expediency,  in  order  not  to  hinder  tlie 
progress  of  the  work  of  manufacture,  of  permitting  you  certain  latitude  in  the  pre- 
paration of  the  detail  plans,  even  to  the  extent  of  adopting  (with  my  own  concurrence) 
such  modifications  as  may  appear  proper,  and,  holding  this  view,  I  have  asked  that 
authority  be  given  me  by  order  in  council  which  will  enable  me  to  act  in  that  direction. 
Nothing  can,  of  course,  be  done  until  such  order  is  passed,  but  on  receipt  of  it  I  will 
communicate  with  you  immediately. 

Faithfully  yours, 

COLLINQWOOD  SCHEEIBER, 

OMrf  Bnaineer. 

Theodore  Cooper^  Esq., 

Consulting  Engineer, 

35  Broadway,  New  Toris  ^ 
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EXHIBIT  No.  701. 

(Letterhead  of  Phoenix  Bridge  Co.) 

Pii(ENix\'iLLE,  Pa.,  July  31,  1903. 
Theodore  Cooper^  Esq., 

Consulting  Engineer, 

35  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper, — To  say  that  I  was  surprised  by  the  contents  of  your  l^jtter  of 
July  30th  is  putting  it  mildly.  I  am  trying  to  reach  Mr.  Hoare  by  'phone.  In  addition, 
I  have  wired  him  and  have  also  written  a  strong  letter  expressing  my  feeling  in  tha 
matter. 

The  suggested  action  by  Mr.  Schreiber  would  place  the  business  in  a  much  worse 
condition  than  it  was  originally  in.  The  *  order  in  council '  was  taken  solely  to  save 
time  and  to  have  your  approval  of  our  details  final  and  binding  on  the  government — 
it  simply  being  necessary  to  have  Mr.  Sschreiber's  signature  as  a  matter  of  form.  It 
has  certainly  proven  to  be  a  thankless  task  so  far  in  trying  to  save  the  Quebec  Bridge 
Company  a  large  amount  of  money  without  in  the  least  affecting  the  efficiency  of  the 
structure. 

We,  of  course,  agree  with  you  that  we  are  at  a  standstill  until  this  matter  is 
settled,  as  certainly  the  matter  of  a  new  engineer  is  an  uncertain  quantity  at  present. 

I  cannot  but  believe  that  a  trip  to  Quebec  by  yourself  and  myself  would  tend  to 
clear  the  situation. 

Yours  truly, 

JNO.   STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  70m. 

(Letterhead  of  Phcenix  Bridge  Co.) 

Phgenixville,  Pa.,  August  1, 1903. 
Mr.  Theo.  Cooper,  C.E., 

35  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper, — I  talked  with  Mr.  Hoare  over  the  'phone  yesterday  (the  ser- 
vice was  not  very  satisfactory),  and  also  wired  him  two  long  messages,  and  have  re- 
ceived his  reply  stating  that  *  he  will  take  up  the  question  with  parties  at  Ottawa  and 
that  we  should  go  ahead,  and  if  anything  turns  up  to  cause  trouble,  tell  Cooper  to  let  me 
know  at  once/  I  have  written  him  again  and  urged  him  to  stop  entirely  this  proposed 
plan,  and  explaining  that  the  sole  purpose  of  the  order  in  council  was  to  give  you  the 
final  authority  to  settle  all  details,  the  government  approval  being  a  mere  formality, 
and  in  this  way  save  time  which  was  so  valuable.  I  personally  think  it  would  have 
been  much  better  to  have  had  Douglas,  as  originally  proposed,  rather  than  to  have  the 
present  plan  carried  out;   but  we  must  insist  upon  having  the  whole  matter  stopped. 


Yours  truly. 


JNO.  STERLING  DEANS, 

CJii'ef  Engineer* 
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EXHIBIT  No.  rOn. 

(Letterhead  of  Phoenix  Bridge  Co.) 

Ph(Kxix\illk.  Pa.,  Sept.  5,  1903. 
TiiEO.  Cooper,  Esq. 

Consulting  Engineer, 

Cooper's  Plains,  Steuben  Co.,  N.Y. 

De.vr  Mr.  Cooper, — I  was  pleased  to  learn  by  your  letter  of  Sept.  2n(l  that  you  had 
found  it  possible  to  take  a  rest,  and  trust  you  will  be  greatly  benefited  by  the  change. 
We  will  follow  your  directions  should  anything  of  importance  come  up  in  connection 
with  Quebec  during  your  absence. 

I  was  called  to  Quebec  and  Ottawa  by  a  telegram  from  Mr.  Parent  on  Tuesday  last 
to  meet  government  officials  and  satisfy  them  as  to  the  reasonableness  of  the  cost  of 
our  portion  of  the  structure.  Mr.  Davis  was  present  to  make  the  same  statement  in 
connection  with  his  part  of  the  work.  It  was  evident  that  the  government  were  making 
final  arrangements  to  bring  a  Bill  before  parliament  covering  guarantee  of  bonds  to 
complete  the  work.    I  believe  this  action  will  ho  taken  within  a  short  time. 

Yours  truly, 
JXO.  STERLING  DEAXS, 

Chief  Engineer, 


EXHIBIT  No.  700. 

(Letterhead  of  Quebec  Bridge  Co.) 

Quebec,  [NFay  5,  1904. 
TiiBO.  Cooper,  Esq., 

35  Broadway,  New  York  City. 

Dear  Sir, — Mr.  Johnson  and  a  friend  of  mine,  who  is  inspecting  work  for  me  in 
Montreal,  have  recommended  a  Mr.  John  Eankin,  now  engaged  as  inspector  on  the 
Trent  canal,  as  a  competent  mill  and  shop  inspector  for  our  work.  Both  Johnson  and 
Griffiths  state  that  he  has  had  considerable  experience  in  both  kind  of  works  and  is 
very  reliable,  and  has  been  educated  as  an  engineer,  I  believe,  at  McGill  College.  I 
have  asked  Mr.  Rankin  to  write  to  you  direct,  stating  his  experiences  from  the  start, 
in  order  that  you  may  judge  of  his  capabilities.  If  you  think  him  a  desirablo  man, 
I  can  negotiate  with  him  and  get  him  probably  within  two  weeks.  Another  man  named 
W.  S.  Walls  has  also  been  recommended  to  me  by  the  same  gentlemen,  they  state  that 
Walls  has  had  a  little  more  experience  than  Rankin.  He  was  shop  suix^rintendent  of 
the  Elmira  Bridge  Co.,  also  the  Lackawanna  Steel  Co.  lie  was  engaged  for  some  time 
by  the  Pittsburg  Testing  Laboratory  and  also  by  the  late  George  S.  Morrison.  Ran- 
kin is  a  Canadian-born  subject  and  Walls  an  American.  I  have  inquired  about  others, 
but  the  majority  that  apply  are  totally  unfit  for  our  work.  Deans  says  \\v  must  have 
inspectors  at  Phcpnixville  by  the  15th  instant  in  order  to  spend  a  little  preliminary 
time  to  become  acquainted  with  their  works  and  the  shop  drawings,  etc.  Would  like 
to  hear  from  you  on  this  subject  at  your  earliest  convenience,  also  to  have  the  letters 
in  hand  in  reference  to  matters  discussed  in  New  York  the  last  time  I  was  there.  I 
may  as  well  inclose  for  your  perusal  a  letter  from  Mr.  Rolph,  making  an  application 
to  the  Canadian  Inspection  Company  for  a  position  as  insix^ctor  metal  work.  You 
might  let  me  know  if  you  think  this  man  would  be  worth  trying  as  a  junior.  I  know 
I  can  get  him  if  he  is  suitable. 

Yours  truly, 

E.  A.  HOARE. 
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EXHIBIT  No.  70p. 

(Letterhead  of  Quebec  Bridge  Co.)  Quebec,  May  20,  1904. 

Theodore  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York. 

Dear  Sir, — I  have  received  your  letter  of  the  16th  stating  that  you  have  engaged 
Afr.  Edwards  as  inspector  at  Phcenixville.  I  haven't  had  an  opportunity  to  get  con- 
firmation by  the  Board  but  I  am  satisfied  that  it  will  be  all  right.  I  received  a  letter 
from  Mr.  C.  Deans  to  know  if  there  would  be  an  opportimity  to  get  a  part  of  this 
inspection  as  compensation  for  lost  labour  in  figuring  on  the  original  contract  bids 
with  Phoenix  Company.  I  suppose  you  have  arranged  for  checking  shop  drawing 
weights  in  the  manner  already  attended  to  or  in  some  similar  way.  Consequently  the 
only  way  to  fit  in  Deans  (if  at  all)  would  be  some  distant  mill  inspection,  say  a  limited 
quantity  that  may  be  rushed  in  the  future  at  some  distance  from  Phcenixville,  which 
might  not  interfere  with  the  latter  organization.  I  mention  this  in  case  of  unfore- 
seen rush.  If  you  think  Rankine  efficient  for  the  future,  when  required,  you  can  let 
me  know.  I  imagine,  however,  that  he  will  require  an  answer  in  a  month,  or  not  much 
later. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  70q. 

(Letterhead  of  Quebec  Bridge  Co.) 

Quebec,  July  21,  1904. 
Theodore  Cooper,  Esq., 

Consulting  Engineer, 
,        46  Broadway,  New  York  City. 

Dear  Sir, — The  Department  of  Railways  and  Canals  are  going  to  send  a  resident 
inspector  to  Phcenixville  to  follow  our  inspector's  work  and  keep  track  of  all  metal 
out  of  Canada  in  such  a  manner  that  when  paid  for,  it  can  be  claimed  at  any  time  by 
this  company  and  the  government.  At  the  same  time  I  imagine  that  the  weight  of 
metal  will  be  checked  by  the  government  man  in  the  manner  previously  mentioned.  If 
it  is  arranged  that  the  government  man  and  Mr.  Edwards  can  satisfactorily  do  this, 
there  is  no  use  of  troubling  you  about  it,  as  you  probably  have  all  the  work  you  desire 
in  hand.    I  will  let  you  know  later  the  actual  arrangements  made. 

I  was  sorry  to  hear  that  you  were  called  away  to  attend  your  brother's  funeral. 

With  best  regards. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  70r. 

August  1,  1904. 
Mr.  E.  T.  Morris, 
Inspector,  the  Phoenix  Bridge  Co., 
Phcenixville,  Pa. 

Dear  Sir, — James  River  Viaduct,  Richmond,  Atlantic  Coast  Line — I  have  just 
learned  of  carelessness  in  not  following  out  the  full  and  very  explicit  instructions  given 
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on  the  drawings.  These  must  be  carried  out  to  the  letter.  We  must  insist  upon  thia 
and  if  there  is  to  be  any  modifications  from  these  inatructions,  it  must  be  given  from 
this  office.  The  proper  time  to  have  made  the  corrections  on  these  girders  was  when 
th^  were  first  sent  out  of  shop  and  not  wait  until  time  arrives  for  them  to  be  riveted 
together.  I  believe  you  now  understand  exactly  what  is  to  be  done,  and  will  see  that 
girders  are  made  in  strict  accordance  with  the  drawings. 

Quebec. — I  believe  you  have  been  told  verbally  about  the  importance  of  the  inspec- 
tion of  the  Quebec  bridge  material,  not  alone  the  material  for  the  bridge  proper,  but 
particularly  the  material  for  the  falsework  and  traveller.  This  must  have  the  same 
careful  inspection  as  permasent  work  and  particularly  as  to  the  material  and  work- 
manship  about  the  joints. 

Yours  truly, 

JOHN  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  Ho.  71a. 

(Letterhead  of  Phoenix  Co.) 

Phcenixville,  Pa.,  July  30,  1903. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

35  Broadway,  New  York,  N.Y. 

Dear  Sir, — We  send  yon  in  duplicate  preliminary  floor  plan  for  the  St.  Lawrence 
river  bridge  at  Quebec.  This  plan  shows  the  floor  arranged  with  a  future  sidewalk 
on  the  main  span  and  on  the  approach  spans,  as  well  as  the  cross  section  of  floor  with 
sidewalk  temporarily  omitted. 

We  made  several  changes,  as  compared  with  the  Quebec  Bridge  Company's  speci- 
flcations.  We  increased  the  '^-inch  planking  on  the  roadway  to  4  inches  ;  spaced  the 
8  z  12  railway  ties  14  inches  instead  of  12  inches,  and  we  omitted  the  two  outside 
railway  guard  timbers  8x9  inches,  which  appear  to  be  unnecessary  having  inner  steel 
guard  rails. 

The  centre  posts  over  the  main  piers  being  5  feet  wide  over-all  and  some  of  the 
diagonals  packing  out  also  .about  6  feet,  the  future  sidewalk  has  to  be  5  feet  clear  oiit- 
side  of  these  dimensions. 

The  depth  of  the  roadway  stringers  and  the  electric  stringers  is  not  yet  decided 
ui>on  until  thi?  floor  plan  is  approved  by  you.  We  will  then  figure  the  exact  dead  weight 
of  the  wooden  floor  and  proceed  to  the  design  of  the  steel  floor. 

please  return  one  plan  with  your  approval  and  oblige. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO.. 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  71b. 

(Letterhead  of  Qiiel»ec  Bri<lge  Co.) 

Ph(enixmlle,  Pa.,  October  23,  1903. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 
New  York,  N.Y. 

Dear  Sir, — Under  separate  indosnre  we  send  you  five  blue  prints  of  drawing  '  A ' 
showing  wooden  floor  system,  main  bridge^  St.  Lawrence  river  crossing.    Kindly  retu 
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•four  of  the  sheets  with  your  approval  as  far  as  the  wooden  portion  of  %  the  cross-section 
is  concerned. 

We  also  send  you  two  sheets  showing  general  layout  of  the  main  bridge  and  especi- 
ally showing  the  character  of  the  curve  of  the  upper  chord  of  the  suspended  span. 
From  this  you  will  notice  that  this  curve  produced  comes  about  2  feet  above  the  second 
panel  point  from  the  main  pier.    Kindly  retain  these  prints  for  your  office  use. 

Yours  truly, 

THE  PIICENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  71c. 

PoTTSTOWN,  May  17,  1904. 
Theodore  Cooper,  C.E., 

Consulting  Engineer,  Quebec  Bridge  Co., 
New  York. 

Dear  Sm, — Beg  to  acknowledge  receipt  of  your  favour  of  the  16th  inst.,  directing 
me  to  proceed  to  Phoenixville  and  to  report  to  the  Phoenix  Bridge  Company  as  in- 
spector for  the  Quebec  Bridge  Company. 

I  thank  you  for  kindly  assigning  me  to  this  work,  and  assure  you  I  will  use  my 
best  endeavours  to  prove  your  confidence  has  not  been  misplaced.  I  note  what  you  say 
regarding  salary,  and  if  this  is  agreeable  to  the  chief  Agineer  it  will  be  so  to  me. 

Would  report  that  I  called  at  the  office  of  the  Phoenix  Bridge  Company  to-day  as 
per  your  request,  and  was  informed  by  their  Mr.  Deans  that  they  expect  to  order 
material  for  the  anchorage  shell  early  next  week. 

I  will  be  notified  when  this  is  done,  and  also  be  furnished  with  the  necessary 
drawings  and  bills  of  material.  I  will  keep  track  of  the  work  now  from  this  time  on, 
and  give  prompt  attention  to  any  inspection  which  may  arise.     I  remain. 

Yours  very  truly, 

E.  L.  EDWARDS. 


EXHIBIT  No.  71d. 

(Letterhead  of  the  Pha^nix  Bridge  Company.) 

Phcenixville,  Pa.,  February  19,  1904. 
TiiEo.  Cooper^  Esq., 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Sir, — We  send  you  herewith  in  duplicate  stress  diagram  and  general  detail 
drawing  of  the  675-foot  suspended  span,  Quebec  bridge,  and  also  our  calculations  in 
detail  for  same.  With  these  calculations  in  hand  the  checking  of  our  figures  will  be 
very  much  simplified. 

While  our  general  plan  shows  the  principal  features  of  the  details  to  be  used. 
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these  details  naturally  may  be  subject  to  further  changes  when  the  final  shop  drawings 
for  this  span  are  made. 

For  erection  purposes  the  upper  chord  sections  are  spliced  in  the  field  ahead  of 
the  panel  points,  while  the  panel  splices  will  be  shop  riveted. 

For  the  same  reason  the  eyebars  at  the  intersection  with  the  sub-panels  aie 
attached  to  two  separate  pins  by  means  of  a  special  link. 

Our  plan  shows  the  lower  chord  stiff  throughout,  although  it  may  be  found  later 
on  more  convenient  for  erection  to  make  the  two  centre  panels  of  eyebars. 

As  noted  on  our  plan,  the  details  of  the  end  portals,  of  the  end  floor  beams,  of  the 
end  stringers  and  the  arrangement  for  transferring  the  lateral  stresses  from  the  sus- 
pended span  into  the  cantilever,  will  be  furnished  later. 

If  you  find  it  necessary  to  discuss  any  of  our  details  in  person,  the  writer  will  bci 
glad  to  call  at  your  office  any  day  you  may  name.  Kindly  return  one  print  with  your 
approval,  and  oblige, 

Yours  truly, 

THE  PHaCNIX  BRID(;E  CO., 

Per  P.  L.  SzLAPKA. 
P.S. — Our  detailed  calculations  are  for  your  office  use  and  need  not  be  returned: 


EXHIBIT  No.  71e. 

(Telegram.)  Received  at 

Dated  Quebec,  Que.,  27  New  York,  April  27,  1904. 

Theodore  Cooper, 

35  Broadway,  New  York. 

Think  I  can  find  in  a  few  days  satisfactory  men  for  all  inspection  purposes. 

E.  A.  HO  ARE. 


EXHIBIT  No.  71f. 

(Letterhead  of  the  Phirnix  Bridge  Company.) 

Phcenix>'Ille,  May  3,  1904. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — We  send  you  to-day  six  sets  each  of  drawings  T,  U  and  V,  bein^ 
general  detailed  drawings  of  the  anchor  bent,  Quebec  bridge.  Kindly  affix  your  signa-» 
ture  to  these  drawings  and  return  same,  so  that  we  may  forward  them  to  Mr.  Hoare 
for  government's  approval. 

Yours  truly, 

JNO.  STERLING  DEANS,  C.E.E., 

Chief  Engineer, 
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EXHIBIT  No.  71g. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Phoexixtille,  May  26,  1904. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sir, — We  send  you  herewith  in  duplicate  more  complete  drawingff^  sheets 
T,  U  and  V,  which  may  be  necessary  to  you  in  checking  our  shop  drawings  No.  1  and 
No.  2,  being  eyebars,  pins  and  pilots  for  the  anchor  bents,  which  plans  we  also  send 
you  herewith  in  duplicate. 

The  anchor  eyebars  are  made  of  different  lengths,  owing  to  the  fact  that  they  are 
differently  inclined  from  the  bottom  end  pin  towards  the  upper  end  pin,  and  also 
owing  to  the  fact  that  the  present  anchor  bars  projecting  6  feet  above  the  anchor  piers 
are  at  slightly  different  elevations,  as  given  to  us  by  Mr.  Hoare. 

We  understand,  as  already  mentioned  by  you,  it  will  not  be  necessary  for  us  to?, 
bend  the  eyebars  at  their  beads,  owing  to  the  slightly  larger  amount  of  slanting  than 
generally  specified. 

We  expect  to  send  to  you  the  bracing  in  the  anchor  bent  on  Saturday  and  the 
legs  not  later  than  Wednesday  niext. 

Kindly  return  to  us  the  two  sheets  of  eyebars,  pins,  &c.,  at  your  earliest  conven- 
ience, as  we  wish  to  make  a  start  of  rolling  material  in  the  mills,  and  in  this  way 
satisfy  the  Dominion  government  that  the  actual  construction  of  the  bridge  in  the^ 
shops  has  begun. 

Yours  truly, 

THE  PHCENIX  BRIDGE  COMPANY, 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  71h. 

(Letterhead  of  the  Pha?nix  Bridge  Company.) 

Phoenixville,  Pa.,  May  26,  1904. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — We  send  you  herewith  in  duplicate: — 
Calculations  of  pins  in  anchor  bents. 
Calculation  of  anchor  tower. 
Calculation  of  twin  floor  beam  over  anchor  bent. 

Complete  stress  sheet  of  anchor  arm  with  the  exception  of  end  portal,  intermediate 
sway  bracing  and  bracing  and  trussed  floor  beams  between  centre  posts. 

These  calculations  show  every  position  of  live  load  used  in  obtaining  maximum 
stresses.  They  also  show  the  several  cases  of  wind  pressures  on  page  4 — so  that  with 
all  secants,  tangents,  &c.,  given,  you  will  be  enabled  to  make  very  rapid  progress  in 
checking  our  calculations. 

As  soon  as  you  are  through  with  these  calculations  and  you  wish  any  features 
of  the  calculations  explained,  corrected,  or  supplemented,  the  writer  will  be  glad  to 
call  at  your  oflSce. 

Your  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  Szlapka. 
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EXHIBIT  No.  71i. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Phcenixville,  Pa.,  June  7,  1904. 
TiiEO  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  send  you  in  duplicate,  additional  sheets  showing  bending  moments 
on  pins  of  anchor  arm,  Quebec  bridge,  namely:  Sheet  31  to  38,  inclusive,  and  44  to 
46,  inclusive. 

In  the  course  of  two  or  three  days  we  will  send  you  the  missing  sheets  for  pins 
for  post  P-4  and  centre  post. 

We  would  be  greatly  obliged  to  you,  if  Mr.  Berger  could  see  his  way  of  checking 
the  lower  part  of  the  main  tower  and  return  to  us  one  of  our  plans  approved,  not 
later  than  next  Friday — as  our  shops  are  ^eatly  in  need  of  this  material. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  71j. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Phcenixville,  Pa.,  July  1,  1904. 
Theo  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — To  eliminate  the  additional  compressive  stresses  on  the  lower  chord 
of  the  anchor  arm,  due  to  the  bending  under  its  own  weight,  we  propose  to  move  the 
centre  line  of  the  pins  J-inch  below  the  centre  of  gravity  of  the  chord.  Kindly  advise 
if  you  agree  with  us  in  this  matter  and  oblige. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  Szlapka. 


EXHIBIT  No.  71k. 

<Letterhead  of  the  Phoenix  Bridge  Company.) 

Phcenixville,  Pa.,  July  28,  1904. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  send  herewith  for  your  examination  and  approval  in  duplicate: 
Drawing  No.  1  C.  O.  616,  617. 
Drawing  No.  1  C.  O.  606,  607. 
Drawing  No.  12  C.  O.  610,  617. 
IS^^Yol.  ii— 80 
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The  end  bottom  chord  plan  was  previously  approved  by  you  and  we  send  you  this 
plan  owing  to  the^fact  that  small  changes  were  added  and  you  requested  us  to  send 
another  set  of  drawings  as  finally  arranged. 

Tundly  return  one  of  each  with  your  approval,  and  oblige. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  711. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Phcenixville,  Pa.,  October  17,  1904. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  have  your  letter  of  October  14,  referring  to  additional  stresses 
caused  m  the  top  laterals  by  their  weight,  in  addition  to  the  wind  stresses.  We  con- 
sideied  this  point,  but  finding  that  the  dead  load  stresses  are  less  than  10  per  cent 
of  the  wind  stresses,  we  did  not  provide  any  additional  section.  Your  standard  speci- 
fications permit  this  assumption.  The  unit  stresses — 20,000  lbs.  per  sq.  in.  being  less 
than  the  maximum  permissible  stress  of  24,000  lbs.  for  all  combined  stresses,  would 
be  an  additional  reason  for  not  providing  any  additional  section,  or  any  additional 
rivets  for  the  dead  load  stresses.    Kindly  advise  us  again  on  this  point,  and  oblige. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  71m. 

Phcenixville,  December  2,  1904. 

List  of  errors  of  account  made  by  the  shop  in  the  construction  of  posts*  and  chords 
for  the  anchor  arms  of  Quebec  bridge : — 

Four  End  Bottom  Chords. — In  consequence  of  the  one  end  of  these  chords  being 
faced  A"  out  of  square  the  connection  holes  for  floor  beams  and  which  had  been  drilled 
from  template  were  from  J''  to  A''  (maximum)  out  of  their  correct  position  in  relation 
to  the  vertical  line  shown  on  drawing  7  C  O  606-607. 

Remedy, — The  connection  holes  in  end  angles  of  end  floorbeams  were  drilled  to 
correspond  with  the  holes  in  the  chords.  This  shifting  of  holes  in  floor  beams  from  the 
position  as  originally  intended  left  at  the  top  hole  at  least  }''  metal  from  side  of  hole 
to  edge  of  angles  and  more  material  proportionately  as  the  holes  approached  to  the 
bottom  of  the  floor  beam. 

No.  2  Bottom  Chords. — On  chords  A-2-R  and  A-2-L  (S.  anchor  arm)  and  A-2-R 
(N.  angle  arm)  14"  pin  holes  were  bored  :ftr-inch  too  low. 
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Remedy. — ^Bottom  sections  of  post  P  1  bored  to  correspond  with  pin  holes  in  above 
chords. 

No.  3  Bottom  Chord  S.  Axchob  Arm. — Chord  A-3-L  (S.  anchor  arm)  A"  short 
from  centre  of  pin  hole  to  faced  end  (short  end,  so-called.) 

Remedy. — Abutting  No.  4  chord  lengrthened  by  the  amount  this  cliord  (A-3-L) 
was  short. 

Upper  Section  op  Post  P  1.— This  section  mark  AUPR  (N.  anchor  arm)  was  not 
set  straight  in  the  boring  mill  and  in  consequence  this  section  was  bored  -h"  on  one 
side  longer  than  the  other. 

Remedy. — ^Pin  hole  was  re-bored  for  12J"  pin,  and  connecting  eyebars  will  be  bored 
to  correspond  with  this  pin  hole. 

Hanger  A  T  O  L,  South  Anchor  Arm. — This  hanger  did  not  '  true  up '  on  two 
ribs  in  boring  the  upper  12"  pin  hole.  Ribs  were  re-bored  to  V2l"  and  after  bushing 
re-bored  for  12"  pin.'  Bushing  A"  thick  (finished)  and  secured  with  four  dowels — 
I"  X  11". 

E.  L.  EDWARDS. 


EXHIBIT  No.  71n. 

Phcemxville,  Dec»eiiiber  12,  1904. 
Theodore  Cooper,  C.E. 

Consulting  Engineer  on  .Quebec  Bridge  and  Railway  Company. 
New  York. 

Dear  Sir^ — I  beg  to  send  you  herewith  a  memorandum  showing  the  weights  of  some 
parts  shipped  within  the  past  few  weeks  for  the  south  anchor  arm  of  Quebec  bridge. 
Duplicates  of  these  parts  have  been  stored  here  for  use  on  the  north  anchor  arm. 

Would  report  that  the  shop  work  is  progressing  steadily.  The  boring  of  15"  eye- 
bars  for  panel  D  is  now  under  way,  in  fact  about  25  bars  are  completed.  Wc  pinned 
eight  of  these  (picked  out  indiscriminately)  and  results  were  very  satisfactory.  In 
my  inspection  of  15"  eyebars  found  two  bars  16"  x  2"— 51' — 3%"  (c  to  c)  mark  A-D-2 
which  were  %4"  too  long.  These  bars  have  been  put  aside  for  the  present.  Chord 
A-6-L  for  south  anchor  arm  we  found  A"  short  (at  short  end).  Abutting  No.  7  chord 
will  be  lengthened  by  this  amount.    I  presume  that  this  will  meet  your  approval. 

The  forging  of  15"  eyebars  has  been  improving  very  much  lately  and  decidedly 
better  than  ^me  of  those  which  you  saw  at  the  eyebar  plant  on  the  occasion  of  your 
last  visit  here. 

Yours  very  respectfully, 

E.  L.  EDWARDS. 

P.S. — No  15"  eyebars  will  be  shipped  till  Mr.  Szlapka  has  arranged  with  you  in 
T'^ference  to  further  full  sized  tests.    He  expects  to  see  you  this  week,  I  believe. 


EXHIBIT  Ho.  71o. 

Phosnixville,  January  10.  1005. 
Theodore  Cooper.  C.E., 

Consulting  Engineer  of  the  Quebec  Bridge  and  Railway  Company, 
New  York. 

Dear  Sir, — Enclosed  please  find  reports  of  two  tests  made  on  one  15"  x  \W  eye- 
br.r.    You  will  note  that  the  elastic  limit  in  both  tests  are  rather  low  and  in  the 
154— vol.  ii— 30J 
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of  No.  20  the  ultimate  stren^  is  55000.  I  would  therefore  respectfully  refer  these 
tests  for  your  consideration. 

I  would  report  the  rejection  of  one  pin  (in  addition  to  three  previous  ones) 
intended  for  anchor  arms.    This  pin  had  fine  seams  running  throughout  its  length. 

No.  9  chord  (A-9-L)  for  N.  anchor  arm  we  found  the  pin  hole  A''  larger  than  the 
pin  instead  of  %4''  allowed.  Chords  A-9-L  and  A-9-R  for  south  anchor  arm  we  find  A" 
short  from  pin  hole  to  end  (long  end).  This  occurs  on  one  side  of  these  chords  only, 
the  outside  dimensions  (from  c  of  hole  to  end)  are  O.K.  in  hoth  cases.  The  chords 
referred  to  will  not  be  accepted  by  us  till  I  have  conferred  with  you  later. 

Yours  very  respectfully, 

E.  L.  EDWARDS. 


EXHIfilT  No.  71p. 

(Letterhead  of  the  Quebec  Bridge  and  Railway  Company.) 

Quebec,  March  8,  1906. 
Theodore  Cooper^  Esq., 
Consulting  Engineer, 
New  York,  N.Y. 

Dear  Sir, — ^I  received  a  letter  from  Mr.  Edwards  i;egarding  the  inspector  I  men- 
tioned to  you  the  other  day.  I  asked  Mr.  Edwards  to  see  you  with  reference  to  this 
man's  capacity  to  assist  at  Phoenixville,  to  become  acquainted  with  the  mechanical 
features  of  the  work  at  the  shops,  and  finally  to  be  transferred  to  the  field  during  the 
summer  season.  It  is  not  easy  to  judge  of  a  man  by  correspondence,  but  if  you  saw 
Mr.  Edwards  and  the  applicant  you  iwould  soon  decide  whether  he  was  capable,  and  if 
not  we  can  look  for  others. 

I  received  a  letter  from  Kinloch  this  morning.  He  is  the  man  I  employed  on  the 
approach  spans  and  whom  I  found  to  be  very  capable  mechanically,  and  he  has  had 
previous  experience  in  shop  as  well  as  field  work.  Kinloch  would  make  a  good 
second  field  inspector,  as  I  don't  think  he  has  technical  knowledge  to  qualify  him 
for  first  place.  I  expect  we  will  require  more  than  oae  inspector  in  the  field  after 
getting  fairly  started. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  71q. 

POTTSTOWN,  March  11,  1906. 
Theodore  Cooper^  C.E., 

Consulting  Engineer  for  the  Quebec  Bridge  Company, 
New  York. 

Dear  Sir^— On  the  occasion  of  Mr.  Hoare's  recent  visit  to  Phoenixville  ho 
expressed  the  wish  to  have  the  weighing  witnessed  of  as  much  material  as  possible. 
As  every  minute  of  our  time  is  occupied,  he  stated  that  another  man  could  attend 
to  this  and  assist  with  clerical  work  and  other  duty. 

I  told  Mr.  Hoare  that  in  case  neither  you  nor  he  had  any  one  in  view,  I  knew  of 
a  man  whom  I  thought  (would  be  suitable.    Mr.  Hoare  writes  me  that  after  consulta- 
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tion  with  you  it  was  decided  to  have  some  one  assist  at  PhoBnixville  for  a  while  and 
later  take  up  erection.  The  man  I  had  iq  mind  is  a  young  man  of  about  24  years  of 
age.  His  experience  has  been  purely  practical,  having  spent  four  years  with  shipbuild- 
ing concerns  and  three  years  in  the  inspection  of  material  at  mills  and  bridge  shops. 
While  such  a  man  could  be  used  to  advantage  in  assisting  at  the  shops,  his  experience 
is  probably  not  sufficient  for  such  important  work  as  inspector  on  erection. 

From  a  conversation  I  had  with  you  on  the  subject  last  fall  you  stated  that  you 
would  prefer  some  young  man  who  had  experience  in  figuring  strains.  Just  at  pre- 
sent I  do  not  know  of  a  man  who  would  be  entirely  suitable,  but  I  would,  if  you  wish, 
inquire  and  report  to  you.  It  is  possible  that  Prof.  Marburg,  of  University  of  Pa,, 
and  whom  I  know  quite  well,  could  recommend  such  a  man  as  you  desire. 

I  am,  yours  very  truly, 

E.  L.  EDWARDS. 


EXHIBIT  No.  71r. 

(Letterhead  of  the  Phoenixville  Bridge  Company.) 

Phcenixville^  Pa.^  ;^[a^ch  25,  1905. 
Mr.  Theodore  Cooper, 
Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^This  letter  will  be  handed  you  by  Mr.  N.  K.  McLure.  Since  I  have 
talked  with  Mr.  McLure,  I  feel  be  has  had  just  the  experience  which  you  desire  for 
a  man  to  be  your  representative  Quebec  field  inspector. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  7l8. 

(Letterhead  of  Quebec  Bridge  Co.) 

Quebec,  March  31,  1904. 
Theodore  Cooper,  Esq., 
Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — I  have  your  letter  of  the  28th,  stating  that  you  have  engaged  Mr.  N. 
R.  McClure,  late  bridge  insjKJctor  for  the  N.  Y.  O.  and  W.  Ry.,  to  go  to  Phoenixville 
as  assistant  inspector  to  prepare  for  the  position  of  inspector  of  erection  at  Quebec, 
&c.,  &c. 

On  Wednesday  I  wired  Mr.  Edwards  stating  that  if  no  arrangements  had  been 
made  for  an  inspector  I  had  some  capable  men  in  view  to  select  from,  residents  of 
Montreal,  who  had  previously  held  positions  at  a  distance  and  were  just  about  return- 
ing home.    The  man  that  you  ^ave  selected,  however,  may  be  quite  as  capable. 

Yours  truly, 

E.  A.r 
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EXHIBII  No.  71t. 

(Letterhead  of  Quebec  Bridge  Co.) 

QuEBBO«  May  18,  1905. 
£.  L.  EowARDB«  Esq., 
Inspector, 

c/o.  Phoenix  Bridge  Co.,  Phcenixville,  Pa. 

Dear  Sm, — ^Answering  your  letter  of  May  6,  respecting  rolling  of  material  ahead 
of  plans  approved,  &c.,  for  cantilever  arms  and  suspended  span,  particulars  of  which 
I  mentioned  to  you  Ti^ien  in  Phcenixville  last  week,  will  you  please  see  Mr.  Cooper 
with  Mr.  Deans  or  with  Mr.  Szlapka,  so  as  to  come  to  an  understanding  as  to  the  class 
and  quantity  of  metal  that  can'  be  rolled,  inspected  and  accepted  for  monthly  progress 
estimates.  The  understanding  with  me  is  that  Mr.  Deanjs  or  Mr.  Szlapka  is  to  get. 
the  necessary  plans  approved  by  Mr.  Cooper  before  he  can  sign  any  more  estimates 
for  (work  outside  of  anchor  arms,  towers  and  a  limited  quantity  of  plate  metal  agreed 
to  for  cantilever  arms,  and  not  to  deliver  metal  for  the  cantilever  arms  or  suspended 
span  before  the  time  required  to  prepare  it  for  delivery  in  time  for  erection  at  the 
specified  periods.  Besides  that  Mr.  Deans  is  to  furnish  me  with  plans  ahead  of  any 
material  ordered,  to  be  approved  by  the  Chief  Engineer  of  the  Department  of  Rail- 
,  ways  and  Can^  of  Canada. 

The  above  must  be  complied  with  before  any  more  material  is  estimated,  outside 
of  the  anchor  arms,  towers  and  floor  system. 

See  Mr.  Cooper,  that  you  may  get  instructions  before  the  end  of  this  month. 

Yours  truly, 

(Unsigned.) 


EXHIBIT  No.  71u. 

(Letterhead  of  Quebec  Bridge  Company.) 

Quebec,  July  7,  1905. 
Theodore  Cooper,  Esq., 

Consulting  Engineer, 
36  Broadway,  New  York  City. 

Dear  Mr.  Cooper, — Keplying  to  your  letter  received  this  morning,  I  reminded  the 
accountant  a  week  ago  to  send  your  cheque.  Upon  inquiry  this  morning,  however,  I 
find  that  it  has  not  been  sent.  He  will  mail  it  to-day  and  provide  for  the  draft  dis- 
counts, which  I  stated  to  you  would  be  refunded.  In  future  he  will  send  half  yearly, 
as  requested. 

Sorry  to  hear  that  you  are  not  up  to  the  mark.    Hope  to  see  you  soon. 

Yours  truly, 

E.  A.  HOARE. 
P.S. — No  permanent  metal  erected  yet. 


SESSIONAL  PAPER  Nql  1M 


MJMiBtra 


EXHIRIT  So.  71t. 


m 


Pu«z:mxvills.  Julj  11,  1W&. 


(Leneriiead  of  Pluenix  Bridge  Co.> 

Thxo.  Cooro,  £aq^ 

Consuhiiig  Engineer, 
New  York.  X.Y. 

Dear  Sis. — ^We  send  yon  hezevriih  two  additional  copies  of  streai  diagram  for  cftft* 
tilerer  arms,  St.  Lawxenoe  riTer  bridge. 

Kindly  notice  that,  as  you  requested,  we  incxeased  the  sections  of  diagonals  T«4 
and  T-IO  and  vertical  post  P-L  We  also  corrected  erection  wind  stres»ei$  on  sub- 
posts  S J".  3.  S J".  4  and  SJ^.  5. 

We  send  you  also  in  duplicate  page  11a,  showing  sections  required  for  the  several 
truss  members  on  the  assumption,  that  the  entire  wind  stresses  are  used  in  cv^mbina* 
tion  with  live  and  dead  load.  The  said  wind  stresses  being  calculated  for  wind  blow- 
ing either  on  the  suspended  span  only,  or  on  the  cantilever  arm  only. 

Please  increase  on  your  pages  9  and  10  the  sections  of  diagonals  T-i,  T-40  and  pott 
P^ 

The  corrected  erection  wind  stresses,  namely,  78,000  lbs.  for  S.  P.  S,  i50«000  for 
SJ^.  4,  469,000  for  SJ^.  5  are  to  be  used  only  in  combination  with  positive  eiecti<vi 
stresses  on  the  above  membeis  for  traveller  standing  in  its  extreme  pi>sition. 

The  negative  erection  stresses  for  these  three  members  are  obtained,  of  course,  with 
the  traveller  standing  in  their  panels,  for  which  position  the  wind  stresses  are  insig- 
nifioent. 

We  hope  with  these  corrections  and  explanation  the  stress  sheet?  will  bo  entirely 
satisfactory  to  you  and  will  be  finally  accepted. 

Yours  truly, 

THE  PHCENIX  BRIDGE  COMPANY. 

Per  P.  L.  SwjiPKA. 


EXHIBIT  No.  71w. 


(Letterhead  of  Phoenix  Bridge  Co.) 

Phosxixville,  Pa.,  July  12,  1005. 
TiiEoooBB  Cooper,  Esq., 
Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sm, — We  send  you  herewith  in  duplicate  chord  section  9.  for  cantilever 
arms,  St.  Lawrence  river  bridge.  This  is  the  first  drawing  sent  for  your  approval  of 
the  cantilever  arm  and  we  expect  to  send  you  additional  drawings  fnnn  now  on.  Kindly 
return  one  with  your  approval  and  oblige. 

Yours  truly, 

.TNO.  STERLING  DEANS. 

Chief  En  gin  ('(^r. 
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EXHIBIT  No.  71x. 

(Letterhead  of  Quebec  Bridge  Company.) 

Quebec,  July  17,  1905. 
Theodore  Cooper,  Esq., 
Consulting  Engineer, 

35  Broadway,  New  York  City. 

Dear  Sir, — ^In  a  few  days  we  exx>ect  to  commence  placing  the  shell  plates  on  the 
south  anchor  pier.  I  have  on  the  work  an  experienced  bridge  inspector,  who  proved 
to  be  very  satisfactory  on  the  other  work.  McLure  will  not  be  needed  here  just  now. 
Will  advise  later. 

A  chord  member  marked  A-9-L  met  with  an  accident  which  caused  the  bending  of 
lattice  angles  and  cracked  two  legs  of  flange  angles.  I  have  thoroughly  examined  the 
whole  piece  and  found  nothing  else  wrong.  Eepairs  can  be  made  here,  and  I  requested 
Phoenix  Bridge  Company  to  show  you  the  points  on  the  plan  and  get  your  approval 
before  doing  anything. 

Your  truly, 

E.  A.  HOAKE. 


EXHIBIT  No.  71y. 

(Letterhead  of  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  July  24,  1905. 
Mr.  Theodore  Cooper, 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooprr, — I  have  your  letter  of  July  22,  in  connection  with  field  inspec- 
tion. I  will  certainly  stop  in  to  see  you  the  next  time  I  am  in  New  York,  and  I 
expect  to  be  over  this  week. 

Mr.  Milliken  writes  me  that  Mr.  Hoare  has  been  expecting  to  make  us  a  visit,  and 
I  trust  he  may  come  down  before  the  first  of  the  month,  so  that  between  us  we  may  get 
this  matter  in  satisfactory  shai)e.  If  Mr.  Hoare  does  not  come  down,  I  think  it  will 
be  necessary  for  me  to  see  him  on  other  matters  at  a  very  early  date,  in  which  case  I 
will  take  up  the  question  of  inspection  with  him,  but  only  after  seeing  you. 

Yours  truly, 

JNO.  STERLINiG  DEANS. 


EXHIBIT  No.  71z. 

(Letterhead  of  Phoenix  Bridge  Company.) 

Phcenixville,  Pa.,  August  11,  1905. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — Answering  your  letter  of  August  4,  referring  to  bars  and  shop  draw- 
ings of  cantilever  arm,  Quebec  bridge,  we  beg  to  state  that  we  will  be  glad  to  substi- 
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tute  12^'  bars  for  15''  bars  for  diagonals  T  1  and  T  10  if  the  additional  thickness  o£ 
these  bars  permits  this  change,  without  encroaching  on  the  clear  width  of  the  bridge. 

We  have  sent  you  corrected  diagrams  of  the  cantilever  arm  showing  the  modified 
normal  lengths  and  the  camber  lengths,  which  no  doubt  you  will  find  correct. 

We  thank  you  for  calling  our  attention  to  an  error  in  wind  strain  in  upper  chord 
section  F,  namely,  giving  stress  as  1,056,000  instead  of  456,000,  which  error  was  made 
by  reading  wind  stress  on  cantilever  arm  as  110,000  instead  of  710,000,  the  7  being, 
very  indistinct  in  the  original. 

Yours  truly, 

PHCENIX  BRIDGE   COMPANY, 

Per  P.  L.  SzLAPKA. 


EZHIBII  No.  71aa. 

(Letterhead  of  Phcenix  Bridge  Company.) 

Phcenixville,  August  16,  1905. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper, — As  Mr.  Hoare  has  not  been  down  since  I  last  saw  you,  I  have- 
arranged  to  go  to  Quebec  to-morrow,  and  one  of  the  first  things  I  will  take  up  will  be 
the  matter  of  insi)ection,  and  you  will  hear  from  me  promptly,  certainly  not  later 
than  early  next  week. 

The  last  report  from  Mr.  Milliken,  which  was  this  morning,  he  had  ten  lower 
chord  sections  in  place — he  placed  four  chord  sections  in  one  day — traveller  handled 
the  sections,  as  Milliken  put  it,  *  as  easily  as  ordinary  rigging  handled  an  eyebar.'  We- 
should  be  raising  trusses  in  about  ten  days. 


Yours  truly. 


JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  71bb. 

(Letterhead  of  Quebec  Bridge  Company.) 

Quebec,  August  21,  1905. 
Theodore  Cooper^  Esq., 

Consulting  Engineer, 

35  Broadway,  New  York  City. 

Dear  Sir, — The  work  is  about  in  shape  now  to  need  the  services  of  Mr.  McLure- 
here.    The  field  oflSce  for  his  and  Mr.  Kinloch's  accommodations  will  be  ready  by  the 
time  he  reaches  here.    Besides  certain  work  that  he  will  have  to  perform  for  this  office 
and  records  required  by  the  Dominion  government,  &c.,  please  instruct  Mr.  McLure 
what  special  work  you  require  him  to  do  on  your  account.    I  have  told  him  to  come 
here  for  about  three  months,  and  afterwards  go  to  your  office  or  elsewhere  to  com- 
pute the  weights  of  metal  from  shop  drawings  to  check  the  same  which  have  been 
inade  by  he  Phoenix  Bridge  Company.     I  will  send  Mr.  Kinloch    into   the    Phoenix : 
machine  shop  for  the  winter,  as,  besides  having  had  large  experience  in  bridge  ereo-- 
tion,  he  is  a  first  class  shop  man. 

Youn  truly, 

E.  A.  HOASK 
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EXHIBII  No.  72a. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Phcenixville,  Pa.,  February  1,  1906. 
Theo.  Coopeh,  Esq., 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Sir, — ^Answering  your  letter  of  January  23rd,  referring  to  our  drawing 
76-C.O.  621-622,  showing  top  strut  at  post  'P-8,'  we  beg  to  state  that  we  are  not 
quite  as  yet  ready  to  say  we  have  sinned. 

The  4  angles  4"  z  4"  forming  the  strut  are  supported  by  latticing  at  alternate 
points,  so  that  at  a  section  through  the  centre  of  a  panel  only  two  angles  are  not 
supported,  while  the  other  two  are  cut  at  their  panel  points. 

It  is  also  not  necessary  to  assume  for  unsupported  distance  of  the  4*  z  4"  angles 
the  panel  lengths,  there  being  at  the  latter  plates  9''  x  A''  i»  16"  long,  so  that  the  actual 
unsupported  distance  may  be  taken  between  the  end  rivets,  thus  shortening  the  panel 
lengths  by  12". 

We  have  also  to  consider  that  the  seeming  overstraining  of  the  struts  takes  place 
only  at  the  4  truss  panel  points  next  to  the  main  pier  or  about  860  feet  from  the  end 
•  of  the  cantilever  arm. 

At  this  great  length  of  the  truss  exposed  to  the  high  wind  pressure  it  would 
appear  reasonable  to  use  higher  wind  stresses  for  the  struts  than  at  the  end  of  the 
cantilever  arm. 

In  other  words,  using  a  formula :  22600-100  —  we  find  the  sections  provided  for 

the  struts  satisfactory. 

Since  the  corresponding  i  struts  in  the  anchor  arm  have  been  made  with  sections 
based  on  the  same  calculations  as  the  cantilever  arm,  we  think  that  no  just  criticism 
can  be  made  if  the  struts  are  left  as  at  present  designed. 

We  also  beg  to  add  that  the  material  for  the  struts  in  question  is  rolled. 

Hoping  that  our  explanation  of  the  reasons  for  the  details  of  the  struts  as  shown 
on  our  plans  will  be  found  satisfactory  by  you,  we  remain. 

Yours  very  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  72b. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

Quebec,  February  10,  1906. 
Theodore  Cooper,  Esq.,  C.E., 
Consulting  Engineer, 

36  Broadway,  New  York,  N.Y. 

Dear  Sir, — I  have  written  to  Mr.  Beeves  stating  that  on  account  of  a  possible 
reorganization  for  the  completion  of  the  Quebec  bridge  we  may  be  hurriedly  called 
upon  for  final  figures  to  complete  the  structure  ready  for  traffic. 

Omitting  the  end  span,  the  figures  given  me  for  the  larger  structure — upon  which 
we  have  based  all  calculations — are  for  total  weight  of  29,786  tons,  which  at  the  time 
I  stated  looked  insufficient.  I  have  abeady  returned  for  payment  about  29,000  tons 
which  do  not  include  suspended  span  and  considerable  of  the  cantilever  arms,  showing 
that  the  total  weight  has  been  underestimated. 
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Under  the  circumstanoes  will  you  kindly  check  the  revised  Phoentz  figrures  which 
I  hfkve  asked  for. 

From  current  returns  of  work  done  to  date  I  do  not  think  the  total  weight  will 
be  far  short  of  35,000  tons. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  72c. 

(Letterhea  1  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  February  17,  1906. 
Theo.  Coopkb,  Esq., 

Oonsulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sm, — As  reported  to  you  by  Mr.  Edwards,  chord  8R  on  cantilever  arm  was 
faced  at  long  end  %4"  out  of  square,  so  that  while  one  rib  is  of  the  exact  length, 
the  other  three  are  short — ^the  outer  rib  being  short  %4". 

There  are  two  methods  of  correcting  this  error — 

lat.  We  might  reface  the  chord,  so  that  the  end  will  be  square  and  the  long 
section  will  be  %4''  short.  This  method  would  cause  bending  on  the  hanger  to  the 
amount  of  %4'^  as  the  stringers  in  this  panel  are  £xed  at  both  sides.  The  end  of 
the  cantilever  arm  would  drop  about  j",  owing  to  the  short  panel 

2nd.  We  might  reface  the  chord,  making  the  section  say  i"  short  and  replace  this 
material  by  a  filler  securely  doweled  to  each  rib  and  to  the  exact  shape  of  each  rib. 
This  would  preserve  the  panel  of  the  exact  length. 

I  am  inclined  to  believe  that  the  second  method  is  preferable,  and  if  you  agree 
with  me  I  will  permit  the  shops  to  proceed  with  this  method  of  correction.  Please 
advise  us  as  early  as  possible  as  the  shops  are  anxious  to  finally  complete  the  chord. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPEA. 


EXHIBIT  No.  72d. 

(Letterhead  Phoenix  Bridge  Co.) 

Ph(ENIxville,  Pa.,  February  26,  1906. 
Theo.  Cooper^  C.E., 

Consulting  Engineer  of  the  Quebec  Bridge  Co., 
New  York. 

Dear  Sir, — ^Your  letter  of  the  24th  instant  has  been  received  and  carefully  noted. 
I  have  infomed  Mr.  Szlapka  of  the  conditions  under  which  you  will  accept  the  19 
eyebars  in  question.  The  understanding  being  that  ten  bars  (6  for  each  struss)  will 
be  applied  on  the  south  cantilever  p.im  and  nine  on  the  north  arm.  These  19  bars 
10  have  some  distinguishing  mark  so  they  can  be  easily  picked  out  and  distributed 
as  you  have  directed.  I  have  shown  Mr.  McLure  your  letter,  so  that  he  understands 
the  situation. 
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Begarding  shop  errors,  would  say  that  it  is  very  disheartening  to  us  to  come 
across  so  many  lately,  and  I  certainly  ag^ree  with  you  that  a  repetition  of  errors  should 
be  stopi>ed.  This  is  just  what  we  are  endeavouring  to  do,  but  appear  to  be  up  against 
a  pretty  tough  proposition  at  present,  but  believe  we  will  get  better  results  before  long. 
I  am  certainly  working  to  this  end.  Mr.  Norris  stated  sdme  time  ago  that  we  had 
given  closer  attention  to  our  work  than  any  job  that  had  ever  gone  through  their 
shops.    We  have  endeavoured  to  do  this  at  least,  knowing  the  importance  of  the  work. 

In  reference  to  the  new  estimate  of  weights,  Mr.  Szlapka  will  have  this  prepared^ 
and  before  being  submitted  to  you  will  be  checked  over  by  Mr.  McLure.  Mr.  McLure 
has  the  weight  (actual)  of  south  anchor  arm  and  centre  posts  and  bracing,  and  will 
commence  figuring  from  lists  and  drawings  the  weight  of  members  on  the  cantilever 
arm.  When  this  is  finished  he  will  compare  with  Mr.  Szlapka,  who  now  has  the  esti- 
mated (from  drawings)  weights  of  the  members  of  the  cantilever  arm  from  centre  post 
to  post  P  2. 

I  am,  yours  very  respectfully, 

E.  L.  EDWARDS. 

P.S. — In  regard  to  weight  of  suspended  span,  Mr.  McLure  says  he  will  have  to  get 
at  this  approximately. 


EXHIBIT  No.  72e. 

(Letterhead,  Theodore  Cooper,  Consulting  Engineer,  35  Broadway.) 

New  York,  Jime  2,  1906. 
Theodore  Cooper,  C.E., 

New  York. 

Dear  Sir, — ^Mr.  Berger  informs  me  you  will  not  be  at  your  office  to-day.  I  blame 
my«elf  for  not  advising  you  that  I  would  be  here  to-day,  but  as  I  have  never  missed 
you  in  the  past  the  possibility  of  not  seeing  you  to-day  did  not  occur  to  me. 

With  Mr.  Hoare's  permission,  I  will  be  away  from  Phoenixville  next  week  on  a 
trip  with  my  family  to  Boston.  I  will  stop  to  see  you  on  my  way  back.  May  I  ask 
you  to  kindly  sign  the  May  estimate  and  send  to  Mr.  Hoare. 

In  reference  to  estimate,  would  say  that  under  *Total  to  date'  the  amount 
64,261,279  includes  all  the  raw  material  for  anchor  and  cantilever  arms,  with  the 
exception  of  about  1,000  tons  of  eyebars  and  plates  for  cantilever  arm. 

The  amount  of  manufactured  material  under  '  Trusses  and  bracing,'  and  which 
is  47,708,669,  includes  all  material  for  north  and  south  anchor  arms,  excepting  two 
(2)  pedestals,  and  for  the  cantilever  arm  (excepting  panel  1)  all  chords,  posts  4  and 
two  sections  of  posts  (Nos.  3  and  2).  Hangers,  all  except  two  now  under  way.  Most 
all  bracing  is  included,  also  about  500  eyebars  for  the  south  cantilever  arm  and  300 
for  the  north  cantilever  arm. 

Regarding  floor  beams  and  stringers,  there  is  practically  no  change  since  last 
month,  viz.,  all  are  completed  in  the  shop  for  the  cantilever  arm  excepting  those  for 
panel  1. 

Nothing  ordered  yet  for  the  suspended  span. 

Mr.  Hoare  has  not  asked  to  have  the  estimate  at  Quebec  at  any  particular  time,. 
80  that  if  sent  on  the  4th  no  doubt  this  will  be  agreeable  to  him. 

I  am,  yours  very  respectfully, 

E.  L.  EDWARDS. 
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EXHIBIT  NO  72f . 

-(Letterhead,  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  September  15,  1906. 
Theo.  Coopeb,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York. 

Dear  Sm, — ^Replying  to  the  latter  part  of  your  letter  of  September  13,  revised 
stress  sheet  will  be  sent  to  you  as  soon  as  prints  can  be  made. 


Yours  truly, 


JNO.  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  72g. 

(Letterhead,  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  October  16,  1906. 
Thko.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  send  you  herewith  our  calculations  of  the  end  post  of  the  sus- 
pended span,  Quebec  bridge.  Our  drawing  for  this  end  post,  as  sent  you,  is  deficient 
in  one  respect,  that  is,  the  latticing  on  the  post  below  the  lower  transverse  strut  is  not 
distinctly  shown,  as  consisting  each  of  two  angles  4/'  x  3'^  x  8i  lbs.  per  foot,  thus 
Mouring  double  shear  rivets.  Above  the  lower  transverse  strut,  where  the  shear  is 
^considerable  less,  single  angle  lattices  and  single  shear  rivets  are  sufficient.  These 
lattices  were  figured  on  the  assumption  that  the  transverse  shear  on  each  post  consist- 
ing of  128,000  lbs.  is  resisted  half  by  the  cover  plate  and  half  by  the  lattice  system. 
The  combined  unit  stress  on  the  extreme  fibre  of  the  post  due  to  live  load,  dead  load 
and  wind  is  less  than  20,000  lbs.,  which  is  certainly  a  very  low  value.  The  material 
for  the  post  is  all  rolled  and  delivered  at  shop.  We  hope  our  design  of  the  post  will 
be  satisfactory  to  you. 

Yours  truly, 

THE  PHCENIX  BRIDGE  COMPANY, 

No.700(28.1260T=^^«-^^'^^ 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  721i. 

<Letterhead  Phceniz  Bridge  Ck>.) 

Phoenetville,  Pa.,  November  16,  1906. 
Thso.  Ooopir,  Esq., 

(Consulting  Engineer, 
New  York,  N.Y. 

Dbab  Sm,— We  send  you  in  duplicate  several  shop  drawinga  for  your  examination 
•ad  approvaly  including  more  complete  plan  showing  adjustment-arrangement  during 
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connection  of  suspended  span.    These  drawings  complete  all  the  shop  drawings  of  the 
cantilever  arm.    £[indly  return  the  print  with  your  approvaL 

We  have  already  started  on  the  shop  drawings  of  the  suspended  span,  which  being 
simpler  than  either  the  anchor  or  cantilever  drawings  will  require  less  time  and  conse- 
quently will  reach  your  office  in  quicker  succession. 

Yours  truly, 

THE  PH(ENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  721. 

Ph(enixmlle,  Pa.,  November  .26,  1906. 
Theodore  Cooper,  C.E., 
Consulting  Engineer  for  the  Quebec  Bridge  Co., 

New  York. 

Dear  Sm, — In  reference  to  post  EPR  (for  north  side  of  the  suspended  span)  which 
had  the  12 A''  pin  hole  bored  on  a  skew  and  which  I  reported  to  you  on  my  last  visit 
to  your  office,  would  say  this  post  has  now  been  re-bored  to  12}''.  Pin  holes  in  chords 
1  will  also  be  bored  12i"  when  these  chords  are  made.  A  special  12W  pin  has  been 
ordered.    It  is  my  understanding  this  is  done  with  your  approval. 

Yours  very  respectfully, 

E.  L.  EDWARDS. 


EXHIBIT  No.  72j. 

(Letterhead  of  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  February  13,  1907. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Sir, — We  send  you  herewith  in  duplicate  stress  sheet  of  the  suspended  span 
of  Quebec  bridge  refigured  for  an  increased  dead  load  amounting  to  14,600  lbs.  per 
lin.  ft.  of  bridge.  The  sizes  of  some  of  the  truss  members  were  increased  to  correspond 
to  this  increased  dead  load. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  Szlapka. 
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EXHIBIT  No.  72k. 

(Letterhead  of  the  Phoenix  Iron  Works.) 

Ph(enixville,  Pa.,  March  21,  1907. 
Mr.  P.  L.  SzLAPKA, 

Phoenix  Birdge  Co. 

Dear  Sir, — In  answer  to  your  letter  of  the  19th,  referring  to  bottom  chords,  Que- 
bec bridge,  I  have  gone  into  this  very  thoroughly  and  find  that  we  cannot  drive  rivets 
in  centre  web.  We  have  no  machine  to  do  this  with,  it  is  not  possible  to  design  a 
machine  to  drive  these  rivets  satisfactorily.  I  do  not  think  there  is  such  a  machine 
in  the  market. 

These  holes  are  drilled  to  size,  and  there  should  be  no  difficulty  in  having  a  turned 
bolt  made  a  driving  fit,  as  the  bolts  can  be  driven  from  outside  of  chord  by  inserting 
a  long  bar  through  rivet  hole  on  outside  web.    Hoping  this  will  be  satisfactory. 

Yours  truly, 

R.  W.  WRIGHT. 


EXHIBIT  No.  721. 

(Letterhead  of  the  Phoenix  Bridge  Co.) 

Phcenixville,  Pa.,  May  7,  1907. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Sir, — We  send  you  herewith  seven  (7)  blue  prints  of  all  drawings  marked 
•n*  on  our  list  herewith;  you  have  in  your  office  seven  (7)  copies  of  all  drawings 
marked  *  I '  on  our  list. 

Kindly  return  all  these  drawing  '  I '  and  *  II '  with  your  signature  at  your  earliest 
convenience.  These  drawings  cover  the  entire  cantilever  arm,  and  as  many  parts  of 
the  suspended  span  as  will  be  erected  by  the  large  traveller. 

Respectfully  yours. 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  72m. 

(Ltterhead  of  the  Phoenix  Bridge  Co.) 

Pn(ENixviLLE,  Pa.,  May  21,  1907. 
Theodore  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — Referring  to  your  advice  to  our  New  York  office  that  you  could  not 
find  drawings  13,  14,  72  of  CO-621,  622 — we  are  sending  you  seven  prints  of  each  draw- 
ing by  mail  to-day  and  would  appreciate  it  greatly  if  you  would  sign  and  return  them 
to  us  promptly.  Mr.  Hoare  for  some  reason  is  very  anxious  to  have  certified  copies 
of  all  drawings. 

Yours  truly, 

JNO.  DEANS, 

Chief  Engineer. 
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EXHIBIT  No.  73a. 

June  2, 1903. 

Dear  Mr.  Hoare. — I  have  been  laid  up  two  weeks  with  grippe,  and  have  not  been 
able  to  do  any  work.  I  am  much  better,  but  still  quite  weak.  Szlapka  was  here  yester- 
day, and  we  cleared  away  some  misunderstandings  of  each  others'  view  as  conveyed 
by  writing.  I  send  you  the  modifications  of  the  specification  as  to  material  and 
workmanship,  &c.  Deans  wanted  me  to  specify  according  to  my  own  specifications, 
but  I  thought  this  might  be  misunderstood.  I  did  not  understand  that  this  was 
important  at  present. 

I  hope  for  the  present  at  least  my  presence  up  there  will  not  be  required^  as  I  am 
not  in  shape  yet  to  go  from  home.    Only  come  to  the  office  for  a  short  time  even  yet. 

Hoping  I  have  made  my  explanations  of  the  specifications  clear  so  that  Schreiber 
will  be  satisfied. 

I  remain,  yours  very  truly, 

THEODOKE  COOPER. 

P.S. — Of  course,  if  it  is  thought  best  to  make  bridge  still  stronger,  all  right,  but 
1  have  assumed  that  it  was  not  desired  to  increase  cost  beyond  estimate  already  made. 

T.  C. 


EXHIBIT  No.  73b. 

June  16,  1903. 

My  Dear  Mr.  Hoare, — I  have  answered  the  best  I  can  your  telegram  of  15th 
While  it  was  my  object  in  drafting  the  new  specifications  to  get  the  best  arrange- 
ment without  materially  reducing  the  weight,  and  a  positive  answer  as  to  whether  it 
will  be  reduced  could  only  be  determined  by  the  actual  strain  sheets,  I  am  inclined  to 
think  there  will  be  for  the  1,800-foot  span  a  less  weight  than  if  proportioned  under 
the  old  specifications.  I  know  nothing  as  to  the  Poeenix  contract  draft  or  what  they 
now  propose.  If  they  have  given  an  estimated  weight,  I  wish  you  would  send  it  to 
me.  Also  it  would  be  a  guide  if  I  knew  whether  the  proposal  is  for  a  lump  sum  price 
or  for  a  pound  price ;  also  whether  *  the  powers  that  be '  desire  to  keep  down  as  close 
as  possible  to  the  original  estimates  or  are  willing  to  go  higher  if  the  bridge  can  be 
bettered.  I  am  only  aiming  to  get  all  parts  harmoniously  strong  and  not  have  some 
parts  weaker  relatively  than  others. 

Yours  very  truly, 

THEODORE  COOPER. 
I  am  picking  up  strength,  but  am  not  good  for  much  yet. 


(Letterhead  of  the  Phoenix  Bridge  Co.) 

PhoenZxville,  Pa.,  1903. 
Mr.  E.  A.  Hoare, 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — At  the  request  of  Mr.  Deans,  I  send  you  herewith  a  sheet  showing 
general  comparison  of  your  specifications  of  September  1,  1898,  with  specifications  as 
now  proposed  by  Mr.  Cooper. 
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I  took  several  actual  instances  to  show  what  the  exact  fi^rures  would  be  as  deter- 
mined by  either  specifications. 

The  compression  formulse  appear  to  be  almost  identical  as  shown  for  V,  equal  60 
and  for  Vr  ©Qual  90. 

As  regards  the  wind  pressure  the  values  per  lineal  foot  used  by  Mr.  Cooper  are 
equivalent  to  pressures  per  square  foot  proposed  in  your  specifications. 

With  figures  given  I  hope  you  will  be  able  to  see  that  the  difference  between  the 
two  specifications  is  very  immaterial. 

Where  the  new  specifications  give  smaller  sections  than  your  specifications^  it  will 
be  found  during  actual  final  computations,  that  owing  to  the  magnitude  of  the  struc- 
ture and  consequently  the  very  large  dead-load  as  compared  with  the  live-load,  the  unit 
stresses  selected  are  fully  justified. 

Yours  truly, 

P.  L.  SZLAPKA. 


EXHIBIT  No.  73c. 

.     Ottawa,  July  18,  1903. 

Dear  Mr.  Parent, — The  order  in  council  was  passed  this  morning  giving  Cooper 
the  necessary  authority  to  act  as  required  by  Hoare. 

Yours  sincerely, 

C.  FITZPATRICK. 


EXHIBIT  No.  73d. 

August  6,  1904. 
Ph(enixville  Bridge  Company, 
Phoenixville,  Pa. 

My  dear  Mrt^SzLAPKA, — I  have  tested  the  proportions  of  the  members  of  the 
anchor  arm  under  the  following  maximum  loading  for  my  personal  satisfaction,  viz.: 
Dead  plus  1*5  live  plus  25  lbs.  of  wind  (i  of  your  wind  strain)  and  find  that  the 
only  members  exceeding  24,000  in  tension  or  24,000 — ^100^/r  for  compression  are: 
The  lower  chord  which  has  -4-26,500  and  is  all  right,  and 
Towers  L  which  should  have  108  D 

"     B      "  "  "        99  D    to  come  within  the  above  conditions. 

This  is  sujch  a  slight  matter,  I  request,  for  the  sentiment  of  the  thing,  that  you 
change  those  last  two  members  to  the  above  sections  if  it  does  not  inconvenience  any* 
thing. 

Youra  very  truly, 

THEODORE  COOPER. 
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EXHIBIT  No.  73e. 

February  19,  1906. 
P.  L.  SzLAPKA,  Esq., 

Phoenixville  Bridge  Company, 
Phoenixville,  Pa. 

Dear  Sm, — ^In  reply  to  yours  of  17th  inst.,  I  regret  very  much  these  errors. 

The  only  remedy  for  the  diord  8-R  seems  to  be  the  second  method  you  propose. 
The  dowels  should  be  of  such  a  character  to  insure  the  plates  from  being  loosened  or 
damaged* 

For  that  centre  cap,  where  all  the  pin  holes  have  been  bored  too  large,  I  see  no 
satisfactory  remedy  but  enlarged  pins.  The  pin  plates,  to  my  surprise,  have  20  per 
cent  more  pin  pressure  than  the  eyebars  (should  not  have  been  so)  and  with  the  large 
holes  will  make  this  the  weakest  joint  in  structure,  much  to  my  regret.  T-50,  also 
have  reversed  strains,  and  the  joints  should  be  tight  ones  instead  of  being  so  free  as 
now  made. 

Yours  very  truly, 

THEODORE  COOPER 


EXHIBIT  No.  73f . 

January  28.  1905. 
Mr.  E.  L.  ]^wABDS« 

Inspector  for  Quebec  Bridge, 
Phoenixville,  Pa. 

Dear  Sir, — ^You  are  hereby  directed  to  accept  no  more  eyebars  for  the  Quebec 
bridge  until  further  orders. 

The  present  form  of  heads  in  use  on  these  eyebars  has  been  shown  to  be  incapable 
of  sustaining  the  working  loads  to  be  uaed,  and  a  radical  change  in  these  heads  is 
demanded.    A  long  series  of  tests  will  be  needed  to  solve  this  question. 

As  the  change  in  the  form  and  size  of  the  head  iwill  affect  the  length  of  bars 
required,  the  company  should  stop  further  rolling  of  these  bars. 

You  will  please  furnish  the  Bridge  Company  with  a  copy  of  this  order. 

Yours  truly, 

THEODORE  COOPER, 
Consulting  Engineer,  Quebec  Bridge  Co. 


EXHIBIT  No.  73g. 

February  15,  1905. 
E.  L.  Edwards,  Esq., 

Inspector,  Quebec  Bridge, 
Phoenixville,  Pa. 

Dear  Sir, — I  have  consented  to  the  continuation  of  making  eyebars  for  the 
anchor  arms,  but  desire  that  the  heads,  as  far  as  the  lengths  ordered  will  permit,  be 
made  at  least  34  inches  diameter,  or  with  an  ezxsess  of  47  per  cent. 

You  can  take  up  the  inspection  of  these  bars.  No  bars  are  to  be  accepted  for 
the  cantilever  arm  till  further  orders.  Please  inform  the  Phoenix  Bridge  Company  of 
these  orders. 

Yours  very  truly, 

THEODORE  COOPER, 
Consultinig  Engineer,  Quebec  Bridge  Go, 
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EXHIBIT  So.  781l 

(Lettexliead  Phceniz  Bridge  Go.) 

Phcemixtille^  Pa.,  August  12,  1905. 
Thsodose  Gooper,  Esq., 
Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sib« — ^We  send  you  to-day  in  duidicate  shop  drawing  of  upper  section  sub-post 
8.  P.  5,  and  also  shop  drawings  of  side  struts. 

Please  notice  that  the  section  of  the  sub-post  is  increased  owing  to  the  manner  in 
which  theseveral  truss  members  will  be  placed  in  position  during  erection. 

We  find  that  this  sub-post  receives  its  stress  during  erction  of  1,200,000  pounds  for 
which  we  provided  74*7  sq.  in.,  using  formula  p=27-112yr 

Hoping  you  will  return  with  your  approval. 

Yours  truly. 

The  PHOENIX  BRIDGE  GOMPANY, 
Per  P.  L.  SzLAPRA. 


EXHIBIT  No.  73i. 

Phcenixvillb,  April  6,  1907. 
Thb(hx>re  Gooper,  G.  E., 

Consulting  Engineer  for  the  Quebec  Bridge  Go., 
New  York. 

Dear  Sir. — ^Beg  to  acknowledge  receipt  of  your  favour  of  April  5,  in  reference 
to  post  sections  C.  PI  (R  and  L.)  G.  O.  613. 

These  post  sections  I  believe  are  satisfactory  in  every  other  respect,  but  we  will 
make  another  inspection  of  them  before  shipment,  as  they  have  laid  around  the  yard 
for  quite  a  long  time. 

In  reference  to  chord  10  LGO  622  which  had  been  injured  here  in  handling,  would 
report  that  the  ribs  have  now  been  straightened  to  our  satisfaction.  It  was  deemed 
best  by  the  shop  to  heat  some  of  the  angles  slightly  at  two  points  where  outstanding 
legs  were  bent  a  little.  After  all  work  was  done  we  examined  the  angles  and  ribs  with 
magnifying  glass  and  discovered  no  cracks.  We  have  therefore  accepted  the  chord  as 
per  your  instructions. 

Yours  truly, 

E.  L.  EDWARDS, 


EXHIBIT  No.  73j. 

August  9,  1907. 
John  Sterlinq  Deans^  Esq., 
•    Ghief  Engineer,  Phoenix  Bridge  Go., 
Phcenixville,  Pa, 

Dear  Sir. — ^Your  telegram  regarding  chord  joint  at  hand.    The  method  proposed 
as  sketched  by  Mr.  McLure  is  not  satisfactory  as  I  telegraphed  yesterday.   These  b^t 
154— vol.  ii.— 31J 
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wdbs  can  be  pulled  back  by  use  of  about  15  to  20  one  inch  bolts  (in  one  and  one  six- 
teenth holes)  threaded  at  both  ends  for  nuts,  passing  from  the  outer  to  the  inner  bent 
webs.    The  outer  straight  web  being  stayed  in  some  manner  against  its  bending. 

If  the  bent  webs,  after  being  pulled  into  line,  tend  to  go  back  when  released  from 
the  bolts,  stays  must  be  introduced  to  hold  them  in  position.  Possibly  it  may  be  neces- 
sary to  permanently  rivet  in  some  of  these  one  inch  bolts. 

Please  let  me  know  what  method  you  propose  to  use. 

It  is  a  mystery  to  me  how  both  these  webs  happened  to  be  bent  at  one  point  and 
why  it  was  not  discovered  sooner. 

Yours  truly,  

THED0R5  COOPER, 


•    EXHIBIT  Ho.  73k. 

August  13,  1907. 
N.  R.  McLuBE,  Esq.,  Insp.  for 
erection  Quebec  Bridge, 

New  Liverpool,  P.  Q.,  Can. 

Dear  Sm^ — ^Mr.  Deans  writes  me  that  only  one  rib  at  joint  7  and  8  L  is  bent  and 
that  there  is  a  full  and  complete  bearing.  That  the  bend  was  no  doubt  put  in  the  chord 
in  the  shop  before  facing. 

I  have  asked  him  to  instruct  his  resident  engineer  to  join  with  you  in  making  an 
exact  report,  with  dimensions,  of  the  condition  of  this  joint;  with  amount  of  bearing 
and  if  it  is  a  square  bearing  or  askew. 

In  reference  to  the  splicing  of  T5  and  T50  mentioned  in  your  letter  of  10th,  I  do 
not  care  to  interfere  with  the  regular  programme  as  I  have  not  followed  the  various 
actions  of  the  loadings  at  different  stages.  Without  going  into  it  carefully,  I  think 
there  will  be  more  compression  at  these  points,  with  more  of  the  suspended  span  m 
t>laoe. 

Please  report  promptly  respecting  joints  7  and  8  L  with  all  the  facts. 

Yours  truly, 

THEODORE  COOPER, 


EXHIBIT  Ho.  731. 

August  21,  1907. 
John  Sterling  Deans^  Esq., 

Chief  Engineer,  Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sm^ — ^I  received  copy  of  sketch  of  joint  7  and  8  L  a  few  days  ago. 

I  wrote  Mr.  McLuie  last  week  telling  him  none  of  the  theories  as  to  how  this  bend- 
ing occurred  were  logical.  That  my  theory  was  a  blow  on  this  rib  after  the  two  sec- 
tions were  in  contact  and  that  it  probably  was  done  in  moving  those  susx)ended  beams 
used  in  covering.  To  examine  carefully  to  see  if  he  could  find  any  evidence  of  this. 
He  has  not  yet  reported.  He  did  report  a  similar  bend  at  L  8  and  9  west  truss  in  same 
rib  but  of  less  amount. 

I  still  believe  this  bend  can  be  partly  removed  by  use  of  long  bolts  with  threads 
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at  each  end,  outer  rib  being  properly  stiffened  to  prevent  its  bending.  If  it  can  be 
pulled  nearer  straight  stays  or  bolts  must  be  provided  to  hold  it  against  future  move- 
nont. 

I  cannot  consent  to  let  it  go  without  further  action,  as  the  rivets  in  the  cover 
splices  would  not  satisfy  the  requirements  to  my  mind. 

Yours  very  truly, 

THEODORE  COOPER. 


EXHIBIT  No.  73m. 

August  26,  1907. 
John  Sterunq  Deans^  Esq., 

Chief  Engineer,  Phoenix  Bridge  Company, 
PhoBnixville,  Pa. 

Dear  Sir, — Mr.  McLure  reports  he  can  find  no  evidence  of  the  bent  ribs  having 
been  hit,  and  does  not  think  they  could  have  been  struck.  This  only  makes  the  mystery 
the  deeper,  for  I  do  not  see  how  otherwise  the  ribs  could  have  been  bent. 

When  convenient  I  would  like  to  discuss  with  Mr.  Szlapka  the  best  means  of 
getting  these  ribs  into  safe  condition  to  do  their  proper  work. 

Yours  truly, 

THEODORE  COOPER. 


EXHIBIT  No.  73n. 

August  31,  1907. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — Mr.  Cooper  has  directed  me  to  send  to  you  the  enclosed  copies  of  letters 
and  telegrams  in  regard  to  condition  of  chord  joint  7-L  and  8-L,  south  cantilever  arm, 
Quebec  bridge,  etc.,  that  all  evidence  in  Air.  Cooper's  possession  will  be  in  your  hands, 
this  in  connection  with  Mr.  McLure's  letters,  copies  of  which  are  in  his  possession. 
Mr.  Cooper  takes  the  trouble  very  seriously,  and  is  not  in  condition  to  write. 

Yours  very  truly, 

BERNT  BERGER, 

Asst,  to  Mr,  Cooper, 


EXHIBIT  No.  73o. 

Sept.  2,  1907. 

My  Dear  Mr.  Hoare, — ^If  I  were  a  well  man  I  feel  it  would  be  my  duty  to  be 
with  you,  accepting  all  the  responsibility  of  my  position.  But  I  know  I  should  be  of 
no  use  if  there,  as  I  could  not  stand  the  physical  test. 

I  believe  I  can  be  of  more  use  by  staying  here  and  keeping  what  strength  is  left 
me.  There  is  nothing  to  be  hidden  in  my  position.  Regardless  of  how  it  may  affect 
me  or  my  reputation,  you  shall  have  every  asaistance  and  any  record  or  knowledge  I 
have. 
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In  my  own  depression  I  have  not  forgotten  that  sympathy  is  due  to  you  all.  May 
we  get  the  truth  regardless  of  whom  it  may  affect.  The  cause  of  mankind  is  greater 
than  any  individual. 

Yours  sincerely, 

THEODORE  COOPER. 

This  is  the  first  letter  I  have  heen  ahle  to  write  to  any  one.  ' 


EXHIBIT  No.  73p. 

Oct.  4,  1907. 

Mr.  C.  SOHNETOEB, 

Consulting  Engineer, 

Pennsylvania  Building, 

Philadelphia^  j?a. 

Dear  Sir, — ^Mr.  Cooper  has  directed  me  to  inform  you  that  in  addition  to  the  in- 
structions as  to  the  wind  strains  laid  down  in  Mr.  Cooper's  modifications  of  the  load 
and  strain  specification  for  the  Quebec  bridge,  he  ordered,  in  a  letter  to  Mr.  P.  L. 
Szlapka,  of  the  Phoenix  Bridge  Company,  dated  June  13th,  1906,  that  for  the  canti- 
lever arms  the  full  wind  on  the  suspended  span  should  be  considered,  as  a  tornado 
might  strike  over  this  area. 

Also,  Mr.  Cooper  has  made  a  note  on  his  first  copy  of  the  modifications  of  strain 
and  load  specifications  that  he  had  directed  that  1,600  lbs.  of  snow  per  foot  of  bridge 
should  be  used. 

Yours  very  truly, 

BERNT  BERGER. 


EXHIBIT  No.  74a. 

Feb.  4,  1901. 
E.  A.  HoARE^  Esq., 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — ^I  acknowledge  receipt  of  your  favour  of  Jan.  Slst,  giving  us  final 
elevation  of  viaduct  piers,  length  of  approach  spans,  etc.,  for  your  bridge,  and  we  will 
arrange  our  diagrams  and  details  accordingly.  We  hope  to  get  off  to  you,  either  to-day 
or  to-morrow,  copies  of  these  trial  diagrams  and  estimates  as  you  request,  so  that  you 
can  fix  final  units. 

Yours  truly, 

JNO.  STERLING  DEANS, 

{Jhief  Engineer, 


EXHIBIT  No.  74b. 

Feb.  26,  1901. 

(Personal.) 

Dear  Mr.  Hoare, — ^In  checking  over  the  proposed  form  of  formal  contract  for  the 
main  structure  at  Quebec,  we  find  some  little  trouble  in  meeting  the  wishes  of  your 
people  and  the  requirements  thrown  around  payments  of  subsidies.    In  work  of  this 
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magnitude  it  is  not  only  usual,  but  necessary,  to  have  arrangements  made  for  puy^ 
gnsB  moniKly  estimates,  as  we  have  outlined  in  our  proposed  form  of  a^n^eement. 
Will  you  kindly  adrise  me  the  present  status  of  all  subsidies,  whether  they  are  all 
opermtiTe  and  whether  payments  have  been  made  for  substructure  under  any  or  all  of 
them;  and  if  so,  how  and  when  these  payments  were  made.  Were  they  made  on 
materials  at  quarry  or  at  site,  simply  delivered  or  actually  in  place!  Information  of 
ihia  kind  will  assist  us.    Please  write  me  promptly,  and  oblige. 

Yours, 

J  NO.  STERLING  DEAXS. 
Mr.  E.  A.  HoABB* 

Quebec,  Canada. 


EXHIBIT  No.  74c. 

March  26,  1901. 
(PersonaL) 

E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Mb.  Hoabe, — ^I  have  your  personal  letter  of  March  22nd.  Mr.  Sslapka  tells 
me  that  only  yesterday,  while  working  over  the  second  or  third  plan  for  the  short 
approach  spans,  he  was  discussing  vnih  one  of  his  assistants  the  advisability  of  making 
these  approach  spans  in  one  length  as  probably  the  most  satisfactory  solution,  and  we 
are  therefore  very  glad  to  receive  your  letter  on  the  same  subject  Mr.  Szlapka  will 
inepare  now  a  complete  design  and  close  estimate  for  making  these  approach  spans  in 
one  length  and  will  send  same  to  you  as  soon  as  possible.  It  will  of  course,  take  a 
few  days,  and  you  will  then  have  all  the  figures  before  you  to  come  to  a  conclusion. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  74e. 

(Personal.) 

May  11,  1001. 

Mr.  E.  A.  Hoare*  Chief  Engineer, 

Quebec  Bridge  Company 

Quebec,  Canada. 

Dear  Mr.  Hoare^ — ^Mr.  Szlaptka  returned  home  yesterday  and  I  was  pleased  to 
receive  his  report  that  he  had  agreed  fully  with  you  as  to  the  length  of  both  approaches 
and  has  all  tiie  necessary  information  to  prepare  stress  sheets  to  submit  to  you  for 
the  government's  approval.  This  will  be  done  promptly  and  when  these  stress  sheets 
are  returned  wei  understand  that  we  are  to  prepare  shop  drawings  and  send  same  to  Mr. 
Cooper  for  approval. 

Mr.  Szlaptka  also  reports  that  the  caisson  for  the  first  main  pier  is  rapidly  nearing 
a  stage  when  it  will  be  kunohed  and  placed  in  position.    In  this  oonneotion  I  believe 
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you  will  agree  with  me  that  the  work  is  of  such  magnitude  and  of  such  importance 
as  to  make  it  absolutely  necessary  that  all  parts  of  the  work  should  be  passed  upon 
by  an  independent  engineer  of  acknowledged  great  ability.  This  should  be  done  with- 
out questioning  the  ability  and  the  conscientiousness  of  the  contractor  and  his  engin- 
eers, which  are  in  this  instance  conceited.  We  expect  therefore  that  you  will  have 
all  details  of  construction  of  the  foundation  work,  both  the  caisson,  pier  and  its  final 
depth  of  foundation,  all  passed  upon  by  your  consulting  engineer,  Mr.  Theo.  Oooper, 
and  I  would  thank  you  to  send  me  plans  of  the  caisson  and  pier  as  soon  as  they  are 
approved  by  him.  I  do  not  think  it  is  necessary  to  indicate  to  you  the  great  import- 
ance of  this  latter,  and  as  the  caisson  is  nearing  completion,  if  it  has  not  already  been 
attended  to,  it  should  be  done  at  once. 

Will  you  kindly  let  me  hear  from  you  on  the  subject  and  oblige. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  74g. 

August  9,  1901. 
(Personal.) 

E.  A.  HoRE,  Esq.,  Chief  Engineer, 

Quebec  Bridge  Company, 

Quebec,  Canada. 

Dear  Mr.  Hoare^ — ^I  have  your  letter  of  August  6  and  am  now  trying  to  arrange 
to  be  in  Quebec  next  Wednesday  or  Thursday,  August  14th  or  15th,  and  will  remain 
until  Saturday  evening  or  Sunday  evening. 

1  can  see  you  on  Thursday  and  Friday  and  Mr.  Parent  on  Saturday. 

While  I  do  not  specially  care  to  take  up  the  question  of  formal  articles  of  agree- 
ment with  Mr.  Parent  on  this  trip,  I  have  prepared  a  revised  copy  to  agree  with  the 
alterations  suggested  at  our  interview  at  the  Waldorf  last  January  and  I  beg  to  inclose 
you  a  copy,  thinking  you  might  wish  to  look  it  over  and  discuss  same  with  me  during 
my  present  trip.  I  also  enclose  extracts  from  three  of  our  late  important  contracts, 
indicating  the  manner  in  which  progress  estimates  are  prepared.  The  case  of  the 
'Brooklyn  Bridge'  and  the  contract  with  the  'United  States  Government  at  Kock 
Island'  are  particularly  in  line  with  present  contract. 

I  am  making  trip  at  this  time  particularly  to  ascertain  in  detail  how  we  are  to 
prepare  our  estimates  and  how  we  are  to  be  paid  for  the  approach  spans  which  we  are 
just  about  constructing.  If  you  can  secure  any  information  on  this  line  in  advance, 
it  will  probably  give  me  more  time  to  devote  to  other  matters. 

•  I  am  taking  our  Mr.  Schenck  with  me,  who  will  make  the  necessary  sketches  for 
preparing  a  x)erspective  view  of  the  completed  bridge.  We  will  wish  to  go  out  directly 
to  the  bride  site,  the  day  we  arrive,  to  look  over  the  Quebc  side  of  the  structure. 

I  am  very  sorry  to  learn  of  the  illness  of  your  daughter  and  trust  she  is  much 
better.    Hoping  to  see  you  soon  and  in  good  health, 

I  remain. 

Yours  truly, 

JNO.  STERLING  DEANS, 
Chief  Engineer. 
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EXHIBIT  Ho.  743i. 

August  23, 11N)1. 
Mr.  Ulsic  Basthe, 

Secy.  Quebec  Bridge  Company, 

Quebec,  Canada. 

Mr  DEAR  Sm, — At  my  last  visit  to  Quebec  and  in  the  limited  time  wliioli  could 
be  given  me  by  your  president,  the  Hon.  S.  M.  Parent  from  his  usually  crowdt\i  time, 
I  was  advised  that  we  should  prepare  our  estimates  for  the  approach  spans  we  are 
constructing,  the  same  as  was  done  in  the  case  of  the  anchorage  metal,  and  further 
that  we  would  be  paid  in  the  same  manner  through  checks  of  Mr.  M.  P.  Davis.  Under 
this  arrangement  there  will  become  due  us  on  or  about  November  15,  1901,  for  the 
erection  of  one  approach  about  $50,000,  and  as  the  south  approach  span  cannot  be 
erected  during  the  present  season,  there  will  be  due  on  or  before  January  15.  1902, 
for  the  delivery  of  Ae  metal  work  of  this  approach  span  at  site  about  $32,500.  I  send 
this  understanding  to  you  direct  that  you  may  verify  same  and  also  write  us  should 
there  be  any  action  to  be  taken  on  our  part  different  from  that  outlined  above. 

Yours  truly, 

JXO.  STERLING  DEANS, 
Chief  Engineer, 


EXHIBIT  No.  74p. 

Octolw  22,  ll>Oi\ 
Mr.  A.  E.  HoARE, 
Quebec,  Canada. 

Dear  Mr.  Hoare, — Mr.  Tretter  has  returned  from  Queboi*  and  reports  that 
foundation  of  south  river  pier  has  been  passed  ui)on  by  governmont  enginoor  and 
consulting  engineer,  and  pronounced  satisfactory,  and  that  pior  is  now  being  scaled 
up  and  completed.  This  must  be  a  great  relief  to  you  and  Mr.  Davis  as  well  as  all 
others  interested  in  this  great  enterprise.  I  have  instructed  our  treasurer,  Mr.  Davis, 
to  send  bill  for  the  north  approach  span  at  this  time,  thinking  you  would  wish  to  place 
the  Amount  in  this  month's  estimate — thereby  dividing  the  total  amount  which  will 
be  due  us  on  completion  of  both  approaches.  We  will  arrange  to  complete  both  this 
season  as  that  appears  to  be  the  better  plan.    Please  write  me  at  your  convenience. 

Yours  truly, 

JNO.  STERLING  DEANS. 


EXHIBIT  No.  74q. 

December  1,  1902. 
E.  A.  Hoare,  Esq.,  Chief  Engineer, 
Quebec  Bridge  Company, « 
Quebec,  Canada. 

Dear  Sm, — ^Replying  to  your  letter  of  Nov.  6,  adrixig  a  'reasonably  dose  esti- 
mate for  talking  finances, '  of  the  several  items  to  complete  your  Quebec  Bridge,  these 
prices  to  be  what  we  'thiiik  will  prevail  during  the  present  winter. ' 
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Growing  out  of  the  necessities  of  construction  and  particularly  of  the  requirements 
in  the  field  work,  it  will  be  impossible  to  divide  the  work  and  order  same  ahead,  in  as 
many  items  as  you  suggest,  and  I  have  therefore  divided  the  work  into  three  princi- 
pal items,  and  even  this  division  will  be  disturbed  somewhat^  as  a  very  considerable 
portion  of  the  cantilever  arms  must  be  erected  at  the  same  time  as  the  anchor  arms  in 
order  to  make  the  anchor  arms  self-supporting.  I  can,  however,  discuss  this  matter 
more  in  detail  with  you,  when  you  come  to  New  York  with  Mr.  Parent. 

Item  No.  1 — 

2  anchor  arms. 
2  towers  on  main  piers. 
2  towers  on  anchor  piers. 
Floor  for  anchor  arms. 

29,743,000  lbs.    Price $1,476,900 

Wooden  floor  for  this  item,  including  railing,   screens 

bolts,  etc 61,732 

Total $1,627,632 

Item  No.  2— 

2  cantilever  arms. 
Floor  for  same. 

22,780,000  lbs. $1,126,400 

Wooden  floor  for  this  item,  including    railing,    screens, 

bolts,  etc 40,500 

Total $1,166,900 

Item  No.  3.— 

Suspended  span.  y 

Floor  for  same. 

7,336,000  lbs.    Price $    359,190 

Wooden  floor  for  this  item,  including  railing,  screens, 

bolts,  &c 1 24,300 

Total $    383,490 

Note. 

Void:  See  letter  Jan.  20, 1903.— D.* 


December  1,  1902. 
£.  A.  HoARE^  Esq., 
Chief  Engineer. 

In  item  No.  1,  under  the  item  of  wooden  floor,  etc.,  we  have  included  the  wooden 
floor,  etc.,  of  the  approach  spans,  as  it  would  be  necessary  to  put  these  floors  in  at  the 
same  time  the  anchor  arm  floors  are  put  in  place. 

As  far  as  change  in  price  is  concerned,  there  is  nothing  in  sight  in  our  particular 
business  which  would  indicate  that  there  will  be  any  change  in  prices  within  the  next 
year  or  eighteen  months — this  is  about  as  far  as  one  can  see  ahead ;  certainly  they  will 
not  be  lower  ;  unless  there  is  some  great  financial  disturbance  which  cannot  be  fore- 
seen. General  business,  and  particularly  the  railways,  are  prosperous,  as  indicated  by 
their  increased  earnings,  beyond  any  previous  record. 

As  far  as  I  can  learn  from  those  best  informed,  everyone  looks  to  next  year  as  a 
year  which  will  show,  if  anything,  increased  prosperity  and  business,  and  this  is  my 
own  opinion. 
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As  I  have  frequently  expressed  to  you,  it  seems  to  me  there  is  no  time  so  well 
auited  to  launch  a  large  enterprise  as  a  time  of  activity,  with  business  on  a  sound 
basis  and  a  prosi)ect  of  a  continuance  of  these  conditions.  It  is  true  that  i)ossibly  your 
company  might  be  called  upon  to  imy  slightly  increased  price  for  metal  at  such  times, 
but  this  would  be  much  more  than  ofiset  by  the  ease  in  making  your  financial  arrange- 
ments. 

On  the  present  basis,  this  increase  in  price  of  metal  is  only  some  $160,000  above 
the  original  figures.  The  remaining  portion  of  increase  in  total  price  is  due  to  the 
fact  that  we  are  now  providing  two  sidewalks  over  the  entire  bridge  at  your  request, 
and  this  appears  to  us  to  be  a  wise  conclusion ;  and  further,  we  are  using  the  increased 
loads  you  mentioned  in  arriving  at  the  sections  of  the  floor  system.  These  items  of 
sidewalks  and  specifications  increase  the  original  estimate  about  10  iter  cent. 

One  hesitates  necessarily  to  discuss  the  future  and  I  do  not  wish  to  be  a  party  to 
mislead  you  or  the  people  you  represent  in  any  way,  but  I  firmly  believe  that  nothingj 
but  a  financial  crash,  which  no  one  can  foresee,  and  of  which  we  have  no  evidence 
whatever  at  present,  can  affect  the  great  prosi)erity  now  existing  for  at  least  eighteen 
months. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 

P.S. — ^Please  advise  me  early  whether  you  will  wish  to  discuss  this  matter  with 
me  in  New  York  or  in  Philadelphia  and  time  when  you  expect  to  reach  either  place. 
I  am  often  away,  as  you  know,  and  should  have  this  information  as  long  in  advance 
as  iwssible.    I  trust  we  will  see  you  soon. 

J.  S.  D. 


EXHIBIT  No.  74r. 

May  20,  1903. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 
New  York,  N.Y. 

Dear  Sm, — ^We  return  herewith,  by  registered  mail,  your  proposed  specifications 
for  loading  and  unit  stresses,  main  span  Quebec  bridge. 

I  wish  to  make  the  following  remarks  in  reference  to  these  specifications. 

1st.  I  assume  that  only  one  engine  E — 40  will  be  used  on  each  railway  track. 

2nd.  I  find  that  the  proposed  48,000  lbs.  on  two  axles  10  ft.  centre  to  centre  on 
trolley  stringers  produce  larger  bending  moment  in  centre  than  the  40,000  lbs.  on  two 
axles  7  ft.  apart  centre  to  centre  originally  used. 

3rd.  E-33  on  each  railroad  track  to  be  used  for  chords  and  main  diagonals  for 
the  suspended  span,  is  equivalent  to  4,200  lbs.  per  lin.  ft.  on  one  track  and  almost 
2,000  lbs.  per  lin.  ft.  on  the  second  track. 

4th.  I  tried  formulae  proposed  for  main  members  and  find  in  each  case  there  will 
be  a  slight  saving  of  material  and  that  the  unit  stresses  come  within  the  limit  of  about 
A  of  the  elastic  limit  for  live  and  dead  load  stresses. 

5th.  On  page  two  of  your  specifications  there  should  be  added  the  same  remark  as 
on  page  3  written  by  you  in  pencil  and  marked  by  me  with  red  aateriah. 

6th.  I  examined  the  values  of  the  permissible  unit  stresses  for  reversed  strains 
and  I  find  in  some  cases  there  are  slight  errors,  as  indicated  by  me  in  red. 
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After  you  have  these  specifications  rewritten  and  printed  complete,  I  would  be 
glad  once  more  to  have  the  opportunity  of  looking  over  them  before  they  are  sent  to' 
Canada  for  adoption. 

Yours  respectfully, 

THE  PHGENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 
P.S. — I  have  retained  a  copy  of  your  papers. 


EXHIBIT  No.  74s. 

May  22,  1903. 
Mr.  Theo.  Cooper,  Esq.,  C.E., 

35  Broadway,  New  York,  N.Y. 

Dear  Mr.  Cooper, — ^I  returned  from  Ottawa  yesterday  and  you  will  be  pleased  to 
learn  there  is  every  evidence  to  believe  that  the  programme  as  outlined  by  Mr.  Parent 
in  your  office  recently^  will  be  carried  out. 

I  was  requested  by  the  Ottawa  officials  to  urge  upon  you  to  act  as  promptly  as 
possible  in  the  matter  of  completing  the  specifications  and  to  forward  same  to  Mr. 
Hoare  without  delay.  There  is  urgent  necessity  of  their  taking  prompt  action.  Will 
you  kindly  write  Mr.  Hoare  when  he  may  exi)ect  to  receive*  copy  of  the  revised  si)ecifi- 
cations. 

I  will  stop  and  see  you  the  next  time  I  am  in  New  York,  which  will  undoubtedly 
be  within  a  few  days,  and  give  you  more  details. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  74t. 

May  28,  1903. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

Quebec  Bridge  Company, 

36  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  were  very  sorry  to  learn  by  Mr.  Berger's  letter  of  May  25th  that 
the  gripx)e  had  hold  of  you,  and  trust  by  this  time  you  have  been  able  to  knock  it  ofE. 

Mr.  Szlaptka  has  carefully  examined  the  proposed  revised  specifications  as  to 
loads  and  strains  Quebec  bridge  and  same  is  returned  herewith,  with  several  notes  in 
red,  which  we  will  believe  you  will  add  as  agreeing  with  original  understanding. 

We  would  further  suggest^  that  the  last  clause  under  the  head  of  '  Future  Increase 
of  Railroad  Live  Load,'  be  added  immediately  after  the  live  load  clauses  and  before 
the  wind  clause. 

As  you  undoubtedly  well  appreciate,  it  will  be  necessary  for  you  to  explain  to  Mr. 
Hoare,  how  the  live  load  proposed  in  these  specifications  will  easily  take  care  of  any 
possible  increase  in  live  load  without  overstraining  the  material.  I  know  personally 
that  Mr.  Hoare  and  his  people  feel  that  the  bridge  should  be  designed  to  provide  for 
a  considerably  heavier  load  than  originally  intended. 


EXHIBITS  493 

SESSIONAL  PAPER  No.  154 

It  has  occurred  to  us  that  it  might  be  well  to  add  after  the  second  paragraph  in 
live  load  clause,  the  following : — '  This  loading  being  equivalent  to  engine  E-40  with 
train  load  of  4,000  lbs.  per  lin.  ft.  on  one  track  and  engine  E-40  with  train  load  of 
2,000  lbs.  per  lin.  ft.  on  other  track.'  We  simply  make  this  to  you  as  a  suggestion, 
that  parties  examining  specifications,  may  have  it  directly  before  them,  that  ample 
provision  is  made  for  heavy  loading. 

We  notice  you  omit  to  add  that  the  workmanship  and  material  is  to  be  in  accord- 
ance with  '  Cooi)er's  specifications.'    Please  add  this  clause : — 

Knowing  the  i)eople  in  Canada  are  very  anxious  to  have  the  matter  settled,  we 
understand  you  will  forward  to  Mr.  Hoare  at  once  these  revised  specifications.  Kindly 
send  a  copy  to  us. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  74u. 

June  15,  1903. 
E.  A.  HoARE^  Esq., 

Ohief  Engineer, 

Quebec  Bridge  Co., 

Quebec,  Canada. 

.  Dear  Mr.  Hoare^ — I  received  your  letter  of  June  13th  this  morning  and  felt 
that  we  should  not  attempt  to  explain  in  detail  the  working  of  Mr.  Cooper's  revised 
specifications.  He  had  his  own  reasons  why  these  specifications  should  be  adopted, 
and  while  we  are  acquainted  with  his  views  and  approve  of  same,  we  believe  the  ex- 
planation should  come  from  him,  and  especially  so,  as  he  wrote  you  direct  on  the 
subject  and  did  not  send  the  specifications  or  letter  through  this  office. 

I  think  you  should  see  Mr.  Cooper  in  New  York  or  have  Mr.  Cooper  meet  you 
in  Ottawa.  If  it  is  attempted  to  conclude  this  matter  by  correspondence  it  will  cer- 
tainly take  a  long  time. 

Mr.  Parent  should  know,  that  we  are  not  able  to  make  a  move  until  the  question 
of  speci'fication  is  clearly  and  definitely  settled  and  approved  by  the  government.  I 
have  no  doubt  that  Sir  Wilfrid  Laurier  thinks  we  are  working  on  our  final  stress 
edieet  and  details  nofw. 

You  know  I  will  be  glad  to  assist  i)ersonally  in  having  these  revised  specifica- 
tions approved  and  clearly  explained  to  Mr.  Douglass,  but  think  it  should  be  done  in 
oonnection  with  Mr.  Cooper.  I  will  not  advise  Mr.  Cooi)er  that  I  have  heard  from  you 
on  the  subject,  but  will  be  prepared  to  meet  you  in  New  York  or  elsewhere  upon 
advice  that  you  have  arranged  with  Mr.  Cooper  for  such  a  meeting. 

I  am  glad  that  the  Bill  for  making  the  Bridge  &  Bailway  Co.  one,  has 
been  passed.  Does  this  affect  our  contract — should  the  name  of  the  party  to  the  con- 
tract, with  whom  we  have  our  agreement,  be  changed  ? 

I  notice  the  grant  will  come  up  shortly  and  I  trust  it  will  be  on  the  lines  of 
guarantee  of  the  principal  and  interest  of  necessary  bonds,  as  was  proposed  in  our 
last  visit  to  Ottawa. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Ohief  Engineer, 
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EXHIBIT  No.  74y. 

July  2i.  1903. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm, — ^We  acknowledge  receipt  of  your  favour  of  July  22,  enclosing  a 
letter  from  Mr.  Fitzpatrick  to  Mr.  Parent  advising  that  order  in  council  was  passed 
July  16th  givfnjg  Mr.  Cooper  the  necessary  authority  to  act  as  required  by  you  in 
your  letter  to  Mr.  Schreiber. 

\7e  have  no  doubt  you  have  advised  Mr.  Cooper  and  he  will  immediately  send 
us  his  instructions  with  copy  of  his  modified  specifications. 

As  I  advised  you  yesterday  by  wire,  we  have  started  work  on  the  floor  and  when 
we  receive  the  above  advice  from  Mr.  Cooi)er,  will  be  in  full  swing  on  the  details  of 
the  entire  bridge. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 

P.S. — Please  send  me  by  return  mail  plan  showing  exact  distance  centre  to 
centre  of  main  piers  and  exact  elevation  of  all  main  bridge  seats,  as  determined  since 
the  construction  of  the  piers. 

(Signed)        J.  S.  D. 


EXHIBIT  No.  74w. 

July  31,  1903. 
E..A.  Ho  ARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Mr.  Hoare, — I  was  greatly  exercised  this  morning  upon  receiving  a  letter 
from  Mr.  Cooper  under  date  of  July  30th,  stating  that  he  had  received  from  Mr. 
Schreiber  copy  of  the  '  Order  in  Council '  and  also  a  letter  from  Mr.  Schreiber.  In 
this  letter  Mr.  Schreiber  states  he  has  asked  for  authority  to  employ  a  .competent 
bridge  engineer  to  examine  from  time  to  time  the  detail  drawings  of  each 
part  of  the  bridge  as -prepared  and  to  approve  of  or  cotrrect  them  as  to  him  may  seem 
necessary,  submitting  these  for  final  acceptance  to  Ihe  Chief  Engineer  of  Railways 
and  Canals.  Mr.  Schreiber  further  says,  '  I  have  not  yet  named  an  engineer  in  New 
York  to  consult  with  you,  but  will  do  so  without  unnecessary  delay  and  in  the  mean- 
time I  think  you  may  safely  go  to  (work  on  the  plans.' 

The  seriousDtess  of  this  action  I  have  not  the  least  doubt  you  will  appreciate 
immediately.  It  leaves  the  entire  matter  '  up  in  the  air '  and  much  worse  than  the 
condition  we  were  all  trying  to  avoid — ^which  was  to  save  most  important  time  and  that 
when  Cooler  once  aproved  our  designs  and  details  it  would  be  final  an'd  accepted  by 
Ihe  department.  This  is  why  I  understand  you  secured  the  '  Order  in  Council.'  It 
firactically  brings  all  matters  to  a  standstill  as  neither  Mr.  Cooper  or  ourselves 
would  know  where  we  stand  until  this  new  hand  could  be  consulted  with,  and  even 
then  we  would  only  know  as  each  plan  was  passed  upon. 

I  cannot  impress  upon  you  too  strongly  the  necessity  of  taking  immediate  action 
to  stop  any  such  plan  as  suggested  by  Mr.  Schreiber. 

When  you  consider  that  the  entire  feeling  and  action  of  Mr.  Cooper's  was  to  save 
the  Quebec  Bridge  Company  needless  expense,  without  the  least  sacrifice  in  the  design 
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or  fifficien<?y  of  the  structure,  it  has  oertainly  proven  a  thankless  task  for  all  con- 
cerned, and  unless  this  present  action  upon  Mr.  Schreiber's  part  is  immodiately 
stopped  the  entire  business  will  be  in  a  worse  condition  than  if  it  had  been  left 
entirely  aloite. 

I  am  trying  to  reach  you  by  phone,  as  I  appreciate  the  necessity  of  immediate 
action. 

Yours  truly, 

JNO.   STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  74x. 

Sept  22,  1903. 
Theo.  Coopeb^  Esq., 

Consulting   Engineer, 

New  York,  N.Y. 

Dear  Sir> — Quebec  Bridge  Floor  System — ^Replying  to  your  letter  of  Sept.  ISUi 
in  connection  with  bracing  between  flanges  of  trolley  and  highway  stringers,  we  call 
your  attention  to  the  fact  that  the  Quebec  specifications  require  flanges  to  be  sup- 
ported at  points  twelve  times  the  width.  Dominion  specifications  fifteen  times 
the  width.  Cooper,  sixteen  times  the  width.  These  requirements  would  necessitate 
bracing  in  present  instance.  Aside  from  this  we  are  strongly  of  the  opinion  that  this 
entire  live  load  floor  should  be  thoroughly  braced  in  its  entire  (width,  to  insure  the 
least  xx>ssible  effect  ui)on  the  trusses. 

Yours  truly, 

JNO.   STERLING  DEANS, 

Chief   Engineer, 


EXHIBIT  No.  74y. 

Sept.   20.    1903. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

35  Broadway,  New  York,  N.Y. 

Dear  Sir, — We  have  your  letter  of  Sept.  25tli  and  notice  you  hnvc  appro vo<l  the 
detail  of  floor  beam  and  also  the  detail  of  track  stringers  and  bracing  with  modifica- 
tions. 

We  do  not  wish  to  insist  upon  our  own  views  in  the  matter  of  stringer  bracing  and 
will  be  glad  to  confer  with  you  again  on  this  subject,  as  we  are  interested  in  saving 
every  i>ound  of  dead  load  i>08sible,  without  injuring  the  efficiency  of  the  structure. 
As  •soon  as  our  estimating  department  has  checked  over  your  estimate  of  woip:ht8, 
we  will  confer  with  you  again. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 
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EXHIBIT  No.  74z. 


June  11»  1904. 


Theo.  Cooper,  Esq., 

Consulting  Engineer, 
New  York,  N.  Y. 

Dear  Sm, — ^We  send  you  herewith  a  blue  print  showing  camber  lengths  of  truss 
members  of  anchor  arms — Quebec  bridge. 

In  arranging  lengths  of  track  stringers,  we  have  to  be  governed  by  the  following 
consideration.  As  underscored  in  red,  the  panel  lengths  decrease  about  |  in.  due  to 
live  load  on  the  central  span,  while  the  same  i>anel  lengths  increase  about  i^  in.  as 
due  to  the  live  load  on  anchor  arm. 

Providing  expansion  over  floor  beam  6  only,  floor  beam  5  would  bend  out  H  in. 
either  way  and  floor  beam  7  slightly  less.  We  therefore  are  inclined  to  adopt  the 
following  arrangement. 

Fix  stringers  at  floor  beam  1.  Fix  stringers  at  floor  beam  2.  Expand  both 
stringers  at  floor  beam  3.  Fix  both  stringers  at  floor  beam  4.  Expand  both  stringers 
at  floor  beam  5.  Fix  both  stringers  at  floor  beam  6  and  7.  Expand  both  stringers  at 
floor  beam  8.  Fix  both  stringers  at  panels  9  and  10.  Expand  stringers  at  centre 
posts. 

Please  advise  us  at  your  earliest  convenience  which  arrangement  you  prefer,  viz. ; 
the  latter  or  the  arrangement  with  one  intermediate  expansion  only  at  floor  beam  6  and 
oblige. 

Yours  truly, 

THE  PHGENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA, 


EXHIBIT  No.  74aa. 

June  22,  190i. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^Referring  to  the  packing  of  eyebars  I  find  that  as  far  as  we  can  see 
by  hasty  examination,  there  is  no  reason  why  you  should  not  add  a  single  bar  in  panels 
A  &  B  as  you  suggest.  In  rearranging  packing  of  eyebars,  you  of  course  are  bearing 
in  mind  that  the  full  width  of  the  truss  cannot  exceed  6  ft.  otherwise  it  will  encroach 
on  the  clearance  and  further,  that  the  width  of  lower  chord  and  end  posts  are  fixed 
and  also  the  location  of  the  ribs,  which  cannot  be  disturbed.  I  trust  you  will  let  us 
have  your  conclusions  at  an  early  date. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  74bb. 

July  18,  1904- 
E.  A.  Hoare,  Esq., 

Chief  Engineer,  Quebec  Bridge  &  -».iy.  Co., 
Quebec,  Can. 

Dear  Sirs, — ^We  sent  you  July  11th,  five  blue  prints  of  stress  sheet  of  anchor  arm. 
as  approved  by  Mr.  Cooper,  for  examination  and  approval  by  the  government  engineers. 
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On  July  l8t  five  copies  of  this  stress  sheet  were  sent  to  you  erroneously  instead 
of  being  sent  to  Mr.  Cooper  for  his  approval.  Kindly  have  the  drawings  approved 
by  Mr.  Cooper  handed  to  the  engineers  and  destroy  the  copies  previously  sent. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  74cc. 

July  13,  1904. 
The.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — ^We  send  you  herewith  in  duplicate  plan  showing  variation  between 
lower  chords  and  stringers  for  different  condition  of  loadings  anchor  arm,  St.  Lawrence 
river  bridge.  After  looking  more  carefully  over  these  additional  stresses  due  to 
bending  of  floor  beams  on  account  of  fixed  ends  of  the  stringers,  we  revised  the  points 
at  which  the  stringers  are  fixed.  We  find  that  owing  to  a  deflection  of  the  lower  floor 
beam  of  %4  in.  the  corresponding  additional  stress  of  the  floor  beam  upper  flange  for 
one-half  of  the  deflection  amounts  to  380  pounds.  The  maximimi  deflection  of  the 
upper  flange  of  any  of  the  plate  floor  beams  on  our  plans  being  %4  in.,  the  additional 
flange  stress  amounts  to  1,140  lbs.,  or  only  about  8  per  cent  of  the  live  and  dead  load 
stress,  which  is  certainly  permissible.  We  hope  this  rearrangement  of  the  expansion  of 
the  stringers  will  be  satisfactory  to  you  and  that  you  will  approve  our  method  of  pro- 
viding for  same. 

We  send  also  you  in  duplicate  shop  drawings  of  stringers  which  were  formerly 
approved  by  you,  except  the  connections  at  ends. 

We  return  to  you  one  approved  copy  of  end  bottom  chord  erroneously  returned  to 
this  office. 

Yours  truly, 

THE  PHOENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  74dd. 

August  9,  1904. 
Theo.  Cooper^  Esq., 

Consulting  Engineer, 
New  York,  N.Y. 

Dear  Sm, — I  have  your  kind  letter  of  August  6  in  reference  to  increase  of  section 
of  members  '  TLooooo '  and  '  TBooooo '  for  combination  of  stresses  due  to  dead  load 
plus  li  live  load  plus  wind. 

I  will  gladly  comply  with  your  request  and  will  also  apply  the  same  combination 
to  all  other  members  to  satisfy  myseU  that  the  unit  stresses  are  in  proportion  no(t 
higher  than  those  on  the  two  above-mentioned  members. 

Yours  respectfully, 

P.  L.  szlape:a. 

164^voL  ii— 32 
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EXHIBIT  No.  74ff. 

August  19,  1904. 
E.  A.  HoABE^  Esq., 

Cliief  Engineer, 

Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sm, — ^I  have  your  letter  of  August  17  and  liave  asked  Mr.  Norris  for  report 
on  the  analysis  of  iron  ore  and  hope  to  enclose  same  with  this  letter.  (Will  be  ready 
on  Monday,  August  22-4.) 

It  is  very  unfortunate  there  has  been  delay  in  our  reaching  our  storage  yard  at 
Chaudiere — ^it  congests  the  work  at  all  points,  and  of  course  entails  additional  delays, 
which  are  most  serious  in  the  short  time  at  our  disposal.  We  will  be  prepared  to 
enter  the  yard  the  moment  connection  is  made. 

Begarding  forwarding  plans  to  you,  I  notice  you  desire  us  to  follow  the  advice  of 
the  advice  of  the  post  office  o  cials  here  and  let  the  prints  go  out  as  second-class 
matter  unsealed.  We  will  allow  this  until  we  are  further  instructed  by  you.  A  num- 
ber of  prints  go  to  you  to-day  for  approval  of  government  engineer. 


Yours  truly, 


JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  74gg. 

Sept.  5,  1904. 

A.  B.  MlLLIKEN^ 

iSH;.  Komuald,  Province  Quebec, 
Canada. 

See  Mr.  Hoare  and  give  particular  attention  to  hurry  connection  with  Chaudiere 
yard.    We  must  get  relief  at  this  point  and  get  in  shape  to  ship  and  store  material 

JNO.  STERLING  DEANS, 


EXHIBIT  No.  74Ui. 

Sept.  6,  1904. 
Mr.  Theo.  Coopeb, 

Consulting  Engineer, 
New  York,  N.Y. 

Dear  Sm, — ^We  send  you  in  duplicate  for  your  examination  and  approval  drawings 
No.  21  and  No.  26  and  we  send  you  five  copies  of  drawing  No.  1  for  your  signature.    • 

We  send  to  you  also  a  general  plan  and  most  of  the  typical  drawings  and  connec- 
tions of  the  steel  traveller  to  be  used  in  the  erection  of  the  superstructure  for  the 
Quebec  bridge,  the  latter  drawings  are  for  your  inspection  and  file. 


Yours  truly. 


THE  PHGENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 
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A.  B.  'MSLUKDH, 

St  Romauld,  P.Q., 
Canada. 
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EXHIBIT  Ho.  74ii. 

Sept.  7,  1904. 


Birks  will  reach  Quebec  Friday  afternoon.    I  assume  you  can  rent  instruments 
from  Hoare. 

JNO.  STERLING  DEANS, 


EXHIBIT  Ho.  74jj. 

Sept.  8,  1904. 
Ifr.  E.  A.  HoARE, 

Chief  Engineer,  Quebec  Bridge  and  By.  Co., 
Quebec,  Canada. 

Dear  Sm, — ^I  have  not  received  the  copies  of  specifications  for  Quebec  Bridge 
which  you  promised  to  send  me  for  our  records.  Will  you  kindly  send  me  three  or 
four  copies  of  same,  and  oblige. 


Yours  truly. 


JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  Ho.  74kk. 

Sept.  12,  1904. 
Mr.  E.  A.  Hoare, 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

Dear  Sir, — ^We  send  you  herewith  in  duplicate  complete  calculations  of  the  anchor 
arm,  Quebec  bridge,  except  the  main  posts  and  their  bracing  over  the  main  piers 
which  will  be  supplied  later. 

These  two  sets  of  calculations  are  for  the  use  of  the  government  engineer  in 
checking  our  stress  diagrams  and  need  not  be  returned  to  this  office. 

We  send  these  stress  sheets  in  answer  to  your  letter  of  August  22nd  and  in  answer 
to  Mr.  L.  K.  Jones'  letter  of  August  6,  addressed  to  Ulric  Barthe,  secretary. 

Yours  truly, 

THE  PHOENIX  BRTDQE  COMPANY, 

Per  P.  L.  SzLAPKA. 
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EXHIBIT  Ho.  74U. 

Sept.  19.  19(ML 
Mr.  E.  A.  HoARE, 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

Dear  Sm, — Referring  to  your  letter  of  Sept.  14th  to  our  Mr.  Szlapka  we  regret 
we  have  not  completed  the  stress  sheets  of  suspension  span  and  cantilever  arms,  it 
being  necessary  to  revise  our  present  stress  sheets  to  agree  with  the  final  details  of 
the  permanent  structure  and  also  details  of  the  traveller.  As  soon  as  these  stress 
sheets  have  been  revised  we  will  send  you  a  duplicate  set. 

Yours  truly, 

•     JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  74nn. 

October  8,  1904. 
Mr.  E.  A.  HoARE, 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

Dear  Sir, — ^We  find  we  have  not  received  from  the  government  engineer  the 
approval  of  any  main  chord  sections.  As  explained  to  you  some  time  ago  we  have 
been  working  at  great  disadvantage  to  ourselves  in  being  compelled  to  confine  our 
office  work  to  the  anchor  arm,  in  order  that  everything  might  be  done  that  it  is  pos- 
sible to  do,  to  be  ready  early  next  spring  to  start  the  erection  of  the  anchor  arm. 
There  was  too  much  work  to  do  in  the  time  allotted  after  the  financial  arrangements 
were  made  and  work  ordered  ahead.  We  have  not,  therefore,  been  able  to  complete 
our  stress  sheets  for  the  cantilever  arm  and  for  the  suspended  span,  it  being  necessary 
to  await  the  completion  of  all  details,  not  only  of  the  permanent  structure,  but  also 
the  details  and  rigging  of  the  main  traveller,  that  we  may  know  exactly  the  total 
weight  coming  at  each  panel  point. 

We  have,  as  you  know,  sent  to  the  Canadian  engineers,  through  your  office,  the 
stress  sheets  for  the  anchor  arm,  covering  the  chords  which  have  not  been,  approved, 
and  we  would  kindly  ask  that  they  be  examined  and  prints  sent  to  us  iwith  their 
approval  as  soon  as  possible.  The  engineers  have  everything  that  is  necessary  to 
check  these  chords,  although  we  thoroughly  appreciate  they  would  like  to  have  before 
them  these  stress  sheets  of  the  entire  bridge  and  these  will  be  sent  with  the  least 
possible  delay. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 

December  3,  1904. 
E.  A.  HoARE,  Esq.,  "  '> 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Mr.  Hoare, — ^I  have  not  as  yet  received  any  copies  of  your  printed  specifica- 
tions for  the  Quebec  bridge.  Will  you  kindly  see  that  I  receive  two  copies  promptly, 
as  thcyf  are  necessary  for  our  records. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 
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EXHIBIT  Ho.  74oo. 
Mr.  T.  P.  Sage. 

Herewith  find  sketch  in  triplicate  of  centre  post  foot— C.  O.  612,  613.     Please 
advise  if  same  can  be  shipped  to  storage  yard. 

C.  E.  C. 


EXHIBIT  No.  74rr. 

Jan,  31,  1905. 
Mr.  Theo.  Cooper^ 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Mr.  Cooper, — Quebec  Eyebars — I  beg  to  enclose  copy  of  record  of  inter- 
view in  New  York  yesterday  in  connection  with  the  additional  tests  which  you 
require.  I  trust  I  have  properly  stated  your  wishes.  If  there  is  anything  you  desire 
to  be  added,  please  let  me  know.  We  are  making  the  first  test  this  afternoon  and  the 
others  will  be  made  as  fast  as  bars  can  be  prepared,  and  after  all  tests  have  been  made 
and  tabulated,  we  will  make  a  full  report  to  you. 

I  have  just  wired  that  Mr.  Szlapka  will  be  over  to  see  you  to-morrow. 

I  sincerely  trust  you  feel  much  improved. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


January  31,  1905. 

Interview  with  M^r.  Theo.  Cooper  at  his  New  York  office,  January  30,  1905,  in 
connection  with  Eyebars,  Quebec  bridge. 

For  his  additional  information  Mr.  Cooper  desires  to  have  the  following  tests: 

One  test  of  Standard  16  in.  bar,  with  pin  hole  bored  J  in.  nearer  the  centre  of 
bar,  tested  from  12,000  to  24,000  lbs.  and  note  results  and  then  test  to  destruction. 

One  test  with  pin  hole  bored  1  in.  nearer  centre  of  bar,  tested  from  12,000  to 
24,000  lbs.  and  note  results  and  then  test  to  destruction. 

One  test  of  16  in.  bar  with  enlarged  head,  say  36  in.  tested  from  12,000  to  24,000 
lbs.  and  note  results  and  then  test  to  destruction. 

One  test  of  15  in.  bar,  36  in.  head,  pin  hole  bored  1  in.  nearer  centre  of  bar, 
tested  from  12,000  to  24,000  lbs.  and  note  results,  and  then  test  to  destruction. 

One  test  of  standard  15  in.  bar,  stressed  to  24,000  lbs.  per  sq.  in.  and  then  load 
held  on  bar  for  a  considerable  time,  say  two  hours,  and  note  results  and  then  test  to 
destruction. 

One  test  of  any  ha%,  in  stock,  drift  the  pin  hole  j  larger  than  bored,  then  sh^pe 
pin  hole  to  bear  evenly  on  the  semi-circumference  of  test  pin,  stress  this  bar  to  24,000 
lbs.  per  sq.  in.  and  note  result  and  then  test  bar  to  destruction. 

(Sgd.)        JNO  STERLING  DEANS. 

P.S. — Both  heads  of  bars  to  be  tested  to  be  laid;  o£F  in  in  2  in.  squares  from  centre 
line  and  before  making  test. 

J.  S.  D. 
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EXHIBIT  Ho.  7488. 

February  2, 1906. 

Interview  with  Mr.  Theo.  Cooper  at  his  New  York  office,  Jan.  30th,  1905,  in  con- 
nection with  Eyebars,  Quebec  Bridge,  and  the  modifications  suggested  by  Mr.  Cooper 
to  Mr.  P.  L.  Szlapka  Feb.  1,  1905. 

For  his  additional  information,  Mr.  Cooper  desires  to  have  the  following  tests: 

1.  One  15  in.  bar,  with  pin  hole  at  one  end  only  bored  i  in.  nearer  centre  of  bar, 
to  be  tested  from  12,000  to  24,000  lbs.  Note  results,  leave  bar  at  24,000  lbs.  per  sq. 
in.  for  say  two  hours  in  testing  machine,  then  note  results  and  finally  test  bar  to 
destruction.  « 

2.  If  moving  pin  hole  1  in.  proves  advantageous,  test  one  bar  with  pin  holes 
bored  1  in.  and  J  in.  nearer  centre  of  bar  from  12,000  to  24,000  lbs.  Note  results,  etc 
as  above  in  No.  1.  (If  No.  1  gives  no  better  results  than  pin  hole  bored  in  centre  eye, 
then  omit  test  No.  2.) 

3.  Test  one  15  in.  bar,  with  enlarged  head,  say  36  in.  from  12,000  to  24,000  lbs. 
Note  results,  etc.,  as  above  in  No.  L 

4.  If  No.  1  and  No.  3  prove  advantageous,  test  one  15  in.  bar,  36  in.  head,  pin 
hole  at  one  end  only,  bored  1  in.  nearer  centre  of  bar,  from  12,000  to  24,000  lbs.  Note 
results,  etc.,  as  above  in  No.  1.  (If  No.  1  and  No.  3  do  not  improve  eyebar,  then  omit 
test  No.  4.) 

Cnie  15  in.  bar,  with  pine  holes  bored  in  centre  of  eyes,  to  be  tested  as  in  No.  1. 

6.  In  any  bar  in  stock  drift  one  pin  hole  j  in.  larger  than  bored,  shape  pin  hole 
to  bear  evenly  on  the  semi-circumference  of  test  pin,  and  test  bar  as  in  No.  1. 

7.  Bepeat  No.  6  with  28,000  lbs.  per  sq.  in.  in  machine  for  two  hours. 

JNO.  STEELING  DEANS, 

P.S. — ^Both  heads  of  bars  to  be  tested,  to  be  laid  off  in  2  in.  squares  from  centre 
line. 


EXHIBIT  No.  74tt. 

February  22, 1905. 
F.  B.  NoRRis,  Esq., 

Mgr.  Phoenix  Iron  Company, 
Phoenixville,  Pa. 

Dear  Sm, — ^In  a  letter  received  from  Mr.  Cooper  to-day  he  refers  to  the  tests  on 
eyebars  as  follows : 

*  The  results  of  the  tests  on  eyebars  are  very  gratifying.' 

HJe  would  like,  however,  to  have  *  samples  cut  from  the  worst  heads,  viz. :  706  A 
and  705  B,  and  also  from  the  better  heads  to  see  if  they  show  any  marked  difFerence  in 
'  heat  indications.'  Will  you  kindly  have  these  samples  cut  from  heads  and  carefully 
examine^  and|  let  us  have  your  report  as  soon  as  possible. 


Yours  truly, 

JNO.  STERUNQ  DEANS, 
Chief  Engineer. 


EXHIBIT  No.  75. 

Extracts  from  letter  books  of  the  Phoenix  Bridge  GompBuj,  numbered  from  64  to 
77,  inclusive,  being  prior  to  letter  book  *  No.  1,  Quebec  bridge.' 
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EXHIBIT  Ho.  76a. 

July  7,  1897. 
E.  A.  HoARE^  Esq.» 

Quebec  &  Lake  St.  John  Ey., 
Quebec,  Canada. 

My  dear  Sm, — I  did  not  have  the  pleasure  of  seeing  you  after  our  entertainment 
at  Mr.  Dobell's.  I  handed  Mr.  Dobell  your  letter  and  also  had  a  very  short  conversa- 
tion with  him  in  connection  with  the  bridge.  He  had  the  steamer  run  up  to  the  site 
of  the  structure  and  invited  a  number  of  the  prominent  bridge  engineers  on  the  upper 
deck  to  do  the  work.  I  had  previously  talked  with  Mr.  Theo.  Cooper  on  the  subject, 
so  that  he  was  i)osted,  and  should  the  matter  take  the  form  of  our  submitting  a  plan 
and  estimate  for  the  work,  Mr.  Cooper  will  be  glad  to  pass  upon  these  plans  and  give 
your  people  the  benefit  of  his  extended  experience,  I  hope  you  will  soon  send  me  the 
necessary  data  to  prepare  figures. 

Both  Mrs.  Deans  and  myself  greatly  enjoyed  our  trip  to  Quebec  and  are  much 
indebted  to  you  for  your  kind  attentions.- 

JNO.  STEELING  DEANS. 


Personal. 


EXHIBIT  No.  75b. 

November  8,  1897. 


Mr.  E.  A.  HoARE, 

Chief  Engr.,  Quebec  &  Lake  St.  John  Ey.  Co.,  * 

Quebec,  Quebec. 

Dear  Sir, — ^Eeplying  to  your  letter  of  November  4,  we  are  working  on  the  plans 
now  and  I  believe  'we  will  have  all  matters  readiy  to  refer  to  you  by  the  latter  part  of 
this  month.  We  are  assuming  that  1,600  ft,  is  the  minimimi  span  that  should  be  used 
and  will  make  the  anchor  spans  of  length  called  for  by  the  most  economical  design. 

For  what  purpose  do  you  require  the  *  total  loads  on  main  pier  and  weight  on 
anchor  pier  and  top  of  bridge  seat  dimensions '  ?  We  could  give  you  the  weights  at 
once,  but  thought  i)ossibly  you  might  wish  to  have  a  complete  design  of  the  pier  in 
order  to  arrive  at  clearances.  We  have  intended  to  allow  Sooysmith  &  Co.,  to  design 
these  piers  after  giving  them  exactly  what  we  require  for  the  metal  work.  If  you  will 
wire  me,  however,  just  what  you  wish  the  information  for,  I  might  be  able  to  give 
what  you  require  without  referring  same  to  Sooysmith  &  Co.  For  the  present,  at 
least,  I  think  it  much  better  to  conduct  all  the  correspondence  with  one  party,  there- 
fore kindly  send  all  your  letters  to  me  direct.  I  make  this  suggestion  thinking  possi- 
bly that  you  might  write  or  wire  Sooysmith  &  Co. 

I  am  glad  to  learn  that  you  have  plans  to  suggest  in  connection  with  some  con- 
struction company. 

Yours  truly, 

JNO.  STEEUNQ  DEANS, 

Chief  Engineer. 

P.S. — ^I  will  wire  you  should  I  go  to  Montreal  within  the  next  few  days. 

J.  S.  D. 
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EXHIBIT  Ho.  76c. 

November  30,  1897. 

E.  A.  HoABK,  Esq., 

Chief  Engr.,  Q.  &  L.  St.  J.  R.R.  Co., 
Quebec,  Quebec. 

Dear  Sm, — Replying  to  your  letter  of  November  27,  we  are  making  plan  of  bridge 
with  straight  chord,  understanding  that  this  is  in  accordance  with  the  wishes  of  the 
government  engineer,  and  from  sketches  we  have  made  we  believe  it  will  also  be  the 
handsomest  in  appearance.  Further,  as  the  chord  can  only  be  curved  for  100  ft.  from 
each  pier,  there  will  be  but  little  saving  in  cost ;  we  will,  however,  be  prepared  to  state 
just  what  this  saving  will  be.  We  certainly  do  not  believe  there  would  be  any  saving 
which  would  warrant  antagonizing  the  government  in  the  least.  It  will  be  very 
important  to  ascertain^  if  possible,  what  *  our  friend '  makes  the  estimated  cost,  both 
for  the  straight  chord  and  curved  chord.  Please  try  and  have  this  information  before 
meeting. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  75d. 

April  14,  1899. 
Personal  and  Private. 
Mr.  E.  A.  HoARE^ 

Chief  Engr.,  Quebec  Bridge  Co., 
Quebec,  Quebec. 

Dear  IMfe.  Hoare^ — ^Mr.  Szlapka  and  I  were  with  Cooper  the  greater  part  of  yes- 
terday and  you  will  be  glad  to  learn  there  was  not  a  single  vital  or  important  criticism 
or  mistake  found  in  our  plans.  All  the  slight  differences,  such  as  dead  load 
anchor  arms,  reverse  stresses  in  one  or  two  members,  thickness  of  some  detail  plates, 
&c.,  were  all  thoroughly  discussed  and  satisfactorily  settled  and  not  a  single  one  would 
aifect  in  any  way  our  price  or  our  proposition.  It  was  especially  gratifying  for  us  to 
learn  this. 

Mr.  Cooper,  however,  somewhat  upset  me,  by  making  the  following  remark  which 
of  course  I  understood  was  entirely  personal  and  without  any  full  knowledge  of  the 
situation.  He  said — '  Well,  Deans,  I  believe  that  all  of  the  bids  will  probably  overrim 
the  amount  which  the  Quebec  Bridge  Co.  can  raise  and  that  the  result  will  be  as  i^ 
usually  the  case  that  all  of  the  bids  will  be  thrown  out  and  a  new  tender  asked  on 
revised  specifications  and  plans.' 

I  told  Mr.  Cooper  that  while  this  might  be  the  usual  procedure  that  in  the  present 
case  it  was  distinctly  understood  that  whoever  was  the  lowest  bidder  \mder  the  present 
specifications  and  plans  would  be  awarded  the  work,  and  if  any  modification  were 
made  their  hid  would  he  altered  accordingly,  as  this  could  readily  be  done  to  a  con- 
ference with  the  bridge  company's  engineers  and  ourselves;  as  we  could  undoubtedly 
build  as  cheap  a  structure  as  any  other  company  and  that  unless  this  plan  was  carried 
out  as  imderstood  and  agreed  upon,  the  present  bidders  would  be  placed  in  a  very 
unfair  position  after  the  expenditure  of  great  time  and  expense. 

I  finally  succeeded  in  convincing  Mr.  Cooper  that  this  was  the  only  fair  method, 
but  I  think  it  will  take  the  greatest  care  on  our  part  to  see  that  his  report  is  not  worded 
in  such  a  way  as  to  give  the  directors  an  opportunity  of  following  this  suggestion. 
Mr.  Cooper  undoubtedly  desires  to  be  perfectly  fair,  but  not  having  been  through  this 
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whole  matter  like  ourselves,  does  not  fiiUy  understand  the  situation.  I  trust  therefore 
that  you  will  give  his  report  the  most  careful  scrutiny  and  get  it  in  the  right  shape 
before  it  is  submitted,  as  far  as  this  suggestion  is  concerned.  It  would  simply  be  just 
what  our  competitors  and  particularly  the  Dominion  Bridge  Company  would  like  or 
the  Union  Bridge  Company  ,in  fact,  and  I  shall  be  much  itnerested  to  hear  from  you 
on  this  point. 

You  have  not  advised  me  to  whom  I  shall  send  the  revised  price  of  including 
delivery  of  the  material  from  Quebec  and  Levis  to  site. 

Mr.  Lindenthal  and  I  have  an  appointment  with  Mr.  Cooper  next  Tuesday  to  dis- 
cuss the  suspension  plan. 

Kindly  advise  me  when  you  will  desire  the  revised  propositions  of  the  suspension 
design. 

I  remain. 

Yours  truly, 

JNO.  STERLING  DEANS. 

Chief  Engineer. 


EXHIBIT  No.  75e. 

April  19,  1899. 
(Personal.) 
E.  A.  HoARE,  Esq., 

Chief  Engineer  Quebec  Bridge  Co., 
Quebec,  Que. 

Dear  Mr.  Hoare, — I  spent  most  of  yesterday  in  New  York  in  consultation  with 
Mr.  Cooper  and  Mr.  Lindenthal,  and  found  that  Mr.  Cooper  had  no  serious  complains 
to  make  in  connection  with  Mr.  Lindenthal's  plan,  in  fact  he  expressed  himself  as 
much  interested  in  the  ingenious  design. 

It  developed,  however,  in  conversation,  and  Mr.  Cooper  so  expressed  himself  to  Mr. 
Lindenthal,  that  in  view  of  the  amount  of  the  bid  under  his  design,  he  would  not  give 
Mr.  Lindenthal's  plan  careful  and  detailed  consideration  and  would  so  report.  This 
rather  exasperated  Mr.  Lindenthal  and  for  a  time  I  feared  he  might  withdraw  his  bid 
but  it  was  smoothed  over  and  I  think  will  be  permitted  to  stand.  Mr.  Lindenthal 
thought  that  Mr.  Cooper  should  report  solely  and  wholly  on  the  merits  of  the  several 
designs,  without  any  regard  to  cost,  and  each  design  should  have  the  same  careful  con- 
sideration, and  that  you  and  your  company  alone  should  consider  the  question  of  price. 
I  know  this  is  entirely  different  from  Mr.  Cooper's  instructions,  and  that  it  would  be 
useless  to  spend  detailed  investigation  upon  plans  which  are  very  expensive  in  price, 
but  Mr.  Lindenthal  reviewed  the  matter  from  an  engineer's  standpoint,  and  having 
taken  such  unusual  pains  with  the  design  and  estimate  felt  that  he  was  in  a  measure 
being  slighted. 

Mr.  Cooper  advises  that  he  will  finish  about  Maylst. 

I  think  it  of  the  utmost  importance  to  see  you  some  time  before  that  date,  and 
write  to  ask  if  you  will  not  come  to  New  York.  Cooper  also  advised  me  that  he  had 
no  authority  to  receive  any  revised  bids  for  possible  reduction  in  susi)ension;  bridge 
wire  and  I  think  this  entirely  proper.  It  seems  to  me,  however,  that  you  should  have 
all  of  these  bids  in  your  hands  at  once  and  /  will  he  prepared  to  submit  ours  when 
you  come  to  New  YorJc. 

Please  let  me  know  at  once  and  by  wire  when  you  will  be  in  New  York. 

Youra  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


£06  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 

EXHIBIT  No.  75g. 

Sept.  14^  1899. 
Hon.  S.  N  Parent, 

President  the  Quebec  Bridge  Co., 
Quebec,  Que. 

My  Dear  Sir, — ^We  Have  bad  repeated  interviews  with  bankers.  Drexel  &  Co.,  of 
Philadelphia,  and  they  have  evinced  such  an  interest  in  the  Quebec  bridge,  and  the 
busiuiess  has  reached  such  a  stage  that  we  felt  it  necessary,  in  order  to  come  to  a  final 
understanding,  to  have  you  meet  them  in  Philadelphia  to-day  to  discuss  details,  with 
which  we  were  not  familiar,  and  which  it  was  necessary  to  discuss  with  some  one  in 
authority  from  your  board.  I  therefore  wired  you  asking  for  such  an  interview,  and 
received  reply  from  Montreal  as  follows: — 

'Jno.  Sterling  Deans, — Just  received  telegram  repeated  by  Secretary  Barthe. 
If  you  think  there  is  hoi)e  for  understanding  with  bankers  interview  may  be  held 
Philadelphia  Tuesday  next  if  agreeable;  will  extend  option  accordingly.  Meanwhile 
wire  me  Place  Viger  Hotel,  Montreal,  what  banker  desire,  about  the  amount  of  bonds 
to  issue,  rate  of  interest  and  period  of  maturity  of  same. — S.  N.  Parent.* 

To  this  I  replied  as  follows: — 

*  Hon.  S.  N.  Parent,  Montreal,  Canada:  As  you  could  not  attend  meeting  to- 
morrow, have  arranged  for  meeting  with  bankers  next  Tuesday,  September  19,  under- 
standing our  option  will  be  extended  accordingly.  Have  written  you  dietails  at  Quebec. 
— Jno.  Sterling  Deans.* 

We  had  a  meeting  with  Drexel  &  Co.  yesterday  and  arranged  for  a  meeting  with 
you  next  Tuesday,  September  19.  We  trust  you  can  reach  Philadelphia  about  noon 
on  that  day.  If  you  will  wire  me  the  train  you  will  take  from  New  York,  I  will 
meet  you  at  the  station  in  Philadelphia  and  take  you  direct  to  our  office  at  410 
Walnut  street 

We  understand  from  your  miessage  that  our  option  is  extended,  in  order  that 
interview  with  bankers  can  take  place  and  the  details  which  will  then  be  discussed 
finally  considered. 

Yours  truly, 

JNO.  STERLING  DEAJ^S, 

Chief  Engineer. 


EXHIBIT  No.  75h. 

November  28,  1899. 
Hon.  S.  N.  Parent, 

President  the  Quiebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — ^As  I  wired  you  briefly  this  morning,  we  have  been  in  communication 
with  the  bankers,  both  Drexel  &  Co.,  Philadelphia,  and  J.  P.  Morgan  &  Co.,  New 
York,  and  find  there  is  no  change  in  their  original  purpose  to  visit  Quebec 
at  the  earliest  possible  date.  Mr.  Spencer,  formerly  the  engineer  and  railroad 
expert  of  J.  P.  Morgan  &  Co.,  and  now  the  president  of  the  Southern  Railway, 
was  absent  in  the  South  when  you  had  your  interview  with  Mr.  Coster  in  New  York; 
he  is  still  absent,  but  is  expedied  home  about  December  1.  You  will  agree  with  us 
that  these  bankers  are  undoubtedly  the  best  and  most  reliable  in  the  United  States, 
and  it  appeared  to  us  it  would  best  conserve  the  interests  of  the  Quebec  Bridge  Co., 
as  well  as  our  own,  to  deal  strictly  and  solely  with  them;  we  have  therefore  made 
no  effort  to  place  the  business  elsewhere.    It  is  quite  impossible  for  concerns  of  this 
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magnitude  to  so  arrange  their  varied  interests  as  to  permit  important  members  to 
be  absent  for  several  days  on  short  notice.  W«e  have  not  thought  it  wise  to  show  any 
undue  anxiety  on  our  part  or  on  the  part  of  the  Quebec  Bridge  Co.,  but  have  been 
constantly  on  the  watch  to  urge  prompt  action  where  (when  ?)  wfe  thought  it  advisable. 
I  appreciate  fully  the  urgency,  from  your  standpoint — ^but  think  the  government 
should  appreciate  that  through  their  insistence  we  lost  at  least  two  months'  time  and 
ifBceived  a  setback  which  has  taken  much  labour  and  time  to  overcome.  Considering 
the  time  our  whole  force  has  been  at  work  we  have  accomplished  considerable  and  I 
have  no  reason  to  change  my  opinion  that  if  the  business  is  left  with  us  we  will 
arrange  to  build  your  bridge  in  a  satisfactory  manner  to  all  concerned.  I  am  willing 
to  go  to  Quebec  or  Ottawa  with  a  representative  of  the  Engineering  Contract  Co., 
and  explain  our  present  position  more  fully  if  you  so  desire.  I  trust  you  will  find  it 
X>ossible  to  wait  until  Drexel  &  Co.  visit  Qutebec.    We  can  then  decide  immediately. 

Yours  truly, 

JOHN  STERLING  DEANS. 


EXHIBIT  No.  751. 

(Personal).  February  2,  1900. 

Dear  Mb.  Hoare. — Yesterday  Mr.  Geo.  B.  Burbank,  engineer  of  the  National 
Contracting  Company,  called  at  our  Philadelphia  office.  He  stated  he  had*  just 
returned  from  Quiebec,  where  he  had  spent  a  week  in  connection  with  the  Quebec 
bridge.  He  said  he  had  discussed  the  business  with  Mr.  Parent,  Price,  Dobell  and 
others;  had  dined  with  them,  &c.  Mr.  Parent  advised  him  that  the  Phoenix  Bridge 
Company  had  the  contract  for  the  construction  of  thie  bridge,  and  he  must  see  us.  He 
appears  to  wish  to  assist  in  the  financing  and  attend  to  the  substructural  part.  Mr. 
^Reeves  thought  possibly  it  would  be  advisable  for  me  to  make  a  trip  to  Quebec;  in 
meantime  I  thought  I  would  write  you  a  personal  lietter  and  inquire  whether  Mr. 
Burbank  made  any  special  offer  or  suggestion,  whether  he  is  well  known  to  any  of 
the  directors  and  whetner  it  would  be  advisable  to  cultivate  him.  Please  write  me 
a  personal  giving  me  any  information  you  may  obtain. 

Yours,  &c., 

JOHN  STERLING  DEANS. 


EXHIBIT  Ho.  75j. 

"(Letter  headed  Quebec  Bridge  Co.) 

Quebec,  April  21,  1900. 
jur.  J.  S.  Deans, 

Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sm, — I  am  instructed  to  confirm  you  the  telegram  which  was  sent  this 
morning  by  the  president,  as  follows: — 

'April  2l8t,  1900. 
J.  S.  Deans, 

Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Agreement  made  in  New  York  April  ISih,  approved  by  board.    Proceed  with 
plans  inmiediately  so  as  to  enable  us  to  order  Btttl  for  anchorage  piers  upon  approval 
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of  same.    Arrangements  made  with  Davis.    You  can  confer  with  Cooper  and  Hoare 
re  plans.— i  Signed)  8.  N.  Parent,  Pres.  Q.  B.  Co. 

I  also  beg  tq  enclose  copy  of  resolution  adopted  by  the  board  of  directors  this 
morning. 

Yours  truly, 

XJLRIC  BAKTHE, 

Secretary, 


EXHIBIT  No.  75k. 

April  14,  1900. 
Hon.  S.  N.  Parent, 

President,  Quebec  Bridge  Co., 

Quebec,  Canada. 

Dear  Sir, — In  view  of  the  extreme  importance  of  avoiding  delay  on  your  work» 
which  we  all  appreciate,  I  write  to  ask  you  to  kindly  wire  us  when  our  recent  agreement 
ha^  been  approved  by  your  board  and  they  have  decided  to  order  the  metal  work  of 
anchorages. 

We  understand  that  in  all  engineering  matters  we  are  to  receive  our  instructionB 
from  Mr.  E.  A.  Hoare,  your  engineer,  and  that  he  works  under  authority  from  your 
board.    Please  advise  if  we  are  correct  in  this. 

Further,  we  understand  that  all  of  our  detailed  plans  of  the  structure,  including 
sections,  &c.,  must  have  the  approval  of  Mr.  Theo.  Cooper,  coi^ulting  engineer,  35 
Broadway,  Nrw  York,  N.Y.   Please  advise  us  if  we  are  correct  in  this. 

I  write  you  on  these  matters  in  advance  of  receiving  your  instructions  to  proceed, 
that  there  may  not  be  the  least  delay  in  knowing  how  to  proceed. 


Yours  truly, 


JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  76. 

Extracts  from  Phoenix  Bridge  Company's  letter  book  No.  2,  Quebec  Bridge  Com- 
pany, February  23,  1906,  to  July  19,  1907. 


EXHIBIT  No.  76a. 

July  8,  1905. 
Mr.  C.  W.  Hudson, 

Assistant  Engineer,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm, — We  are  sending  to-day  to  Mr.  Shoemaker  complete  instructions  and 
plans  for  repairing  the  chord  which  was  damaged  in  unloading  at  storage  yard.    You 
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will  please  read  over  carefully  these  instructions,  and  after  becoming  familiar  with 
same  explain  to  Mr.  Hoare  what  we  propose  to  do  to  put  this  chord  in  first  class  shapei 
You  will  please  say  to  Mr.  Hoare  that  both  Mr.  Szlapka  and  yourself  have  carefully 
looked  into  the  matter,  and  when  the  repairs  are  made  the  chord  will  be  entirely  satis- 
factory. We  have  no  doubt  Mr.  Hoare  will  have  no  objection  to  the  method,  but  think 
best  to  have  it  explained  to  him  in  careful  detail  before  the  work  is  done. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  76b. 

July  21,  1905. 
Ifr.  E.  A.  HoAKE, 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Deab  Sir, — ^Mr.  Szlapka  saw  Mr.  Cooper  yesterday,  and  he  i(S  entirely  satisfied 
with  our  method  of  splicing  angles  of  chord  9  in  Chaudiere  yard,  and  I  have  to-day  so 
advised  our  foreman  and  have  instructed  him  to  exercise  care  to  see  that  the  work  is 
done  in  a  thorough  and  careful  manner. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  76c. 

July  21,  1905. 
C.  W.  Hudson,  Esq., 

Assistant  Engineer,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — Referring  to  your  letter  of  July  19,  and  that  portion  of  it  covering 
the  handling  of  chords  7,  8  and  9.  We  have  noticed  that  the  lines  in  one  position  of 
handling  bear  against  the  strut,  but  have  not  figured  that  it  was  of  very  serious 
moment.  We  will  be  pleased  to  hear  from  you  after  you  have  looked  into  the  matter 
further. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 
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August  18,  1905. 


EXHIBIT  No.  76h. 

A.  B.  MiLLiKEN,  Esq., 

Superintendent  Erection,  the  Phoenix  Bridge  Co., 
Quehec,  Canada. 

Deab  Sm, — ^Replying  to  your  letter  of  August  16. 

We  wired  you  this  morning,  '  Upper  connection  plates  for  laterals  not  required  at 
present.    Fill  two-thirds  of  the  holes  with  bolts  whenever  possible.' 

Please  understand  that  while  the  anchor  arm  is  supported  by  falsework,  the  lower 
laterals  do  not  carry  any  wind  stresses  whatever,  all  these  stresses  travelling  from 
trusses  direct  to  wooden  and  steel  falsework.  It  is,  therefore,  only  a  matter  of  con- 
venient erection  when  you  put  these  laterals  in  before  you  commence  to  erect  the 
cantilever  arms. 

As  regards  the  number  of  bolts  for  connections,  we  will  not  send  you  a  diagram, 
as  in  all  cases  whenever  possible  it  will  be  satisfactory  to  fill  two-thirds  of  the  holes 
with  bolts.  But  in  the  connection  of  stringers  to  floorbeams  this  nimiber  should  not 
be  decreased,  always  remembering  that  the  bolts  when  entered  should  only  be  driven 
so  as  to  leave  the  lower  chord  sections  in  their  final  camber  position  without  closing 
the  gaps  in  chord  sections  shown  on  our  erection  diagram. 

We  imderstand  that  you  will  confer  with  Mr.  Deans  regarding  elevations  for 
north  anchor  arm  falsework,  and  the  advisability  of  having  an  outside  party  take  these 
measurements. 

We  have  advised  Mr.  Davis  as  regards  return  of  check  from  Orand  Trunk,  for- 
warding Mr.  PuUum's  letter  to  him,  with  the  request  that  same  be  returned  to  you. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO. 


EXHIBIT  No.  761. 

Quebec,  Canada,  8-19-'06. 
Hon.  S.  N.  Parent, 

Pres.  the  Q.B.  and  By.  Co., 

Quebec,  Canada. 

Dear  Sir, — The  progress  we  are  now  making  on  the  erection  of  permanent  metal 
of  the  bridge  is  such,  that  it  will  reach  a  stage  by  the  middle  of  next  summer  when  it 
will  be  absolutely  essential  to  the  further  progress  of  the  work,  we  be  ready  to  deliver 
material  at  storage  yard,  at  grade,  at  north  approach  to  the  bridge. 

To  be  able  to  do  this  it  will  be  necessary  that  the  short  connection  between  the 
north  end  of  bridge  and  the  Canadian  Pacific  Railway  be  started  immediately. 

While  the  length  of  this  connection  is  short,  it  involves  much  heavy  work,  which 
will  take  time  to  construct.  The  matter  is  so  serious  I  have  felt  it  necessary  to  bring 
it  to  your  particular  attention. 

If  this  connection  is  not  completed  by  the  above  time,  say  about  July,  1906,  it  will 
undoubtedly  result  in  delaying  the  completion  of  the  bridge  a  year,  and  this  will 
involve  large  interest  charges  and  the  disorganisation  of  our  forces,  which  would  take 
months  to  get  in  efficient  shape  again. 

I  sincerely  trust  it  will  be  possible  to  get  the  approach  work  under  way  at  once. 

I  remain. 

Sincerely  yours, 

J.  S.  DEANS. 
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EXHIBIT  Ho.  76j. 

(Telegram.) 

Quebec,  Que.,  10-24-'05. 

J.  S.  Deans. — Xntended  writiiig  you  about  riveting  lower  chords  anchor  arm  but 
overlooked  it.  Amended  erection  instructions  from  your  office  states  that  lower  chords 
are  to  be  riveted  before  work  is  carried  beyond  main  pier;  this  is  contrary  to  first 
instructions;  it  is  a  puzzle  to  us.    We  have  referred  it  to  Cooper.    Please  reply. 

E.  A.  HO  ARE. 


(Telegram.)  October  26, 1906. 

E.  A.  HOARB, 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

The  field  has  authority  to  rivet  chords  when  the  bearing  surface  are  in  perfect 
contact. 

JNO.  STERLING  DEANS, 


EXHIBIT  No.  76k. 

Mr.  E.  A.  HoARE,  October  26,  1906. 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

Dear  Sib, — Confirming  telegram  of  this  morning  as  follows  : — 
The  field  has  authority  to  rivet  chords  when  the  bearing  surfaces  are  in  perfect 
contact.' 

You  will  readily  appreciate  that  the  action  of  the  several  sections  composing  the 
lower  chords  in  the  anchor  arm,  will  ^  the  time  when  riveting  can  take  place  and  when 
each  pair  of  chords  are  in  complete  contact  over  the  entire  surface  of  the  bearing,  it 
will  then  be  a  proper  time  to  do  the  riveting.  We  will  have  the  opportunity  of  dis- 
cussing this  matter  with  you  personally  before  any  material  amount  of  riveting  is 
done  and  certainly  before  any  riveting  is  done  outside  of  the  end  horizontal  chords. 

Yours  truly* 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  76  1. 

(Telegram.)  Etohemin,  Que.,  11-22-'06. 

Jno.  S.  Deans, — ^We  have  closed  this  year's  erection  at  3  o'clock  this  p.m.  by  com- 
pleting the  erection  of  the  third  double  panel  of  south  anchor  arm. 

A.  B.  MILLIKEN. 
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EXHIBIT  No.  76m. 

Mr.  E.  A.  HoABE,  November  24, 1906. 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

Dear  Sm, — I  beg  to  advise  you  that  Mr.  Cudworth  has  finally  agreed  to  remain 
^ith  us  during  the  winter,  we  giving  him  a  certain  time  off  at  ^e  beginning  and  a 
certain  time  off  at  the  end  of  the  winter  when  you  will  have  one  of  your  representatives 
remain  at  site.  This  time  will  be  arranged  between  Mr.  Cudworth  and  your  represen- 
tative. 

Mr.  Milliken  has  wired  me  since  my  return  to  Phoenixville  that  the  6th  panel  of 
south  anchor  arm  was  erected,  complete  and  the  work  stopped  for  the  winter,  on  the 
afternoon  of  November  22.  I  know  from  your  expressions  to  me,  that  you  feel  we 
worked  as  long  as  it  was  possible  to  conduct  it  with  safety. 

Since  the  approach  reached  the  south  side  of  the  bridge  on  July  8,  1906,  we  have 
pushed  the  erection  with  all  possible  energy  and  have  not  been  delayed  by  the  want  of 
any  material,  or  the  want  of  any  labour.  We,  therefore,  feel  we  have  accomplished 
•everything  it  was  possible  to  do  in  the  remaining  portion  of  the  season  of  1906.  What 
we  did  accomplish  indicates  clearly,  that  if  we  had  had  the  full  season  for  work,  we 
could  have  erected,  at  least,  this  season,  the  metal  work  complete  to  the  south  main 
pier,  including  the  centre  posts,  which  was  in  accordance  with  our  original  progranmie 
for  erection. 

As  I  have  written  you  before,  I  fear  this  delay  will  prevent  us  completing  the 
south  half  of  the  entire  structure  next  season,  although  we  shall  make  an  earnest  effort 
to  do  this.  If  we  do  not  accomplish  it,  as  you  undoubtedly  \mderstand,'it  will  mean  an 
additional  working  season  at  great  additional  expense  to  us,  and  of  course  additional 
•exi)ense  to  your  company  in  interest  charges,  &c. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  76n. 

Hon.  S.  N.  Parent,  November  24,  1906. 

Chairman  Transcontinental  Railway  Commission, 
Ottawa,  Canada. 

Dear  Sir, — I  was  very  sorry  to  miss  you  during  my  recent  trip  to  Quebec.  I 
•desired  particularly  to  talk  with  you  in  connection  with  the  approach  to  the  north 
side  of  the  bridge.  This  is  a  most  important  matter.  I  have  had  no  word  from  you 
since  my  letter  on  this  subject  of  August  19,  1905.  There  should  not  be  any  delay 
in  starting  the  construction  of  this  north  approach.  I  understand  a  portion  of  this 
approach  will  consist  of  a  large  metal  viaduct,  and  I  know  from  the  present  congested 
state  of  the  metal  market  that  it  will  need  all  the  time  between  now  and  next  summer 
to  design,  construct  and  erect  this  structure.  Will  you  kindly  advise  me  what  pro- 
gress is  being  made  in  this  connection.  I  can  call  to  see  you  at  Ottawa  to  discuss 
the  matter  personally  at  any  time  you  may  name. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 
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EXHIBIT  No.  76p. 


December  26,  1906. 


E.  A.  HoARE^  Esq. 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Mb.  Hoare. — ^Referring  again  to  the  north  approach  to  the  bridge  and  the 
metal  viaduct  which  will  be  required,  I  desire  to  impress  upon  you  the  necessity  of 
placing  thg  order  for  this  material.  I  know  personally  that  all  of  the  important  bridge 
oompanies  in  the  United  States  are  sold  out  completely  for  1906,  and  all  of  the  steel 
mills  are  practically  in  the  same  condition.  We  have  kept  ourselves  in  control  to  take 
care  of  just  such  urgent  pieces  of  construction.  If  you  think  there  is  any  prospects 
of  our  doing  the  work,  we  should  know  it  promptly.  Will  you  kindly  let  me  hear 
from  you  by  return  mail.  When  Mr.  Davis  was  last  here,  bene  he  asked  me  to  send  him 
A  price,  but  I  have  not  done  this,  as  I  wanted  the  matter  to  get  into  more  definite 
ahape. 

Wishing  you  the  compliments  of  the  season. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Ohief  Englnf^'T. 


EXHIBIT  No.  76s. 
(Telegram.) 

Quebec,  February  10,  1906. 
Mr.  D.  Reeves. 

The  Dominion  government  may  call  upon  this  company  at  any  moment  for  the 
final  estimates  to  complete  the  bridge  over  the  St.  Lawrence  river,  as  a  reorganization 
may  take  place  very  soon.  Figures  of  this  kind  must  be  correct  and  cover  everything 
required  to  complete  the  bridge  ready  for  traffic,  because  after  the  next  deal  there  will 
be  no  second  opportunity  to  ask  for  funds.  Your  estimated  weight  of  metal  omitting 
the  short  end  spans  amounted  to  29,736  tone,  which  figures  were  given  to  the  govern- 
ment as  being  sufficient  to  cover  the  entire  bridge,  which  at  the  time  I  thought  insuffi- 
cient.  I  was,  however,  assured  that  the  figures  were  ample.  To  show  that  they  were 
not  I  have  already  returned  for  payment  over  29,000  tons,  which  do  not  include  sus- 
X)ended  span  and  some  portions  of  cantilever  arms.  Will  you  please  have  this  thor- 
oughly investigated  and  the  correct  tonnage  figured  out  to  complete  the  bridge  sub- 
divided according  to  schedule  prices. 

E.  A.  HOARE. 
For  Mr.  W.  H.  R.  and  P.  B.  Company— 2/12/06. 


EXHIBIT  No.  76t. 

February  17,  1906. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sm,— As  reported  to  you  by  Mr.  Edwards,  chord  8R  on  cantilever  arm  was 
faced  at  long  end  'iW  out  of  square,  so  that  while  one  rib  is  of  the  exact  length,  the 
other  three  are  short,  the  outer  rib  being  short  %4''. 
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There  are  two  methods  of  correcting  this  error: — 

1st. — ^We  might  ref  ace  the  chord,  so  that  the  end  will  be  square  and  the  long  sec- 
tion will  be  %4"  short.  This  method  would  cause  bending  on  the  hanger  to  the  amount 
of  %4^^  as  the  stringers  in  this  panel  are  fixed  at  both  ends.  The  end  of  the  cantilever 
arm  would  drop  about  J"  owing  to  the  short  panel. 

2nd. — ^We  might  reface  the  chord,  making  the  section  say  i"  short,  and  replace 
this  material  by  a  filler  securely  doweled  to  each  rib  and  to  the  exact  shape  of  each 

rib.    This  would  preserve  the  panel  of  the  exact  length. 

• 

I  am  inclined  to  believe  that  the  second  method  is  preferable,  and  if  you  agree 
with  me,  I  will  x>ermit  the  shops  to  proceed  with  this  method  of  correction.  Please 
advise  us  as  early  as  possible,  as  the  shops  are  anxious  to  finally  complete  the  chord. 

Yours  truly* 

THE  PHCENIX  BKIDGE  CO., 

Per  P.  L.  Sklapka. 


EXHIBIT  No.  76u. 

(Telegram.) 

Quebec,  Mar.  28/06. 

Mr.  Davto  Eeeves — ^P.  B.  Company. 

When  will  you  be  able  to  let  me  have  the  figures  of  the  total  weight  of  metal  for 
Quebec  bridge  when  finished,  as  requested  in  my  letter  of  Fdbruary  101  I  fear  I  may 
be  called  upon  any  day  for  this  information. 

E.  A.  HOARE. 


EXHIBIT  No.  76v. 

April  28,  1906. 
Hon.  S.  N.  Parent, 

President,  Quebec  Bridge  and  Railway  Co., 

Care  Transcontinental  Railway  Commission, 
Ottawa,  Canada. 

Dear  Sir, — ^I  understand  the  Cap  Rouge  viaduct  has  been  finally  awarded  to  the 
Dominion  Bridge  Company.  I  trust  this  contractor,  and  also  the  contractor  for  the 
rock-cut  and  grading  on  the  approach  to  the  bridge  will  be  impressed  with  the  great 
importance  of  the  early  completion  of  this  approach.  Unless  it  is  put  in  shape  to 
receive  matei;ials  this  year,  it  will  undoubtedly  mean  a  year's  delay  in  the  construction 
of  the  bridge.  Our  own  field  programme  will  be  so  seriously  affected  by  the  date  of 
completion  of  this  approach  that  it  will  be  necessary  for  us  to  have  a  conference  with 
you  at  an  early  date.  If  you  do  not  find  it  possible  to  visit  us  in  the  meantime,  I  will 
arrange  to  see  you,  with  our  Mr.  Milliken,  about  May  15.  Kindly  advise  if  you  will 
be  in  Ottawa  or  Quebec  at  that  time. 


Yours  truly. 


JNO.  STERLING  DEANS, 

Chief  Engineer. 
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EXHIBIT  No.  76x. 
(Tdegranu) 

June  S,  1906. 

A.  B.  MlLLIKSN^ 

Etchemin,  Quebec,  Canada. 

Advise  Mr.  Scheidl  to  remain  at  bridge  until  centre  posts  fully  oonneeted.  I 
aSBume  you  have  come  to  agrreement  with  him  regarding  riveting  and  discussed  prosent 
elevation  of  panel  points  and  open  joints  of  all  members  as  far  as  erected  and  the 
final  plans  for  temporarily  holding  points  at  main  strut  connection,  answer. 

JNO.  STERLING  DEANS. 


A.  B.  Mn.TiiKRN, 

Etchemin,  Quebec,  Canada. 

Referring  to  Norris^  personal  letter  to  you,  have  drillings  sent  him  immediately 
and  match  mark  each  package  of  drillings  and  rods  so  there  will  be  no  uncertainty 
about  identification.     Answer. 

JIJO.  STERLING  DEANS. 


EXHIBIT  No.  76y. 

May  9,  1006. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sm, — Field  painting — I  am  rather  surprised  at  your  letter  oi  May  7  in 
connection  with  painting.  The  matter  has  been  referred  to  Mr.  Milliken.  and  when  wo 
come  to  Quebec  within  the  next  week  we  will  take  the  matter  up  and  settle  it  proi>erly 
at  that  time.  I  wish  you  would  have  your  inspectors  be  prepared  to  point  out  in  detail 
the  parts  which  have  not  been  cleaned  and  painted  properly  by  our  men. 

Yours  truly, 

JNO.  STERLING  DEANS. 

Chief  Engineer, 


EXHIBIT  No.  77 

Being  a  continuation  of  extracts  from  Phoenix  Bridge  Company's  letter  book  No.  2, 
Qudbec  Bridge  Company,  covering  the  period  from  July  3, 1906,  to  January  2.  1907. 

EXHIBIT  No.  77a. 
E.  A.  HoARE,  Esq.,  July  3,  1906. 

Chief  Engineer,  Quebec  Bridge  and  By.  Co., 
Quebec,  Canada. 

Dear  Sir, — ^Painting  inaccessible  parts — ^Replying  to  your  letter  of  June  29tli,  aa 
I  understand  the  consulting  engineer's  wiahes  he  deaires  that  we  arrange  for  those 
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parts  of  the  work  which  are  not  readily  accessible  for  hand-painting,  a  proper  size  hole 
to  receive  a  nozzle  of  a  paint  spraying  machine  and  this  we  will  arrange  to  do.  It 
would  seem  advisable  not  to  locate  this  hole  definitely  until  after  the  erection,  as  it 
can  then  surely  be  placed  in  the  most  desirable  location.  If  your  representative  will 
keep  a  diagram,  indicating  at  each  point  where  a  special  provision  for  painting  must 
be  made  and  hand  this  diagram  to  our  representative  at  site,  it  will  surely  receive 
attention  and  you  may  give  yourself  no  further  anxiety  on  this  point. 

Yours  truly, - 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  77b. 
E.  A.  HoARE,  Esq.,  July  9,  1906. 

Chief  Engineer,  Quebec  Bridge  and  Ry.  Co., 
Quebec,  Canada. 

Dear  Sir, — ^Yesterday,  July  8th,  was  the  anniversary  of  the  completion  of  the 
track  to  the  south  end  of  the  Quebec  bridge,  making  it  possible  for  us  to  deliver 
material  and  start  the  erection.  We  have  therefore  completed  one  full  working  season 
on  the  erection. 

Last  Saturday  we  had  the  complete  south  anchor  arm  erected,  and  the  first  panel 
of  chords  with  the  first  story  of  web  members  in  place  in  the  cantilever  arm  ;  demon- 
strating that  our  original  estimate  that  the  bridge  could  be  erected  in  four  full  work- 
ing seasons  was  correct. 

The  loss  of  the  time  up  to  July  8th  of  last  year  it  is  now  plainly  seen  was  very 
serious.  We  are  hoping  to  make  up  for  at  least  a  portion  of  this  loss,  by  using  an 
additional  traveller  for  erecting  the  last  single  panel  of  the  south  cantilever  arm,  and 
the  south  half  of  the  suspended  si>an.  By  using  this  additional  traveller,  although  it 
means  much  additional  cost  to  us,  we  will  be  able  to  be  working  on  both  sides  of  the 
river  at  the  same  time. 

If  we  are  able  to  keep  our  present  program,  we  should  have  the  south  cantilever 
arm  erected,  with  the  exception  of  the  last  single  panel,  and  the  new  traveller  in  place 
ready  to  erect  the  balance  of  the  material,  and  the  large  traveller  at  least  partly 
removed  and  transferred  to  north  shore,  before  we  are  compelled  to  close  down  this 
season. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer.        ' 


EXHIBIT  No.  77c.  ! 

August,  20,  1906. 
A.  B.  MiLLiKEN,  Esq., 
Supt,  Erection,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — ^Field  corrections — I  have  your  letter  of  August  17,  and  I  quitid  agree 
with  your  criticisms  in  connection  with  the  replies  which  you  receive  from  these 
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reports.  It  is  distinctly  understood  with  the  Engineering  Department  and  your  own 
department  here,  that  each  department  must  reply  direct  to  the  corrections  for  which 
they  are  directly  reeponsihle.  You  will  have  to  allow  for  the  next  several  weeks  some 
drlay  in  the  engineering  department  in  passing  upon  and  replying  to  your  field  correc- 
tions. Ihey  will  not  eventually  be  neglected  and  they  will  be  taken  up  in  order  and 
answered  in  detail,  but  now  every  moment  of  Mr.  Scheidl's  time  is  demanded  by  the 
urgency  of  the  shop  plans  of  the  end  of  the  cantilever  arm  and  the  small  traveller. 
As  soon  as  these  are  out  of  the  way^you  will  hear  from  all  field  corrections  which  have 
not  been  replied  to.    I  trust  this  is  satisfactory. 

Yours  truly, 

JXO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  77d. 

A.  B.  MiLLiKEX,  Esq.,  August  22,  190C. 

Supt.  Erection,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — Steel  bents — I  am  at  last  able  to  write  you  definitely  in  connection  with 
the  release  of  the  first  tower,  or  two  complete  bents  adjoining  the  anchor  pier.  The 
designing  office  has  carefully  checked  over  the  reactions  from  actual  weights  of  mem- 
bers and  find  that  these  two  complete  bents  may  be  removed  when  six  single  panels  of 
cantilever  arm  are  erected  and  the  traveller  standing  in  position  ready  to  raise  the  7th 
single  panel. 

We  figure  therefore  that  you  will  be  able  to  take  down  these  bents  the  latter 
part  of  September  or  early  in  October,  provided  you  have  reasonably  good  weather. 
It  would  appear  therefore  as  if  you  could  rush  the  work  on  the  north  shore.  You  will 
receive  this  advice  as  to  the  removal  of  the  towers  in  the  regular  way  from  Mr.  ScheidL 
as  a  page  in  his  blue  print  book  of  erection  notes. 

I  send  the  above  in  advance  for  your  information. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Emjincrr. 


EXHIBIT  No.  77e. 

(Personal.)  August  23,  1906. 

R  A.  HoARE,  Esq. 

Chief  Engineer,  Quebec  Bridge  &  Ry.  Co., 
Quebec,  Canada. 

Dear  Mr.  Hoare, — I  thank  you  for  your  letter  of  August  16th,  giving  me  some 
information  in  connekjtion  with  the  C.P.R.  viaduct.  I  will  look  into  this  matter 
further. 

Concerning  our  monthly  estimates,  the  officials  in  Ottawa  evidently  do  not  clearly 
understand  our  contract.  From  an  examination  of  the  schedule  in  contract,  it  ifl 
quite  clear  that  the  item  for  metal  erected  meant  metal  erected  and  bolted.      Th 
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last  item  metal  erected  and  painted  complete,  means  riveting  and  i>ainting,  finiRhing 
our  foontract. 

The  15  cents  or  $3  per  ton  in  this  last  item  is  more  than  sufficient  to  paint  and 
rivet  the  entire  structure. 

When  you  bear  in  mind  that  we  are  now  painting  a  very  considerable  portion  of 
the  structure  and  are  also  following  up  the  riveting  and  are  making  no  claim  for 
either  of  these  two  items  month  by  month,  you  will  see  that  the  government  is  amply 
protected  and  without  any  consideration  of  the  reserve  of  $100,000,  &c. 

We  cannot,  therefore,  accept  this  deduction  of  $1.50  per  ton,  as  it  would  be  a 
distinct  departure  from  the  terms  of  our  teontract. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  77f. 

August  23,  1906. 
Theodore  Cooper  Esq., 
Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — Drawings  sent  you  this  morning  for  your  examination  and  approval 
complete  panel  No.  9  cantilever  arm,  Quebec  bridge.  The  writer  will  call  on  you  in 
tiie  oourae  of  the  next  few  days  to  explain  some  of  our  details  based  on  the  different 
method  of  erection  lately  decided  upon.  As  shown  on  one  of  our  blue  prints  sent  to 
|you,  we  iexpect  to  take  down  the  large  traveller  in  its  position  on  plan,  and  finiah  the 
remainder  of  the  south  half  of  the  bridge  with  a  small  traveller,  supported  on  the 
top  chord.  This  small  traveller  is  by  far  lighter  than  the  large  traveller,  consequently 
the  total  stress  in  the  two  end  upper  panels  of  the  cantilever  arm  are  only  5,000,000 
pounds  instead  of  about  7,000,000  lbs.,  as  originally  shown  on  our  stress  sheet.  This 
explanation  will,  no  doubt,  enable  you  to  cheick  our  detailed  drawings  and  return 
same  with  your  approval. 

Yours  truly, 

THE  PHCENIX  BRIDGE  CO., 

Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  77g. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  &  Ry.  Co., 
Quebec,  Canada. 

Dear  Sir, — ^Your  letter  of  August  27th  is  scarcely  reassuring.  When  we  were 
last  in  Quebec  we  understood  you  to  say  that  you  were  receiving  reports  from  your 
inspectors  weekly,  indicating  that  the  Dominion  Bridge  Company  wisre  receiving 
their  materials  regularly  and  satisfactorily,  and  that  they  had  started  the  shop  work. 
We  had  supposed  with  these  reports  before  you,  you  could  judge  as  to  the  progress 
which  had  been  made  and  also  as  to  the  probable  progress  which  would  be  made  in 
the  future.    Your  letlier  also  does  not  advise  that  you  have  come  to  a  definite  oon- 
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hlusion  in  connection  with  the  character  of  the  foundations  of  Cap  Eouge  viaduct, 
and  that  the  work  on  these  foundations  is  actually  under  way.  The  trouhle  which  you 
apeak  of  in  connection  with  &e  cement  we  assume  refers  to  the  pedestals  of  the 
viaduct  and  not  to  the  river  piers. 

Will  you  not  kindly  advise  us  more  in  detail,  so  that  our  people  will  be  better 
assured  that  the  money  which  iivie  are  now  expending  will  not  be  put  out  unnecessarily. 
Kindly  let  me  hear  from  you  promptly  and  oblige. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  77h. 

September  20,  1906. 
A.  B.  Mttj.tken^  Esq., 

Supt.  Erection  The  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — ^Referring  to  your  telegram  advising  that  the  blocking  was  still  tight 
under  trusses  of  anchor  arm  adjoining  main  river  pier,  we  beg  to  advise  that  {his 
condition  is  probably  due  to  the  falct  that  the  points  in  general  toward  the  anchor 
pier  are  low  and  this  you  will  see  has  a  tendency  to  increase  the  weights  on  bents 
adjoining  the  main  river  pier.  It  would  be  well  to  block  up  all  points  toward  anchor 
pier  up  to  or  even  slightly  above  the  elevations  fixed  for  connection.  If  this  is  done 
we  believe  you  will  find  that  the  bent  immediately  adjoining  the  river  pier  has  been 
released  of  ite  weight,  even  in  the  present  condition  of  erection  of  the  cantilever  arm. 

Please  report  promptly  as  possible. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  771. 

September  21,  1906. 
A.  B.  MiLLiKEN,  Esq., 

Superintendent  Erection,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — At  the  meeting  in  Philadelphia  yesterday,  I  was  requested  by  Mr. 
Reeves  to  ask  you  for  a  particular  and  detailed  report  in  connection  with  the  bolting 
of  joints  for  trusses,  laterals  and  floor.  Mr.  Reeves  has  felt  that  in  view  of  the 
riveting  being  done  at  various  points  it  is  possible  that  some  joints  have  not  been  left 
in  the  exact  condition  required  by  the  instructions  from  the  office.  Will  you  therefore 
have  Mr.  Birks  go  over  the  joints,  beginning  with  the  anchor  arm  end  of  truss  and  up 
to  and  including  last  cantilever  i)anel  erected,  and  report  in  detail,  that  he  has  exam- 
ined and  found  joints  and  connections  bolted  and  riveted  in  exact  accordance  with  the 
instructions  of  the  office.  Do  not  wait  in  sending  this  report  until  all  connections 
have  been  examined,  but  make  reports  as  fast  as  any  complete  panels  have  been 
inspected. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 
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EXHIBIT  No.  77i. 

September  29,  1906. 

A.  B.  MiLLIKEN, 

Etchemin,  P.Q.,  Canada. 

Blocking  up  falsework  to  fixed  elevations  will  certainly  release  weight  from  steel 
bents  ten,  nine  and  eight,  and,  if  so,  they  can  be  removed  in  order,  and  before  bent 
seven  is  clear.    Thi«  would  advance  your  securing  grillage,  at  least,  ten  days. 

JNO.  STEELING  DEANS. 


EXHIBIT  No.  77k. 
(Telegram.) 

Etchemin,  Que.,  October  3,  1906. 
John  Sterling  Deans. 

Bent  ten  clear  of  anchor  arm ;  could  not  complete  jacking  to-day  for  releasing  bent 
nine  and  eight;  will  wire  to-morrow;  hurry  bridgemen  here. 

A.  B.  MILLIKEN. 


EXHIBIT  No.  771. 
(Telegram.) 

Etchemin,  Que.,  October  4,  1906. 
A.  B.  Milliken, 

Quebec,  Canada. 

Remove  camber  plates  from  bents  nine  and  eight  until  points  swing  clear;    we 
think  this  will  require  about  three-quarters  inch  more. 

PHCENIX  B.  C. 


Etchemin,  Que.,  October  4,  1906. 
P.  B.  Co. 

Bent  ten  free,  nine  and  eight  lowered  three-eighths  below  grade  elevation  for 
erecting  and  are  still  very  tight;  shall  we  take  out  camber  plates  until  trusses  swing 
clear  on  bent  nine  and  eight.    Answer. 

A.  B.  MILLIKEN. 


EXHIBIT  No.  77»i. 

October  6,  1906. 
Mr.  A.  B.  Milliken, 

Superintendent  of  Erection,  the  Phoenix  Bridge  Co., 
New  Liverpool,  P.Q.,  Canada. 

Dear  Sir, — Mr.  McLure  has  reported  to  Mr.  Cooper  some  matters  in  connection 
with  '  XJp-3 '  post.    He  finds  it  bent  out  of  line  in  one  or  two  places.    Mr.  Edwards 
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learned  of  this  through  Mr.  Cooper,  and  then  wrote  Mr.  McLure  to  ask  why  the  P.  B. 
Co.  did  not  report  this  matter  to  their  office.  Mr.  McLure  has  written  that,  'the 
P.  B.  Co.  knew  nothing  about  it.'  It  seems  strange  that  any  serious  matter  would  be 
overlooked  by  our  men,  and  we  would  like  to  have  a  report  from  you. 

We  are  very  much  pleased  to  learn  that  panel  points  10,  9  and  8  are  swinging 
clear.  We  assume  that  you  have  a  record  of  the  amount  of  packing  which  you  took 
out  of  these  points  before  the  truss  swung  clear.  We  wired  you  this  morning,  asking 
that  you  take  the  elevation  of  the  lower  chord  points  at  these  panel  points,  and  also 
the  leaning  of  the  top  main  post,  before  the  traveller  is  moved  ahead.  We  think  that 
this  information,  in  connection  with  the  amount  of  packing  which  was  removed  and 
your  last  field  report,  will  give  us  some  valuable  information  and  probably  be  of  advan- 
tage to  us  in  arranging  the  blocking  elevations  on  north  side. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  77n. 

October  8,  1906. 
A.  B.  MiLLiKEN,  Esq., 

Superintendent  of  Erection,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — Replying  to  your  letter  of  October  6,  enclosing  a  communication  to 
you  from  Mr.  McLure  of  October  5,  1906. 

I  was  not  in  the  least  surprised  at  your  astonishment  in  receiving  such  a  letter 
as  the  proposed  supervision  of  your  actions  does  not  carry  with  it  a  single  atom  of 
responsibility. 

The  instructions  sent  from  this  office,  which  are  referred  to  as  the  '  original 
instructions,'  were  decided  upon,  as  you  know,  after  the  most  careful  consideration  of 
each  department  of  the  company  interested.  We  cannot  hope  in  work  of  this  unusual 
character  to  avoid  the  necessity  of  changing  these  '  original  instructions. '  I  shall 
expect  you  to  act  upon  instructions  received  from  this  office  with  the  same  alacrity 
and  without  question  as  you  do  on  any  other  work  in  the  field.  In  fact  at  Quebec  it 
is  even  more  necessary  there  should  be  only  one  source  of  these  instructions. 

If  at  any  time  you  are  doing  what  is  not  considered  proper,  the  request  for  the 
change  must  come  through  Phoenixville.  We  know  that  Mr.  Cooper  did  not  intend 
that  any  instructions  in  connection  with  erection  should  be  given  to  you  from  his 
office,  and  that  his  letter  to  Mr.  McLure  was  simply  giving  his  views  and  ideas  as  to 
how  the  work  should  proceed,  which  views  were  no  doubt  given  in  considerable  detail, 
in  view  of  Mr.  McLure's  lack  of  experience. 

J  return  Mr.  McLure's  letter. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  77o. 

(Telegram.)  October  16,  1906. 

A.  B.  MlLUKEN, 

Etchemin,  P.Q.,  Canada. 

'Relieve  points  four,  five,  six  and  seven,  so  they  just  bear,  then  relieve  and 
remove  tower  adjoining  anchor  pier  and  report.  Your  letter  thirlteenth. — ^Phcenix 
Bridge  Co. 
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EXHIBIT  No.  77p. 

October  22, 1906. 
If.  R.  McLuBE^  Esq., 

New  Liverpool,  P.Q.,  Canada. 

Dear  Sir, — I  am  mulch  pleased  to  receive  your  letter  of  October  iTth. 

The  letter  which  Mr.  Milliken  forwarded  to  me  was  worded  in  such  a  manner  as 

to  lead  Mr.  Milliken  to  believe  that  you  were  giving  him  definite  instructions  and 

orders.    I  now  see  that  this  was  not  the  case.    It  is  our  intention  and  desire  that  yon 

should  be  posted  as  to  every  move  which  we  make  in  connection  wi&  the  erection  of 

this  bridge  and  that  every  facility  be  given  you  to  make  proper  reports  to  your 

superiors,  and  I  have  never  understood  before,  that  you  had  experienced  any  trouble 

in  securing  this  information  and  in  being  i>osted  as  to  what  we  proposed  to  do.    If  at 

any  time  you  feel  you  are  not  being  properly  advised,  or  have  the  least  trouble  in 

aecuring  desired  information,  if  you  will  kind^  take  up  the  matter  with  Mr.  Milliken, 

I  believe  you  will  be  entirely  satisfied  and  secure  what  you  diesire.    I  expect  to  be  in 

Quebeic  the  latter  part  of  this  week  and  will  be  pleased  to  discuss  the  matter  further 

with  you. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  77r 

(Telegram.) 

November  7,  1906. 
B.  A.  Yenser, 

Etchemin,  P.  Quebec, 
Canada. 

If  bents  four  and  fiv«  are  not  clear  cut  out  blocking  and  lower  them  until  they 
swing  clear  as  soon  you  can  spare  men;  answer. — Jno.  Sterxjno  Deans. 


November  7,  1906. 


(Telegram.) 

B.  A.  Yenser, 

Etchemin,  P.  Quebec, 
Canada. 

Until  cantilever  arm  is  connected  wire  us  every  night  progress  made  and  con- 
dition work  and  weathier;  answer. — Jno.  Sterling  Deans. 


EXHIBIT  No.  77s. 

(Telegram.) 

November  8,  1906. 
B.  A.  Yenser^ 

Etchemin,  P.  Q.,  Canada. 

Your  message  to-day  lower  panel  points  four  and  five  to  swing  entirely  clear. 

Phoenix  Bridqe  Compant. 
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Etchemin,  Quebec,  11-8-'06. 
P.  B.  Co. 

Panel  points  anchor  arm  four  R  and  L  and  ^yq  L  has  a  slight  bearing;  all 
other  points  are  swinging  [clear;  shall  we  lower  points  to  swing  entirely  clear. — B.  A. 
Yenser. 


EXHIBIT  No.  77t. 
(Telegram.) 

Etchemin,  Que.,  November  12.  1906. 
Phoenix  Bridge  Company. 

Wind  sixty  miles  east  deflections  P  one  cantilever  post  two  inches  west  from 
normal. — B.  A.  Yenser. 


EXHIBIT  No.  77u. 

(Statement.) 

November  14,  1906. 

On  October  28,  1906,  the  undersigned  visited  Mr.  E.  A.  Hoare,  chief  engineer 
Quebec  Bridge  and  Railway  Company,  and  discussed  with  him  the  probability  of  the 
north  approach  to  bridge  being  ready  to  handle  our  metal  in  the  early  spring  of  1907 
as  promised.  He  advised  it  was  his  opinion  that  the  approach  would  not  be  ready 
until  the  latter  part  of  1907,  and  •  suggested  that  we  see  Mr.  M.  P.  Davis,  the  con- 
tractor. 

We  then  drove  out  to  see  Mr.  M.  P.  Davis,  and  had  a  long  talk  with  lii^  on  the 
subject,  and  he  finally  advised  us  that  in  his  belief  the  masonry  of  Cap  Rouge  via- 
duct would  not  be  ready  befone  September  1,  1907,  and  after  that  date  it  would  be 
necessary  for  the  Dominion  Bridge  Company  to  erekjt  the  two  towers  and  river  span 
of  this  viaduct,  and  this  would  make  the  date  when  approach  would  be  ready  ia 
handle  our  materials  not  earlier  than  October  15,  1907. 

We  expressed  our  sincere  regret  at  this  condition  of  affairs  and  advised  him  that 
it  entirely  upset  our  plans  and  would  put  us  to  much  expense  as  we  had  been  working 
toward  starting  the  erection  of  the  north  anchor  arm  early  in  the  spring  of  1907,  based 
on  the  promises  made  to  us  by  himself  and  Mr.  Parent  that  the  north  approach  would 
be  ready  to  handle  materials  not  later  than  May  1,  1907.  The  present  condition  of  cur 
work  was  sufficient  evidence  that  we  were  in  a  position  to  do  this. 

After  leaving  Mr.  Davis  we  saw  Mr.  Hoare  later  in  the  evening  and  explained  to 
him  the  result  of  our  interview.  We  told  him  it  would  be  necessary  for  some  one  to 
put  the  Phoenix  Bridge  Company  right  before  Sir  Wilfrid  Laurier  and  Mr.  Parent 
as  we  had  given  them  our  promise  to  exert  every  effort  to  complete  the  bridge  in  190S, 
and  had  spared  no  expense  to  this  end  and  were  in  a  position  to  do  so.  Mr.  Hoare 
expressed  himself  as  entirely  agreeing  with  us  in  this  particular  and  that  the  delaj 
would  be  one  for  which  we  were  not  responsible  and  he  would  have  it  clearly  understood 
with  above  parties. 

JNO.  STERLING  DEANS 
A.  B.  MTTXIKEN. 
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EXHIBIT  No.  77v. 

November  14^  1906. 
E.  A.  HOABE,  Esq., 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sm^^When  last  in  Quebec  you  advised  you  expected  to  visit  PhcBnixville 
during  the  present  month.  As  it  is  necessary  for  us  to  have  a  conference  with  you  on 
several  important  matters,  I  write  to  ask  when  we  may  expect  you  here.  Mr. 
Parent,  you  will  remember,  promised  to  make  us  a  visit  during  this  fall,  and  we  trust  he 
will  be  able  to  accompany  you.  It  is  specially  desirable  that  he  should  see  the  pre6ent 
condition  of  our  works  here. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  77w. 

(Telegram.  ^         Etchemin,  Que.,  November  26,  1906. 

John  S.  Deans. 

All  metal  panel  no.  one  placed  for  this  season  removing  (rigging)  from  traveller 
one  lower  section  yet  to  remove  bents  eight  and  nine. 

A.  B.  MILLIKEN. 


EXHIBIT  No.  77y. 


December  27,  1906. 


Mr.  Theodore  Cooper, 

Consulting  Engineer, 

New  York,  N.Y. 

Dear  Sir, — We  send  you  herewith  in  duplicate  shop  drawings  of  top  chord  section 
'  A '  and  of  top  laterals  of  the  same  panel. 

The  ties  carrying  the  rails  for  the  top  chord  traveller  will  be  fastened  to  the  top 
chord  with  hook  bolts,  so  that  no  extra  holes  are  necessary  in  the  cover  plates  for  any 
fastening  of  the  track. 

Kindly  return  one  print  with  your  approval,  and  oblige. 


Yours  truly. 


THE  PHCENIX  BRIDGE  CO. 
Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  77z. 

January  2,  1907. 
S.  N.  Parent^  Esq., 

President  Quebec  Bridge  and  Railway  Co., 
Ottawa,  Canada. 

Dear  Sir^ — ^Mr.  Sbare  left   for   home   last    Saturday,  with   full  information  ae 
requested  by  you,  covering  the  tonnage  which  must  be  temporarily  stored  near  Belair 
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Your  visit  here  will  show  to  you  the  necessity  of  immediate  action,  and  we  ask  that  you 
will  kindly  wire  us  your  instructions.  After  the  receipt  of  your  instructions  it  will 
take  from  one  month  to  six  weeks  of  earnest  effort  on  our  part  to  be  ready  to  receive 
the  material,  and  in  the  meantime  the  congestion  here  at  our  works  is  increasing. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  78. 

Extracts  from  Phoenix  Bridge  Oompany^s  letter-book  No.  2,  Quebec  bridge,  cover- 
ing the  period  from  January  2,  1907,  to  July  19,  1907. 


EXHIBIT  No.  78a. 

(Telegram.) 

January  18,  1907. 

E.  A.  Ho  ARE, 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

The  statement  you  have  covering  cost  of  storing  6,000  tons  we  believe  is  under 
estimated,  especially  doing  the  work  at  this  season.  No  material  is  included  that  can 
be  used  elsewhere.  The  intention  being  the  Quebec  Bridge  Company  is  to  pay  only 
actual  dead  extra  cost  of  this  temporary  storage.  Would  Tuesday  afternoon  be  as 
cnvenient  for  meeting  your  committee  as  Monday  afternoon?     Answer  quick. 

JNO.  STERLING  DEANS. 


EXHIBIT  No.  78b. 

March  6,  1907. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  the  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sir, — We  wired  you  yesterday  as  follows: — 

'  Weight  of  main  bridge,  72,800,000  lbs.,  exclusive  of  anchorages.  Anchorages 
weigh  2,200,000  lbs.' 

This  weight  of  course  you  will  understand  is  exclusive  of  the  weight  of  the  small 
approach  spane. 

As  the  drawings  are  practically  complete,  and  figured  weights  were  made  of  nearly 
every  member,  the  above  should  be  very  close  to  the  actual  total  weight  of  the  bridge, 
and  this  is  the  first  time  that  we  have  been  able  to  make  such  a  close  estimate.  All 
estimates  heretofore  have  been,  as  you  understand,  simply  estimated  weights  made 
before  details  were  prepared  and  drawings  approved  by  your  consulting  engineer. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 
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EXHIBIT  No.  78o. 

(Telegram.) 

Rush— Rush. 

March  18,  1907. 

THEO.   COOPOB, 

Consulting  Engineer, 

45  Broadway,  New  York. 

Mr.  Szlapka  will  be  in  your  office  about  12.30  to-day  with  last  drawing  of  Qudbec 
— Hurrah. 

JNO.  STERLING  DEANS. 


EXHIBIT  No.  77d. 

March  18,  1907. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sir, — Mr.  Szlapka  went  to  New  York  to-day  and  took  with  him  for  Mr. 
Theodore  Cooper's  approval  the  last  drawing  of  the  Qud>ec  bridge.  I  firmly  believe 
that  few  people  appreciate  what  our  engineering  office  has  accomplished  in  connection 
with  the  detailing  of  the  Quebec  bridge.  I  believe  you  are  among  the  few  who  do 
appreciate  the  magnitude  of  the  work,  and  I  also  believe  that  you  will  be  much  inter- 
ested in  learning  that  the  last  drawing  is  now  in  the  consulting  engineer's  hands. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  78e. 

March  19,  1907. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sir, — We  have  arranged  our  programme  for  starting  the  work  at  Quebec, 
and  Mr.  Milliken  will  soon  visit  the  site  and  determine  when  the  work  can  actually 
begin.  We  will  probably  start  the  riveting  first,  and  then  follow  with  the  removal  of 
falsework  on  south  side  and  the  erection  of  the  falsework  on  the  north  side,  and  later 
start  the  erection  of  the  suspension  span.  We  hope  that  the  season  will  be  such  that 
we  can  make  an  early  start. 

We  are  all  much  interested  in  the  progress  which  is  being  made  on  the  Cap  Rouge 
viaduct  and  the  approach  to  the  north  end  of  the  bridge.  Will  you  not  kindly  advise 
us  how  this  is  progressing  and  when  they  expect  to  actually  start  on  the  caissons. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBITS  527 

SESSIONAL  PAPER  No.  154 

EXHIBIT  No.  78f. 

April  3,  1907. 

Mr.  F.  P.  NoRRis, 

Manager,  Phoenix  Iron  Co., 

Phoenixville,  Pa. 

Dear  Sm, — At  an  interview  with  Mr.  Theo.  Cooper,  consulting  engineer,  by  Mr. 
Szlapka,  Quebec  bridge,  on  April  1,  his  permission  was  obtained  to  moderately  heat 
the  injured  ends  of  the  chord  section  No.  10  cantilever  arm.  Should  it  be  found  that 
this  heating  is  necessary  kindly  arrange  to  have  the  heating  and  repairing  of  the 
chord  done  in  the  presence  of  Mr.  Morris  and  the  Quebec  Bridge  Company^s  inspectors 
80  that  favourable  and  complete  report  may  be  made  to  the  consulting  engineer  about 
the  method  used  in  repairing  the  chord. 

Yours  truly, 

JNO.  STERLTNO  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  78g. 

April  20,  1907. 

A.  B.  MiLLiKEN,  Esq., 

Supt.  oi'  Erection,  the  Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sir, — The  time  has  arrived  when  I  think  some  definite  steps  must  be  taken 
in  connection  with  starting  of  the  work  at  Quebec,  and  while  there  is  still  some  uncer- 
tainty surrounding  the  actual  dates  when  shipments  will  be  completed,  I  think  you  can 
depend  upon  the  following  and  you  will  please  arrange  accordingly. 

I  understand  you  will  leave  for  Quebec  next  Tuesday,  April  23,  and  on  your  way 
will  stop  to  see  Mr.  MacMartin  at  Albany,  inquiring  particularly  of  him  as  to  any 
new  work  which  is  coming  up  and  also  discuss  with  him  the  bridges  on  the  Quebec 
Southern,  for  which  we  recently  tendered. 

As  you  were  advised  all  the  riveting  can  now  be  done  at  Quebec  and  it  would  seem 
advisable  to  start  this  part  with  full  forces  any  time  after  May  1,  making  special 
arrangements  with  Mr.  Barton  for  the  power  you  require  for  this  part  of  the  work. 

Noth  side — The  north  side  work  may  be  started  at  any  time  the  river  and  weather 
conditions  permit. 

You  may  expect  the  small  traveller  to  be  delivered  to  you  complete  not  later  than 
June  1,  and  you  will  please  arrange  your  erection  so  as  to  be  ready  for  it  on  that  date. 
I  do  not  think  that  you  will  be  delayed  after  that  date  for  the  want  of  any  material, 
either  for  the  traveller  or  for  the  suspended  span,  and  you  will  arrange  your  forces  to 
pu&b  the  work  in  the  most  economical  manner. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 

P.S.— Please  note  letter  to  Mr.  Barton,  Can.  E.  L.  Co.  of  April  20-'07,  attached 
hereto.— (Sgd.)     J.  S.  D. 
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EXHIBIT  No.  78i. 
Mr.  N.  R.  MoLuRE,  April  30, 1907. 

New  Liverpool,  P.Q.,  Canada. 

Dear  Mr.  MoLure, — I  was  very  much  interested  and  amused  at  your  letter  of 
April  28  in  connection  with  the  remarks  made  regarding  Quebec  bridge.  It  is  in  line 
with  what  we  have  heard  from  the  beginning  and  I  would  not  be  surprised  if  there  are 
many  people  in  St.  Bomuald  who  would  not  care  to  walk  over  the  bridge  when  finally 
connected  until  they  had  seen  it  carry  trains  safely  for  several  weeks. 

I  suppose  you  have  seen  Mr.  Milliken  by  this  time  and  know  that  we  will  soon  be 
organized  and  at  work  again. 

I  trust  the  season  will  keep  open  and  pleasant. 

With  kind  regards,  I  remain. 
Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  78j. 

May  4,  1907. 
A.  B.  Milliken,  Esq., 

Supt.  Erection,  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — Field  riveting — It  has  taken  some  time  to  carefully  consider  your 
message  of  May  2  in  connection  with  riveting.  You  will  bear  in  mind  that  the  field 
report  made  by  Mr.  Birks  at  the  close  of  last  year's  work,  indicating  that  all  joints 
were  tight  and  that  riveting  could  proceed.  As  a  matter  of  fact  the  upper  laterals  and 
the  lower  laterals  are  about  Jth  from  their  normal  relation  under  present  conditions 
and  to  rivet  up  now  would  put  an  extra  stress  in  these  members.  The  main  diagonals 
running  from  the  top  of  the  centre  post  are  also  not  in  their  normal  condition  at  pre- 
sent and  should  not  be  riveted.  This  question  of  riveting  and  also  the  great  variety 
of  details  surrounding  the  adjustment  panel  we  believe  warrants  sending  Mr.  Scheidl 
to  Quebec  and  he  will  arrange  to  be  there  on  May  14  or  15,  when  he  will  discuss  with 
you  and  settle  all  these  matters.  We  trust  this  will  be  satisfactory  and  enable  you  to 
arrange  your  work  economically. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  78k. 

May  9,  1907. 
E.  A.  HoARE,  Esq.,  I 

Chief  Engineer,  the  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sir, — Replying  to  your  recent  letter  in  connection  with    prints   for   the 
approval  of  the  government  engineers,  I  beg  to  advise  you  that  we  are  forwarding  the 
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sets  as  fast  as  they  are  received  and  have  the  approval  of  the  consulting  engineer^ 
You  will  understand  that  nothing  has  been  constructed  without  the  approval  of  thd 
consulting  engineer,  but  it  takes  some  time  after  this  original  approval  for  the  sets  of 
prints,  which  foot  up  a  large  number,  to  receive  the  attention  and  signature  of  the/ 
consulting  engineer.  Lnmediately  on  receipt  of  your  letter,  we  called  up  Mr.  Cooper's 
office  and  urged  upon  them  the  importance  of  returning  prints  promptly,  and  advised 
him  of  the  receipt  of  your  letter  on  the  subject.  You  will  no  doubt  be  receiving  sets 
of  prints  promptly  until  the  whole  list  is  cleaned  up. 

For  your  personal  use  we  are  sending  you  to-day  three  copies  each  of  anchor, 
cantilever  arms  and  suspended  span  stress  sheet«.  If  there  are  any  other  prints  which 
you  specially  desire,  please  advise. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  En  gill  per. 


EXHIBIT  No.  781. 

May  20,  1907. 
Mr.  N.  R.  McLuRE, 

New  Liverpool.  P.Q..  Canada. 

Dear  Sir, — We  have  your  letter  of  May  17  in  connection  with  riveting.  Mr. 
Scheidl's  trip  to  Quebec  has  been  delayed  on  account  of  not  starting  the  erection  of 
tmain  material  until  about  June  1.  In  the  meantime  full  revised  riveting  instructions 
were  sent  to  the  field,  and  we  supposed  you  had  copies.  If  you  have  no  copies  please 
confer  with  Mr.  Milliken  or  Mr.  Yenser  and  they  will  show  you  their  copies  until  your 
set  arrives.  I  will  also  see  that  you  have  full  sets  of  erection  drawings  sent  promptly, 
particularly  drawing  (CO.  621,  622,  No.  120).*  There  are  such  enormous  number  of 
prints  passing  through  at  present,  including  seven  sets  of  all  for  Mr.  Iloaro,  that  we 
are  swamped  temporarily. 

Yours  truly, 

JNO.  STERLIMi  DEANS, 

Chief  Engineer. 

*  Since  writing  above  I  find  you  receipted  for  this  drawing  on  May  14,  1{)07,  and 
I  will  send  another  copy  to-day. — J.  S.  D. 


EXHIBIT  No.  78m. 

(Telegram.) 

Quebec.  Que.,  May  20,  1907. 
J.  S.  Deans. 

Phoenix  Bridge  Co. 

All  plans  must  be  according  to  contract  submitted  to  government  engineer  for 
approvals  before  any  work  is  done  or  estimate  paid.  Department  complains  that  some 
of  the  plans  are  not  submitted  soon  enough.    Will  write  and  explain. 

E.  A.  HOARE. 

164— vol.  ii— 34 
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EXHIBIT  No.  78o. 

May  24,  1907. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge  and  Railway  Co., 
Quebec,  Canada. 

Dear  Sir, — I  have  your  letter  of  May  21  in  connection  with  delay  in  send-(ing) 
to  you,  for  the  department,  the  certified  copies  of  approved  plans. 

I  believe  you  understand  that  no  material  or  finished  work  was  included  in  any 
estimates  that  had  not  been  approved  by  your  consulting  engineer,  and  you  will  remem- 
ber that  the  consulting  engineer,  by  order  in  council,  was  given  the  authority  to  make 
changes  in  specifications  and  finally  approve  plans,  and  we  were  advised  to  carry  out 
the  consulting  engineer's  instructions. 

The  Quebec  Bridge  and  Railway  Company  have  therefore  paid  no  estimates  for 
any  work  or  material  which  was  not  finally  approved  by  the  consulting  engineer,  and 
we  on  our  part  have  forwarded  to  you  as  promptly  as  possible  the  certified  copies  of 
plans  as  received  from  the  consulting  engineer. 

We  have  been  working  so  close  to  the  actual  field  work,  which,  of  course,  could  not 
under  any  circumstances  be  delayed,  that  it  has  been  impossible  to  keep  your  prin- 
cipals supplied  with  prints  as  promptly  as  desired.  We  have  made  another  urgent 
request  on  the  consulting  engineer  to  forward  the  remaining  prints  in  his  office,  which 
now  number  about  six  hundred  copies. 

You  have  received  certified  copies  for  everything  up  to  the  detailed  drawings  of 
second  main  panel  of  suspended  span,  and  you  have  received  the  approved  stress  sheet 
of  this  span. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  78p. 

May  31,  1907. 
Mr.  A.  B.  MiLLiKEN, 

Superintendent  of  Erection,  the  Phcenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sir, — Referring  to  the  instructions  given  you  last  year,  in  connection  with 
the  touching  up  of  painting  at  Quebec,  you  will  please  continue  to  act  under  these 
instructions  during  the  present  season,  that  is,  you  will  please  put  in  proper  &hax)e 
any  poor  shop-coating,  or  any  parts  which  are  rubbed  ofF  during  erection,  and  which 
may  be  brought  to  your  attention  by  the  representatives  of  Mr.  Hoare  or  Mr.  Cooper. 
1  understood,  when  discussing  this  matter  with  you,  that  you  personally  considered 
such  painting  necessary.  If  at  any  time  you  have  any  question  of  the  necessity  of 
correcting  any  particular  painting  as  may  be  requested  by  above,  you  will  please  bring 
the  matter  to  my  attention. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 
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EXHIBIT  No.  78q. 
Hon.  S.  N.  Parent,  May  31,  1907. 

President,  the  Quebec  Bridge  and  Ry.  Co., 
Ottawa,  Ont.,  Canada. 

Dear  Sm^ — We  have  just  had  a  visit  from  Mr.  Hoare,  chief  engineer,  and  among 
many  other  matters  discussed  with  him,  we  took  up  the  vci*y  important  question  of  the 
north  approach  to  the  bridge. 

We  gathered  from  Mr.  Hoare,  as  his  best  opinion,  that  we  could  not  depend  upon 
receiving  material  over  this  north  approach  via  the  Cap  Rouge  viaduct,  to  bo  of  any 
service  to  us  this  year.  Mr.  Hoare  suggested  that  possibly  the  Great  Xorthern  could 
have  their  connection  completed  much  earlier,  and,  if  so,  the  material  for  the  north 
end  of  bridge  could  be  delivered  at  our  i)ermanent  yard  via  this  line,  in  connection  with 
the  regular  approach  east  of  the  Cap  Rouge. 

If  we  are  to  complete  the  erection  of  the  metal  work  during  the  season  of  1909, 
as  now  arranged,  it  is  absolutely  essential  that  material  for  erection  be  delivered  at  our 
permanent  yard,  near  the  north  end  of  bridge,  not  later  than  September  1.  1907.  We 
must  erect,  this  season,  the  chords  and  main  shoes  for  the  north  anchor  arm,  if  we  are 
to  erect  complete  in  1909,  and,  even  with  the  chords  and  pedestals  erected  this  year,  it 
will  require  two  full  and  good  seasons  to  carry  out  this  plan. 

We  write  you,  not  alone  for  the  increased  risk,  anxiety  and  expense  to  us,  which 
another  working  season  would  involve,  but  also  owing  to  the  serious  effect  on  your 
interests  growing  out  of  another  years  delay. 

Can  you  not  do  something  to  help  this  situation,  and  to  insure  delivery  of  the 
metal  at  our  permanent  yard  by  September  1  ? 

I  shall  be  glad  to  confer  with  you  at  any  time  or  place  in  this  connection. 


Yours  truly, 


JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  78s. 
B.  A.  Yenser,  Esq.,  June,  15,  1007. 

New  Liverpool,  P.Q.,  Canada. 

Dear  Sir, — We  have  noticed  in  one  or  two  of  your  reports  reference  to  the  sagging 
of  bottom  laterals  anchor  arm.  We  would  like  to  have  IMr.  Birks  look  into  thi>  ques- 
tion and  write  us  in  detail  concerning  this  sagging,  why  he  thinks  it  occurs  and  how  it 
is  corrected. 

Yours  truly. 

JNO.  STERLING  DEANS. 

Chief  Enrjinrcr. 


EXHIBIT  No.  78v. 
Hon.  S.  N.  Parent,  July  3,  1907. 

President,  Quebec  Bridge  &  Railway  Co., 
Ottawa,  Canada. 

Dear  Sir, — In  accordance  with  my  promise,  I  beg  to  give  you  below  the  results  of 
my  investigation  in  connection  with  the  north  approach  to  the  Quebec  bridge. 
164— vol.  ii— 34J 
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1st.  We  find  no  dependence  can  be  placed  on  the  Canadian  Northern  connection 
for  service  this  year.  We  were  advised  that  part  of  the  right  of  way  had  not  been 
secured,  and  their  methods  of  working  absolutely  preclude  any  possibility  of  complet- 
ing the  connection  before  very  late  this  year. 

2nd.  The  connection  between  Belair  and  the  bridge  via  Gap  Kouge  may 
possibly  be  completed  this  year,  if  the  present  programme  of  Mr.  M.  P.  Davis  can  be 
carried  out.  (He  exi)ect8  to  complete  all  substructure  by  August  15,  1907),  and  the 
Dominion  Bridge  Co.  are  instructed  to  increase  their  forces  and  duplicate  their 
erection  plant  and  keep  close  up  to  the  foundations.  If  this  latter  is  not  done,  the 
work  on  the  approach  will  run  over  until  next  year. 

3rd.  We  cannot  hope  to  receive  any  benefit  from  north  approach  to  the  bridge  this 
year,  although  this  was  necessary  to  absolutely  insure  the  connection  of  bridge 
during  the  season  of  1909.  We  will  be  ready  to  erect  metal  of  north  anchor  arm  by 
September  15,  1907,  even  working  along  moderately  with  our  present  forces.  As  we 
cannot  bring  material  in  over  the  north  approach  this  year,  it  will  be  necessary  for 
us  to  shut  down  on  the  north  side  and  lose  the  two  remaining  months  of  present 
season. 

4th.  Under  these  circumstances  the  greatest  effort  must  be  put  forth  to  absolutely 
complete  line  from  Belair  to  bridge,  ballasted  ready  to  handle  the  heaviest  loads  this 
year,  so  that  we  may  start  erection  the  first  favourable  day  of  1908. 

5th.  To  insure  every  member  being  on  the  ground,  preventing  any  possibility  of 
delay,  the  entire  north  side  must  be  delivered  and  stored  at  Belair  this  year.  This 
will  demand  the  increasing  of  the  length  of  yard  there,  and  we  would  like  to  have 
your  formal  instructions  covering  this  extra  exx)ense  for  yard  and  the  unloading  and 
reloading  of  the  material.  The  exact  length  of  yard  required,  or  the  exact  cost  can- 
not be  determined  in  advance — it  will  depend  on  how  closely  we  can  pack  and  store 
the  material.    We  will  do  this  extra  work  for  actual  net  cost  to  us. 

6th.  The  early  part  of  next  year,  1908,  we  must  be  given  the  use  of  track  between 
Belair  and  bridge,  so  that  we  may  temporarily  operate  our  erection  from  Belair  stor- 
age yard  and  have  this  track  until  our  permanent  yard,  near  the  bridge,  is  in  order. 

Kindly  let  me  have  word  from  you  promptly  and  oblige. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  78w. 

July  6,  1907. 

A.  B.  MiLLIKEN,  ES(i., 

Supt.  Erection  the  Phoenix  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — ^You  will  undoubtedly  appreciate  the  feeling  of  Mr.  Reeves  when  I 
explained  to  him  the  situation  in  connection  with  the  completion  of  north  approachl. 
He  still  feels  it  quite  uncertain  whether  we  will  get  this  approach  finished  this  year  or 
not  and  sees  of  course  the  very  serious  results  to  every  one  if  it  is  further  delayed.  He 
specially  requests  that  you  do  what  you  can  to  keep  every  one  interested  in  this  mat- 
ter— Mr.  Davis,  Hoare,  Dominion  Bridge  Co.,  and  others  and  asks  that  you  be  able  to 
report  on  your  next  trip  to  Phopnixville  the  exact  situation  and  what  we  may  expectL 
Please,  therefore,  see  Mr.  Hoare  just  before  you  leave  and  impress  upon  him  the  feel- 
ings of  Mr.  Reeves  in  this  connection. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 
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EXHIBIT  No.  78y. 

July  12,  1907. 


B.  A.  Yenser^  Esq., 

New  Liverpool,  P.Q., 
Canada. 

Dear  Sir, — Kef  erring  to  your  letter  of  July  5  where  you  speak  of  using  3,600  ram 
in  driving  the  square  pin  between  end  floor  beams  of  cantilever  arm  and  suspended 
span.  We  assume  that  thie  trouble  in  driving  was  caused  by  a  slight  difference  in  the 
position  of  the  two  floor  beams,  and  that  when  they  are  finally  adjusted  after  the  erec- 
tion of  the  first  panel,  it  will  be  found  that  expansion  can  take  place  readily  at  end  Oif 
suspended  span.  Will  you  please  have  Mr.  Birks  examine  this  detail  carefully  and 
report. 

We  understand  Mr.  Cooper  has  been  advised  that  the  end  pin  holes?  of  cauiilever 
arm  are  J"  out  of  square,  instead  of  being  exactly  in  line  as  you  reported.  Please 
advise. 

We  also  understand  that  Mr.  Cooper  has  been  advised  that  the  cantilever  arm 
deflected  an  additional  6  inches  after  the  small  traveller  was  erected.  Please  report 
on  this. 

We  wired  Mr.  Milliken  yesterday  asking  him  to  have  Mr.  Cudworth  send  us  the 
revised  print  covering  elevations  promptly.  We  should  have  this  information  promptly 
after  any  new  elevations  are  taken  or  any  check  elevations  are  taken.  We  certainly 
should  have  the  information  as  early  as  Mr.  Cooper,  otherwise  we  cannot  intelligently 
discuss  the  points  which  he  raises  from  time  to  time. 

Yours  truly, 

JXO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  79a. 

July  24,  11)07. 
B.  A.  Yenser,  Esq., 

Xew  Liverpool,  P.Q., 

Canada. 

Dear  Sir, — Your  letter  July  22.     Please  advise  Mr.  Cudworth  that  *  full  live  load 
means  3,000  lbs.  per  lineal  foot  per  track  from  anchorage  to  anchorage.     No  live  load 
on  the  roadways  or  sidewalks. 

Regarding  specifications,  it  would  be  diflicult  for  us  to  send  Mr.  Cudworth  copy 
of  the  specifications,  as  there  have  been  many  modifications  from  the  original.  We 
will  however,  be  glad  to  give  him  any  information  on  any  special  point.  Please  have 
write  us. 

Yours  truly, 

JOHN  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  79b. 

July  20,  1007. 
P..  A.  Vi:\Hij.  Ks(i.. 

New  Liverpool,  P.Q., 

Canada. 

Dear  Sir, — Your  letter  of  July  24  panel  *  O '  suspended  span.    We  notice  your 
remark  that  '  fully  50  per  cent  of  holes  in  chord  splices  must  be  reamed  before  a  J'' 
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bolt  can  be  put  in.'  Will  you  please  send  ns  a  diagram  of  the  truss  at  this  paneL 
shoeing  which  chord  splices  were  found  in  this  condition  and  also  give  us  a  little 
more  in  detail,  if  possible,  the  grouping  of  the  holes  which  were  bad.  We  must  try 
to  locate  how  this  occurred  to  avoid  such  trouble  in  the  future.  Do  the  holes  appear 
to  be  out  of  line  in  a  vertical  direction,  or  out  of  line  in  a  horizontal  direction  or 
do  they  vary  I  Have  you  or  Mr.  Birks  any  idea  how  this  mi^t  have  occurred  in  the 
shop  ? 

JOHN  STERLINQ  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  79c. 

August  8,  1907. 
Hon.  S.  N.  Parent,  President, 

The  Quebec  Bridge  and  Bailway  Ck>., 

Ottawa,  Canada. 

Dear  Sir, — Temparary  storage  yard,  Belair,  Que.  In  January  last,  when  arrange- 
ments were  made  with  your  company  for  the  temporary  storage  at  Belair,  of  6,000  to 
7,000  tons  of  material  to  relieve  the  yards  here  and  to  advance  your  work,  it  was 
thought  that  the  north  approach  to  the  bridge  would  be  completed  in  October,  enabling 
us  to  arrange  our  permanent  yard  near  the  bridge  and  store  there  the  remaining 
material  and  particularly  that  portion  of  the  work  necessary  for  the  first  part  of  the 
season  of  1908. 

It  is  now  evident  that  this  approach,  even  if  completed  this  year,  will  not  be  ready 
in  time  to  transport  any  material  to  the  permanent  yard  and  even  make  a  start  toward 
carrying  out  the  above  programme. 

To  absolutely  insure  that  there  shall  be  no  delay  in  the  erection  in  the  spring  of 
1908,  it  is  essential  that  all  of  the  remaining  material  at  Phcenixville  be  shipped  to 
Canada  and  safely  stored  in  the  temporary  yard  at  Belair,  in  close  proximity  at  the 
bridge  site,  and  to  arrange  for  this  the  present  yard  must  be  correspondingly  extended 
immediately  and  we  ask  the  authority  of  your  board  for  the  actual  extra  expense 
involved,  as  covered  by  vouchers  which  we  would  submit  as  per  our  present  arrange- 
ment for  the  5,000  to  7,000  tons. 

It  is  needless  for  me  to  go  into  greater  detail,  as  to  the  necessity  of  this  action 
and  what  it  means  to  both  your  company  and  to  us  if  this  great  work,  through 
further  delays,  is  extended  another  season. 

We  may  add  the  entire  capacity  of  the  present  yard,  6,000  to  7,000  tons,  has  been 
shipped  and  nearly  all  of  it  has  reached  site  and  stored. 

Asking  that  you  give  this  matter  the  earliest  possible  attention,  we  remain. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  79c. 

C  Telegram.) 

August  8,  190T. 

A.   D.  MlLUKEN^ 

Etehemin,  Quebec,  Canada. 

Mr.  (<ooper  disapproves  splicing  joints  lower  chords  7  and  8  as  proposed  by  Birks — 
have  Szlapkn  look  into  this  carefully. 

PHGENIX  BRIDGE  COMPANY. 
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EXHIBIT  No.  79f. 

(Telegram.) 

August  8,  1907. 

Phcenqc  Bridge  Compant^ — ^Method  proposed  at  Quebec  for  splicing  joints  in  lower 
7  and  8  chords  ia  not  satisfactory.    How  did  bend  occur  in  both  chords  ? 

THEO.  COOPER. 


EXHIBIT  No.  79g 

(Telegram.) 

August  9,  1907. 
Theodore  Cooper^  Consulting  Engineer, 

45  Broadway,  New  York. 

Mr.  Szlapka  happened  to  be  at  bridge  site  yesterday.    Expect  him  home  to-morrow 
with  full  information  concerning  chord  joint.    Will  then  write  you  fully. 

JOHN  STERLING  DEANS. 


EXHIBIT  No.  79h. 

August  9,  1907. 
A.  B.  MiLUKEN^  Esq., 

Supt.  Erection,  The  Phoenix  Bridge  Company, 
Quebec,  Canada. 

Dear  Sir^ — In  view  of  the  conditions  now  at  Quebec,  you  will  probably  have 
enough  to  attend  to  for  the  present,  but  having  made  the  following  notes,  I  record 
them  for  your  information,  as  soon  as  you  find  the  time  and  o^^portunity. 

Main  Traveller. — The  removal  of  this  traveller  certainly  has  been  much  slower 
than  you  expected  and  I  have  no  doubt  Mr.  Szlapka  spoke  to  you  regarding  this  when 
in  Quebec. 

End  Adjustment. — We  will  be  much  interested  to  learn  how  the  jacks  work  in 
making  this  adjustment — what  trouble  was  found  from  the  '  spring '  of  plates,  etc. 

Riveting. — For  some  reason  the  price  of  riveting  has  kept  tie  for  the  past  week 
or  two.    Can  this  not  be  reduced? 

North  Side  Shoes. — We  assume  Mr.  Szlapka  advised  you  that  Canadian  Pacific 
will  not  receive  these  shoes  for  shipment  until  certain  bridges  are  renewed  *  early  in 
the  spring. '  We  think  this  should  be  kept  private  for  the  present,  as  it  might  have 
some  effect  on  the  question  of  increasing  the  Belair  yard.  Have  you  any  suggestion 
to  make  regarding  handling  these  shoes  from  the  river  ? 

Belair  Yard. — We  have  now  shipped  about  6,500  tons  of  material  to  this  yard  and 
have  made  formal  application  to  the  Quebec  Bridge  Company,  at  the  suggestion  of 
Mr.  Parent,  for  their  authority  to  increase  this  yard  to  receive  all  the  material  at 
Phcenixville.  As  you  have  the  opportunity,  please  urge  upon  Mr.  Hoare  and  other 
officers  of  the  company  the  necessity  of  this. 

Elevations. — The  advanced  '  elevations '  sent  with  field  report,  August  7th,  for  the 
panel  points  suspended  span  erected  to  date,  agree  very  closely  with  office  figures  here, 
and  you  will  hear  from  us  again  after  Mr.  Szlapka  returns.  The  information  sent 
was  exactly  what  we  require  upon  the  erection  of  each  panel  point  and  in  advance  of 
the  movement  (illegible). 

Yours  truly, 

JNO.  STERLING  DEANS. 
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EXHIBIT  No.  79i. 

August  10,  1907. 
(Telegram.) 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir> — Splice  cantilever  chords  7  and  8. 

Mr.  Szlapka  did  not  return  to-day  as  expected,  but  will  no  doubt  be  here  Monday, 
when  we  will  write  you  at  once. 

Yours  truly, 

JNO.  STERLING  DEANS. 

Chief  Engineer. 


EXHIBIT  No.  79j. 

August  12,  1907. 
Theo.  Cooper^  Esq., 

Consulting  Engineer, 

46  Broadway,  New  York,  N.Y. 

Dear  Sir^ — Chord  splice,  south  cantilever  arm,  7-L  and  8-L. 

Mr.  Szlapka  reached  the  office  this  morning,  and  I  am  able  to  give  you  informa- 
tion in  connection  with  this  one  joint. 

All  ribs  of  the  chord  7-L  have  a  complete  and  full  bearing  on  all  ribs  of  8-L.  The 
bend  was  no  doubt  put  in  the  rib  in  the  shop  before  facing,  and  was  probably  done 
when  pulling  the  ribs  in  line  to  make  them  agree  with  spacing  of  these  ribs  and  the 
clearance  between  ribs  called  for  on  the  drawing.  The  bend  being  on  only  one  rib  of 
one  chord,  there  being  a  full  bearing  over  the  entire  rib,  all  splice  plates  being  readily 
put  in  position,  we  do  not  think  it  is  necessary  to  put  in  the  diaphragm  suggested  by 
our  erection  department. 

Please  let  us  hear  from  you  promptly  on  this  subject,  and  oblige. 

Yours  truly, 

JXO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  79k. 

August  14,  1907. 
B.  A.  Yenser,  Esq., 

New  Liverpool,  P.Q., 
Canada. 

Dear  Sir, — Enclosed  please  liiid  copy  of  letter  just  reeeive<;l  from  Mr.  Cooper  in 
connection  with  bearings  cantilever  chord  splice  7-L  and  8-L,  also  our  letter  to  Mr. 
Cooper  of  August  12th.  ' 

I  wish  you  would  have  Mr.  McClure  and  Mr.  Birks  examine  this  joint  carefully 
and  come  to  some  understanding  between  themselves  as  to  exactly  the  condition  at  this 
point.  It  is  unfortunate  that  Mr.  Cooper  often  receives  quite  different  information 
from  that  reported  to  this  office.  I  think  it  is  quite  necessary  to  avoid  misunderstand- 
ing, that  'Mr.  McClurc  and  Mr.  Birks  understand  each  other  before  reports  are  made 
in  future. 

Yours  truly, 

JNO.  STERLING  DKAXS, 

Chief  Engineer. 
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EXHIBIT  No.  791. 

August  14,  1907. 


(Telegram.) 

Theo.  Cooper,  Esqi^ 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir,— Splice  chord  7  and  8-L— your  letter  August  13th. 
I  will  have  a  fuD  and  complete  report  m|de  of  this  joint  by  Mr.  McClure  and  Mr. 
Birks  and  submit  it  to  you  earliest  possible  moment. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  79m. 

August  16,  1907. 
B.  A.  Ybnser,  Esq., 

New  Liverpool,  P.Q., 
Canada. 

Dear  Sir, — Your  letter  of  August  8th.  Referring  to  your  question  as  to  whether 
diagonals  T-5  and  T-50,  south  side  anchor  and  cantilever  arms,  may  be  riveted,  we 
beg  to  advise  that  calculations  have  been  made  and  it  has  been  found  that  it  will  not 
be  advisable  to  rivet  these  joints  before  the  fifth  panel  of  suspended  spau  is  erected 
complete.  Of  course,  if  any  of  the  joints  should  be  tight,  either  now  or  as  erection 
progresses,  they  may  then  be  riveted,  but  until  the  fifth  panel  is  erected  there  is  con- 
siderable tension  in  these  diagonals. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  79n. 

August  20,  1907. 
Theo.  Cooper,  Esq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sir, — We  have  advice  from  our  field  that  you  have  received  copy  of  sketch 
No.  28,  giving  further  details  in  connection  with  cantilever  chord  splice  7-L  and  8-L. 
You  will  notice  that  the  two  chords  have  a  perfect  bearing  with  each  other  at  all  ribs, 
both  chords  having  one  bent  rib,  and  not  one  chord  only,  as  we  first  understood. 

Yours  truly, 

JNO.  STERLING  DEANS. 

Chief  Engineer. 
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EXHIBIT  No.  79o. 

August  23,  1907. 
Theo.  Cooper,  Esq., 

Consulting  Engineer,  # 

46  Broadway,  New  York,  N.Y. 

Dear  Sir^ — Joint  7-L  and  8-L,  south  cantilever  arm. 

Eeferring  to  your  letter  of  August  2l8t,  I  notice  you  expect  to  hear  again  from 
Mr.  McClure.  As  soon  as  you  have  his  report  kindly  let  us  hear  from  you  again,  and 
oblige, 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  79p. 

August  24,  1907. 
Mr.  F.  P.  NoRRis,  Mgr., 

Phoenix  Iron  Company, 
Phoenixville,  Pa. 

Dear  Sir, — Belair  yard — up  to  August  23  there  has  been  shipped  to  the  north 
side  about  14,100,000  lbs.  This  leaves  about  22,000,000  lbs.  remaining  to  be  shipped. 
Can  you  not  do  something  to  hurry  this  out?  South  side  now  being  finished,  wd 
sincerely  hope  you  can  do  better  on  the  north.    Winter  arrives  early  in  Canada. 


Yours  truly, 


JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  79q. 

August  26,  1907. 
B.  A.  Yenser,  Esq., 

New  Liverpool,  P.Q., 
Canada. 

Dear  Sir, — Referring  to  your  field  report,  No.  19,  we  know  you  will  be  interested 
in  learning  the  check  figures  of  the  office. 

The  field  make  the  elevation —  Office, 

bottom  of  PI  average  19J"  ISf" 

foot  of  T  O  O  average  25il"  24A'' 

There  must  necessarily  be  some  discrepancy  between  the  office  figures  and  the 
actual  fact5  existing  in  the  field.  In  the  single  case  of  weight  of  the  wooden  floors 
assumed  by  the  office,  at  1,600  lbs.  per  lin.  ft,  for  entire  floor,  up  to  and  including  last 
panel  erected,  is  no  doubt  too  much  and  therefore  it  is  natural  that  the  office  results- 
should  be  lower  than  the  actual  figures  found  in  the  field.  This  all  is  a  very  satis- 
factory check. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer, 

P.S. — \Vc  will  not  need  any  further  measurements  for  longitudinal  positions 
until  we  come  to  the  centre  post. 

J.  S.  D. 
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EXHIBIT  Ho.  79r. 

August  27,  1907. 
Iheo.  Cooper^  Eciq., 

Consulting  Engineer, 

45  Broadway,  New  York,  N.Y. 

Dear  Sm, — Chords  splice  7  and  8  cantilever  arm  south  side. 

Eeplying  to  your  letter  of  August  26,  I  will  have  Mr.  Szlapka  call  to  see  you  first 
opportunity,  to  discuss  this  question.  He  will  wire  you  later  the  day  he  will  be  in 
New  York. 

Yours  truly, 

JNO.  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  79s. 

Etciiemin,  P.Q.,  Canada,  August  28,  1907. 
(Telegram.) 

Phoenix  Bridge  Cc^ 

Phoenixville,  Pa. 

McLure  will  call  to-morrow  to  explain  Birk's  letter  re  anchor  arm  chord.    Will  see 
Cooper  first. 

E.  A.  HOARE. 


EXHIBIT  No.  79t. 
(Telegram.) 

August  29,  1907. 
E.  A.  HoARE. 

Chief  Engineer,  Q.  B.  Co., 
Quebec,  Canada. 

McLure  has  not  reported  here.       The  chords  are  in  exact  condition  they  left 
Phoenixville  in  and  now  have  much  less  than  maximum  load. 

JNO.  STERLING  DEANS. 


EXHIBIT  No.  79u. 

(Telegram.) 

1.12  p,m.,  August  29,  1907. 
Phcenix  Bridge  Co., 

Phoenixville,  Pa. 

Add  no  more  load  to  bridge  till  after  due  consideration  of  facts.    McLure  will  be 
over  at  five  (5)  o'clock. 

THEO.  COOPER. 
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EXHIBIT  Mo.  79k. 

Etghemix^  P.Q.,  Casjj>a,  Augiut  30,  1907. 

Fh<esix  Budge  Co., 

£ntire  anchor  and  cantilever  arm  collapsed  at  SM  this  P.1L  with  woikmen. 
Number  lost  unknown.  Tenser,  Birkes,  Worlej  and  Aderfaolt  not  acooonted  for. 
Work  of  rescue  going  ahead.    Wickeizer  in  charge. 

W.  W.  WAITNEIGHT. 


EXHIBIT  No.  79bb. 


September  14,  1907 


F.  T.  Davis,  Esq.,  Treas., 

The  Phoenixville  Bridge  Company, 
Philadelphia,  Pa. 

Dear  Sib, — ^We  sent  yesterday  by  the  hand  of  Mr.  Wm.  H.  Reeves  a  number  of 
Quebec  Bridge  papers  for  the  use  of  Mr.  Barnes. 

We  understand  from  Mr.  Reeves  you  have  now  in  your  safe  the  three  blue  print 
stress  sheets.  These  blue  prints  are  the  original  copies,  signed  by  Mr.  Cooper  and  the 
Canadian  government  and  are  very  important  records.  Please  see  they  are  kept  in 
good  order  and  so  you  can  lay  your  hands  on  them  at  any  time,  and  oblige. 

Yours  truly, 

THE  PHOENIX  BRIDGE  CO., 

Per  Chas.  E.  Connard. 


EXHIBIT  No.  79cc. 

(Telrgram.) 

QiEBEf,  Que.,  Sepiomber  16,  1907. 
Charles  E.  Connard, 

Send  me  print  of  general  plan  attached  to  our  contract,  also  look  over  correspond- 
ence and  advise  by  letter  when  and  how  we  were  first  advised  original  specifications 
would  bo  modified. 

JNO.  STERLDTG  DEANS. 


EXHIBIT  No.  79dd. 

September  16,  1907. 
Mr.  John  Sterlino  Dea^s: 
Chief  Engineer, 

Tin;  PhaMiix  Bridge  Company, 
Quebec,  Canada. 

Dear  Mr.  Deans. — I  have  your  message  to-day  regarding  '  when  and  how  we  were 
first  advised  original  specifications  would  be  modified.'  Beg  to  state,  Mr.  Szla^^a 
understood  yon  had  several  conferences  with  Mr.  Cooper  in  New  York  and  he  talked 
about  changes  in  specifications  and  had  given  the  matter  considerable  thought  and  he 
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requested  you  to  ask  Mr.  Szlapka  to  meet  Mr.  Cooper  in  New  York  with  any  sugges- 
tions of  his  own.  Mr.  Szlapka  went  to  New  York  on  May  14th,  1903,  where  the 
question  of  specifications  was  further  discussed  and  Mr.  Szlapka  secured  a  copy  of 
changes  in  the  specifications  (6  pages)  which  Mr.  Cooper  had  already  prepared  headed 
*  Specifications  for  loads  and  strain  on  Main  Spans. '  The  final  changes  made  by  Mr. 
Cooper  in  the  specifications  are  dated  June  2nd,  1903.  Later  when  the  detail  draw- 
ings were  worked  out  and  strain  sheets  prepared  for  trussed  floor  beams,  a  new  clause 
was  added  to  the  specifications  on  March  2,  1904,  giving  unit  stresses  for  trussed  floor 
beams. 

Regarding  general  plan  attached  to  contract,  we  called  Mr.  Davis  on  'phone  and  he 
advised  no  plan  was  attached  to  his  contract  and  never  had  been. 

From  our  records  we  find  we  sent  to  Mr.  Hoare  on  October  12th,  1900,  three  sets 
of  general  plans  correcting  final  1  per  cent  grade  and  correcting  length  of  approach 
spans  and  on  October  25th,  1900,  we  sent  one  copy  to  Mr.  Barthe. 

We  enclose  herewith  one  copy  of  this  plan  No.  902  and  the  office  here  believe  this 
is  the  copy  attached  to  the  contract,  you  will  notice  it  calls  for  an  1,800  ft.  span.  Can 
you  not  get  this  confirmed  from  Mr.  Hoare  or  Mr.  Barthe. 

In  looking  over  our  files  we  find  we  received  a  general  plan  of  the  1,600  ft.  span 
December  9th,  1898,  which  plan  is  dated  Jan.  13th,  1898,  and  signed  by  Mr.  Parent 
and  Mr.  Hoare. 

Mrs.  Deans  is  phoning  you  this  evening  and  we  will  include  a  message. 


Yours  truly, 


THE  PHOENIX  BRIDGE  (.^O., 
Per  Ch.\s.  E.  Connard. 


EXHIBIT  No.  79gg. 

Quebec,  Canada,  September  20,  '07. 
(Telegram. 

P.  L.  Szlapka: 

In  case  Mr.  Deans  forgets,  please  mail  me  immediately  blue  prints  of  calculations 
of  strains,  revised  for  the  whole  bridge.  Those  filed  with  government  only  for  anchor 
and  cantilever  arms  unrevised.      Must  have  complete  set  immediately. 

E.  a.  HOAKE. 


EXHIBIT  No.  79hh. 
(Telegram.) 

September  27,  1907. 
E.  A.  Hoare, 

Chief  Engineer, 

Quebec  Bridge  &  Rwy  Co., 
Quebec,  Canada. 

Will  send  blue  prints  of  calculations  as  soon  as  copies  can  be  prepared. 

THE  PHCENIX  BRIDGE  CO. 
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EXHIBIT  No.  80a. 

New  York,  January  26,  1M6. 
PiicENix  Bridge  Company, 

Phcenixville,  Pa. 

Gentlemen^ — The  tests  showing  the  elongation  of  the  eyes  of  eyebars  under  the 
usual  working  strains  open  up  a  very  grave  problem,  upon  the  solution  of  which  the 
interests  of  your  company  and  of  the  Quebec  Bridge  Company  are  involved. 

Before  any  decision  can  be  made  as  to  the  proper  future  action,  an  exhaustive 
investigation  of  the  whole  question  must  be  made.  Best  form  and  size  of  head  to 
reduce  this  action  to  a  minimum,  how  to  insure  uniformity  of  action  of  the  different 
bars  forming  one  set,  &c. 

Its  solution  has  such  an  important  bearing  not  only  on  the  problem  of  the  Quebec 
bridge  but  all  future  long  spans,  I  feel  that  it  would  be  wise  to  enlist  the  American 
Bridge  Company  to  assist  in  the  investigation  and  that  I  should  have  the  aid  of 
counsel  (engineering)  before  a  final  decision  can  be  had. 

Yours  very  truly, 

THEODORE  COOPER. 


EXHIBIT  No.  80b. 

January  28,  1905. 
Phcenix  Bridge  Company, 

Phcenixville,  Pa. 

Dear  Mr.  Deans, — Yours  of  27th  at  hand.  I  am  not  able  to  come  to  Phcenix- 
ville nor  in  condition  for  serious  work.  If  you  could  come  over  here  I  would  like  tc 
have  a  little  talk  on  the  very  serious  question  before  us. 

I  hope  you  are  not  making  any  more  eyebars  for  the  Quebec  bridge.  I  cannot 
accept  any  until  this  matter  is  fully  investigated.  The  responsibility  is  too  vast  to 
proceed  on  the  result  of  a  few  tests  or  without  a  full  discussion.  1  think  it  would 
save  much  time  if  others  were  enlisted  in  the  examination. 

Yours  very  truly, 

THEODORE  COOPER. 


EXHIBIT  No.  80c. 
To  John  Sterling  Deans,  Esq., 
Phcenixville,  Pa. 

New  York,  July  22,  1905. 

My  Dear  Deans^ —  If  you  come  over  here  next  week  please  come  and  see  me.  I 
want  to  talk  over  McLure's  case.  Unless  Hoare  comes  down,  I  will  have  to  depend 
upon  your  aid  to  get  through  his  head  the  difference  between  an  inspector  for  the 
erection  and  one  for  rivets.  I  would  like  to  get  this  settled  before  sending  McLure 
up  there.  My  present  physical  condition  will  disable  me  from  going  to  Quebec  when 
«ny  difficulty  comes  up,  and  I  must  have  a  technical  man  there  who  can  make  me  know 
how  things  are. 

Yours  truly, 

THEODORE  COOPER. 
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EXHIBIT  No.  80d. 

New  York,  February  19,  1900. 
P.  L.  SzLAPKA,  Esq., 

Phoenixville  Bridge  Company, 

PhooenixviUe,  Pa. 

Dear  Sir, — In  reply  to  yours  of  17th  instant,  I  regret  very  much  these  errors. 

The  only  remedy  for  the  chord  8R  seems  to  be  the  second  method  you  propose. 
The  dowela  should  be  of  such  a  character  to  ensure  the  plates  from  being  loosened  or 
damaged. 

For  that  centre  cap  where  all  the  pin  holes  have  been  bored  too  large,  I  see  nc 
satisfactory  repnedy  but  enlarged  pins.  The  pin  plates,  to  my  surprise,  have  20  per 
cent  more  pressure  than  the  eyebars  (should  not  have  been  so)  and  with  the  large 
holes,  will  make  this  the  weakest  joint  in  the  structure,  much  to  my  regret.  T50  also 
have  reversed  strains  and  the  joints  should  be  tight  ones  instead  of  being  so  free  as 
now  made. 

Your  very  truly, 

THEODORE  COOPER. 


EXHIBIT  No.  80e. 

•(Letterhead  of  Quebec  &  Lake  St.  John  Railway.) 

Quebec,  January  29,  1898. 
(Personal.) 

Dear  Mr.  Deans, — I  intended  writing  sooner  but  I  was  waiting  for  something 
definite  to  communicate.  Matters  have  been  dragging  lately  on  account  of  some  cross 
firing,  but  now  they  look  more  settled.  There  is  more  or  less  public  opposition  to 
overcome  regarding  the  site,  which  until  cleared  away  affects  negotiations  at  Otttawa. 
The  subsidy  question  is  going  to  be  pressed  very  hard  sometime  next  month.  J  he 
formation  of  a  contracting  company  just  at  present  does  not  meet  with  much  favour 
imtil  it  is  known  when  a  subsidy  can  be  expected.  There  is  an  important  directors' 
meeting  on  Monday  to  decide  upon  future  action  respecting  certain  attitudes  towards 
the  main  object.  If  I  see  things  going  right  it  might  be  well  for  you  to  make  an  offer 
in  the  form  of  a  construction  company,  taking  bonds  as  you  suggested,  conditional  upon 
the  acquisition  of  a  certain  fixed  subsidy.  I  could  send  you  a  traffic  statement  in  thl3 
connection.  I  am  sorry  I  was  ignorant  of  your  presence  in  Montreal  the  other  ddy. 
I  left  the  Windsor  in  the  morning  and  remained  down  town  all  day  and  your  telegram 
was  not  forwarded.  Will  you  please  return  all  my  pencil  sketches  and  blue  prints 
when  you  have  done  with  them.  I  don't  want  to  have  anything  in  use  of  that  kind 
in  case  he  return  to  the  charge.  I  think  he  has  found  out  that  1  am  the  stumbling 
block  or  thorn  in  his  side.  We  have  an  ice  jam  here  from  the  bridge  site  down  to 
the  island  about  10  miles  long.  If  you  happen  to  be  in  Montreal  it  might  be  a  reward 
to  see  it.    It  will  hang  on  for  a  few  months. 

Yours  truly, 

E.  A.  HOARE. 
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(L<'«cerhead  of  Quebec  Bridge  Company.) 
"*:  Quebec,  December  12,  1898. 

Mr.  John  Sterling  Deans, 

Chief  Engineer,  Phoenix  Bridge  Co., 

PhoBnixville,  Pa. 

Dear  Sir, — I  have  the  honour  to  acknowledge  receipt  of  yours  dated  9th  instant 
in  which  you  express  some  surprise  at  the  two  months'  extension  of  time  given  to 
tenderers  on  our  proposed  bridge.  I  beg  to  state  that  this  decision  was  arrived  at  in 
the  absence  of  Mr.  Hoare,  our  engineer,  who  had  some  conversation  with  you  on  the 
subject,  and  as  mentioned  in  my  letter  of  3rd  instant,  on  special  request  from  different 
firms.  However,  your  objection  to  such  delaying  will  be  submitted  to  the  directors 
at  their  meeting. 

Your  respectfully, 

ULRIC  BARTHE, 

Secretary, 


EXHIBIT  No.  80g. 

(lietterhead  of  Quebec  and  Lake  St.  John  Railway.) 

Quebec,  March  2,  1898. 

Dear  Mr.  Deans,— In  reply  to  your  note  I  am  able  to  state  positively  that  youi 
tender  was  last  received,  all  others  were  in  the  evening  of  your  arrival.  Johnson  has 
left,  he  was  waiting  for  a  plan  from  Montreal.  The  board  meets  to-morrow  afternoon. 
I  expix't  to  be  in  New  York  next  Thursday.     T  am  not  quite  positive  about  it. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  80j. 

(Letterlioad  Qiiebec  Bridge  Company.) 

Quebec,  March  31  (no  year). 
(Personal.) 

Dear  Mk.  Di.ans. — Can  you  arrange  to  meet  Mr.  Parent  and  myself  on  Tuesday, 
10th  April,  at  New  YerL,  and  in  meantime  if  we  find  we  can't  go  will  you  be  prepared 
to  come  on  here  for  ihot  rlfty?  Some  steps  must  be  taken  to  commence  work  this  sum- 
mer on  Quebec  bridge  piers,  and  before  doing  so  it  is  necessary  to  talk  over  matters 
with  you  only..  No  substructure  people  need  appear  for  the  present.  The  meeting 
could  be  more  of  a  private  rature  with  yourself.  # 

Yours  truly, 

E.  A.  HOARE. 

Reply  by  wire. 
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EXHIBIT  No.  80k. 

(Letterhead  of  Great  Xorthern  Railway  Company  and  Quebec  and  Lake  St.  John 
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Railway  Company.) 

(Private.) 

Quebec,  September  11,  1900. 

Dear  Mr.  Deans, — Will  you  please  send  the  figures  for  maximujn  uplift  for  our 
anchor  piers,  so  that  I  can  check  weight  of  masonry  against  it  and  say  1  have  done  so? 
If  you  could  also  send  me  the  statement  of  formula  showing  a  brief  way  to  that  end, 
and  thus  save  book  research,  I  shall  be  much  obliged.  Davis  makes  odd  remarks 
(this  is  private)  about  the  pier  being  smaller  than  that  required  for  the  shorter  span, 
and  says,  I  don't  understand  why  it  should  he  so,  1  should  like  to  show  him  figures, 
as  he  says  if  the  pier  tips  up  it  is  not  our  fault,  and  so  on.  I  don't  want  to  bore  Mr. 
Cooper  with  this,  but  your  system  can  stand  it  after  a  trip  to  Europe. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  80  1. 

(Letterhead  Quebec  Bridge  Company.) 

December  7  (no  year). 

(Rec'd  December  10,  1900.) 

Dear  Mr.  Deans, — Mr.  Barthe  has  had  a  lot  of  domestic  trouble  lately,  having 
lost  his  wife  and  mother  the  same  week  in  his  home,  in  consequence  he  finds  it  neces- 
sary to  go  away  for  a  couple  of  weeks.  Before  he  returns  he  may  spend  a  day  in 
Phoenixville  to  see  your  shops  and  steel  works.  He  will  let  you  know  if  he  can  manage 
it.  Impress  him  all  you  can  in  connection  with  your  working  capacity,  and  if  he 
refers  to  my  trip  to  New  York  connect  it  with  the  contract  and  future  orders.  No 
election  fights  here,  all  going  one  side.  Don't  forget  to  send  Davis  the  verses  you 
showed  me.  Nothing  new  at  present.  Will  you  send  me  a  sketch  as  you  did  for  up- 
lift weight,  showing  the  load  on  bed  plates  of  main  piers  and  the  way  you  arrived  at 
the  figures  for  my  own  satisfaction,  and  oblige. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  80m. 
(.Telegram.) 

Quebec,  January  15,  1902. 
F.  T.  Davis,  Treas., 

Phoenix  Bridge  Company. 

Please  draw  on  M.  P.  Davis,  Quebec  Bank,  Ottawa,  for  sixty-seven  thousand  one 
hundred  twenty-three  ($67,123)  dollars  at  site  (sight)  on  Quebec  Bridge  Company's 
account.    Draft  will  be  honoured. 

UI.RIO  BARTHE, 

Sec'y,  Quebec  Bridge  Company. 
154— vol.  ii— 36 


QusBEO,  June  13,  1908. 


546  R07AL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A.  1908 
EXHIBIT  No.  80o. 

(Letterhead  Quebec  Bridge  Company.) 

(Private.) 

Dear  Deans^—I  filed  Cooper's  amended  specification  in  Ottawa  last  Wednesday. 
Mr.  Schreiber  immediately  referred  it  to  Douglas.  He  does  not  go  into  details  per- 
sonally. I  have  received  a  curious  epistle  from  the  latter  this  morning.  To  avoid 
annoying  Mr.  Cooper  on  account  of  Douglas,  could  you  send  me  an  approximate  strain 
diagram  showing  relation  of  wind,  live  and  dead  loads  on  members,  to  allow  Douglas 
to  judge  of  changes  proposed  in  unit  stresses?  He  also  wishes  to  know  the  sq.  ft. 
pressures  of  wind  used  to  arrive  at  Cooper's  lin.  ft.  wind  loads.  He  wants  to  know  if 
it  was  taken  from  some  standard  or  established  practice  on  some  large  bridge  already 
built  or  building.  He  wants  its  origin  and  examples.  You  no  doubt  have  Cooper's 
amended  specification  (which,  remember,  does  not  replace  the  original  beyond  the 
clauses  affected  by  it),  and  by  reference  to  it  you  could  no  doubt  supply  Douglas  with 
the  above  without  Cooper's  knowledge.  If  I  can  satisfy  Douglas  with  information 
through  you  in  this  way  it  may  save  a  rumpus,  but  if  not  I  shall  have  to  use  un- 
pleasant pressure. 

Please  also  show  me  the  comparison  between  Cooper's  new  column  formula  and 
Ciordon's  in  my  original  using  same  unit  stresses  in  each.  Douglass  suggests  it.  I  am 
so  engaged  with  other  matters  I  cannot  go  into  it  in  time.  You  can  more  readily  do 
it.  Douglass  wrote  a  wild  sort  of  a  letter,  just  clear  enough  for  me,  but  utterly  unin- 
telligible to  an  outsider.  The  company's  bill  making  bridge  and  railway  conipanies, 
one  has  passed.  The  grant  will  come  up  shortly.  Your  contracts  have  not  arrived, 
unless  sent  to  Mr.  Parent  who  is  absent  till  Monday.     In  haste. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  80p. 

(Telegram.) 

August  3,  1903. 

E.  A.  HOARE^ 

Chief  Engineer  on  Quebec  (Bridge)  Co., 
Quebec,  Canada. 

I  found  Cooper  had  written  and  wired  you  and  feels  much  more  strongly  than  I 
do  the  serious  result  of  any  such  action.  It  would  be  disastrous  to  have  proposed 
appointment  finally  made.  You  and  I  should  see  Schreiber  in  Ottawa  at  once  and 
come  to  some  better  understanding.  As  it  now  stands  nothing  can  be  done  on  plans. 
Answer  to  Phripnixville. 

JNO.  STERLING  DEANS. 


EXHIBIT  No.  80p  (2). 

New  York,  August  4,  1903. 
E.  A.  HoARE,  Esq., 

Chief  Engineer,  Quebec  Bridge, 
Quebec,  Canada. 

Dear  Sir, — It  seems  to  me  that  the  entanglement  in  which  we  now  find  ourselves 
is  largely  due  to  a  misunderstanding  as  to  my  desire  to  abbreviate  the  customary  cir- 
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cumlocation  in  reference  to  the  approval  of  plans  for  the  Quebec  bridge.  It  lias  not 
been  my  diesire  or  intention,  in  any  manner,  to  avoid  or  render  perfunctory  the  super- 
vision of  the  government  authorities. 

Many^  months  of  serious  study  must  be  given  to  the  preparation  of  the  plana 
before  any  work  can  be  done  towards  ordering  the  material.  As  these  plans  develop 
the  empirical  rules  (detail  specifications)  which  apply  to  ordinary  bridges  must  be 
modified  to  adapt  them  to  a  work  of  this  magnitude.  As  the  larger  part  of  the  rules 
in  existing  specifications  are  taken  from  my  specifications,  I  know  their  inapplicability, 
unmodified,  to  a  structure  of  this  magnitude.  A  liberal  excess  of  strength  in  thq 
details  of  an  ordinary  bridge  is  judicious,  but  when  this  ia  applied  proportionally  to 
an  1,800  ft.  span,  it  becomes  onerous,  and  unnecessarily  increases  the  cost  and  diffi- 
culties of  construction.  As  the  various  members  of  this  bridge  will  exceed  anything 
heretofore  made  and  will  tax  to  the  utmost  the  manufacturing  appliances  of  the  time, 
there  should  be  given  to  the  consulting  engineer  latitude  to  decide  each  case  as  it 
comes  up  with  promptness.  The  work  would  be  delayed  beyond  reason  if  each  case 
must  be  discussed,  and  consent  given  beforehand. 

I  have  no  desire  to  reduce  the  efficiency  of  the  bridge,  but  on  the  contrary  I  think 
the  modifications  I  have  suggested  will  be  to  the  bettering  of  the  structure. 

My  chief  interest  in  this  work  is  to  obtain  a  work,  which  I  can  feel  will  crown 
my  professional  career  of  over  forty  years. 

The  changes  I  have  suggested  in  the  loadings  will,  in  my  opinion,  increase  the 
efficiency  over  that  which  would  be  obtained  by  a  strict  execution  of  the  original  con- 
tract. 

The  Dominion  government  will  by  no  act  of  mine  or  with  my  consent  get  a  struc- 
ture in  any  manner  inferior  to  the  one  they  have  a  right  to  expect. 

Neither  do  I  see  how  the  work  can  be  carried  out  successfully  or  within  a  reason- 
able time  unless  trust  and  confidence  be  placed  in  some  one  consulting  engimeer, 
mutually  acceptable  to  both  the  company  and  the  government. 

In  the  interest  of  the  work,  I  am  ready  to  withdraw,  if  the  two  parties  can  find 
some  better  engineer  to  meet  this  condition. 

Yours  very  truly, 

EXHIBIT  No.  80q. 

(Letterhead  of  Quebec  Bridge  Company.) 

(Rec'd  July  6,  1903.) 

Dear  Deans, — I  was  in  Ottawa  last  Tuesday  and  left  with  a  promise  that  the 
specification  will  be  attended  to  this  week.  I  shall  get  my  suggestion  of  having  no 
government  middlemen  to  interfere  between  Cooper  and  ourselves  approved  without  a 
doubt.  I  have  just  arrived  from  the  work  and  hasten  to  tell  you  that  since  the  metal 
has  been  moved  I  find  it  horribly  maltreated,  no  end  of  straightening  to  do,  &c.  One 
of  the  floor  beams  has.  been  bent  nearly  the  width  of  the  flange  in  both  directions  and 
at  the  last  rivet  in  the  cover  plate  next  to  the  flange  angles,  the  upper  leg  of  the  latter 
has  been  cracked  through  as  far  as  the  rivet  hole.  I  think  the  flange  and  webs  caK 
be  straightened  by  loading  and  a  narrow  plate  about  3  ft.  long  riveted  under  the  flange 
to  cover  crack  would  answer  the  purpose,  or  extend  cover  plates  and  change  lateral 
bracing  connections.  What  do  you  think?  As  I  am  writing  this  off  hand  on  my  way 
home  I  have  no  detail  plans  handy  for  reference.  But  you  can  locate  the  place  men- 
tioned.   Excuse  haste. 

Yours  truly, 

E.  A.  HOAEE. 

154— vol.  ii— 35i 


THEODORE  COOPER 


Quebec,  July  3,  190 


QuKBSo,  Auffost  19^190 
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EXmBIT  No.  80r. 

(Letterhead  of  Quebec  Bridge  Company.) 

(Beo'd  Aug.  21,  1908.) 

(Private.) 

Dear  Deans, — I  have  your  letter  of  the  17th.  Mr.  S.  is  too  old  for  the  job  and 
soared  at  his  own  shadow  and  that  of  the  minister.  Mr.  Parent  is  absent.  The  chances 
are  that  no  letter  has  come  to  hand  so  soon.  You  can  do  no  more  than  follow  the 
course  outlined  in  your  letter.  I  can't  see  why  Mr.  S.  has  not  the  courage  to  act 
indei>endently,  having  authority  to  do  so  by  council.  I  Aldose  a  statement  of  spruce 
timber  some  of  which  may  be  suitable  for  wharfing.  Timber  is  high  here.  The  prices 
might  be  shaded  a  trifle.  This  timber  is  piled  near  St.  Romuald  wharf.  While  I 
think  of  it,  my  insi)ector  incidentally  tried  some  of  the  rivets  in  the  north  span  and 
was  able  to  turn  them  around  with  his  fingers.  I  told  him  to  inspect  all  important 
cniinoctions  and  report  as  soon  as  possible,  O:?  I  have  very  little  confidence  in  the 
whole  outfit  of  last  year. 

Yours  truly, 

E.  A.  HOAKE. 


EXHIBIT  No.  80s. 

Ottawa,  May  18,  1904. 

SiE, — ^By  direction,  I  return  herewith,  duly  approved  by  the  chief  engineer  of  the 
department,  two  sets  of  the  blue  print  plans  marked  *  U  *  *  V '  and  *  T/  respectively, 
sent  in  by  you  on  the  7th  inst.,  namely,  of  the  anchor  towers  of  the  bridge  of  the 
Quebec  Bridge  and  Railway  Company,  over  the  River  St.  Lawrence.  The  other  set 
remains  on  file  here. 

I  am,  at  the  same  time,  to  say  that  the  plans  in  question  are  detail  drawings, 
a?  are  all  others  to  which  approval  has  been  given  (except  the  general  design). 
The  departmental  general  specifications  for  steel  bridges  require  that  a  stress  sheet 
of  the  entire  structure  should  be  submitted  for  approval,  and  that  the  stresses  for 
dead  and  live  load,  wind,  &c.,  for  the  various  members  of  the  trusses  and  towers 
should  be  indicated  thereon. 

I  am  to  request  that  you  will  furnish  this  further  information  as  early  as  possible. 

I  am  sir. 

Your  obedient  servant 

L.  K.  JONES, 

Secretary, 

E.   A.    HOARE^ 

Chief  Engineer,  the  Quebec  Bridge  and  Ry.  Co., 
Quebec,  P.Q. 
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EXHIBIT  No.  80t. 

(Letterhead  of  Quebec  Bridge  and  Railway  Company.) 

Quebec,  September  14,  1104. 
P.  L.  SzLAPKA,  Esq., 

Phoenix  Bridge  Company. 
Phcenixville,  Pa. 

Dear  Sir, — I  received  your  letter  of  the  12th  inst.,  also  the  two  sets  of  stress 
sheets  for  anchor  arm  referred  to.  To  complete  the  information  required  at  Ottawa 
will  you  send  duplicate  stress  sheets  made  in  the  same  way  for  suspension  span  for 
cantilever  spans.  The  government  engineer  at  Ottawa  requires  a  complete  set  of 
figures  for  his  information.  The  second  set  is  for  myself  for  reference  in  communi- 
cating with  him  and  for  independent  personal  reference.  Please  let  me  have  these 
immediately. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  80n. 
(Letterhead  of  Quebec  Bridge  and  Railway  Company.) 

Quebec,  September  19,  1904. 
J.  S.  Deans^  Esq., 

Chief  Engineer,  Phoeix  Bridge  Company, 
Phcenixville,  Pa. 

Dear  Sir, — I  have  received  this  morning  five  prints  of  bottom  chords  for  panel  2 
of  anchor  arms,  I  have  forwarded  the  same  to  Mr.  Schreiber  for  approval,  but  I 
cannot  get  anything  approved  in  connection  with  the  trusses  until  I  receive  stress 
sheets  asked  for  in  my  letter  of  the  14th  inst.  addressed  to  Mr.  Szlapka. 


Yours  truly. 


E.  A  HOARE. 


EXHIBIT  No.  80v. 

(Letterhead  of  Quebec  Bridge  and  Railway  Company.) 

Quebec,  May  18th,  1905. 
E.  L.  Edwards,  Esq., . 

Inspector  c/o  Phoenix  Bridge  Co., 
Phcenixville,  Pa. 

Dear  Sir, — Answering  your  letter  of  May  16th  respecting  rolling  of  material  ahead 
of  plans  approved,  &c.,  for  cantilever  arms  suspended  span,  particulars  of  which 
1  mentioned  to  you  when  in  Phcenixville  last  week,  will  you  please  see  Mr.  Cooper 
with  Mr.  Deans  or  with  Mr.  Szlapka,  so  as  to  come  to  an  understanding  as  t» 
the  class  and  quantity  of  metal  that  can  be  rolled,  inspected  and  accepted  for  monthly 
progress  estimates.  The  understanding  with  me  is  that  Mr.  Deans  or  Mr.  Szlapka 
is  to  get  the  necessary  plans  approved  by  Mr.  Cooper  before  he  can  sign  any  more 
estimates  for  work  outside  of  anchor  arms,  towers,  and  a  limited  quantity  of  plate 
metal  agreed  to  for  cantilever  arms,  and  not  to  deliver  metal  for  the  cantilever  arms 
or  suspended  span  before  the  time  required'  to  prepare  it  for  delivery  in  time  for 
erection  at  the  specified  periods.    Besides  that  Mr.  Deans  is  to  furnish  me  with  plans 
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ahead  of  any  material  ordered,  to  be  approved  by  the  Chief  Engineer  of  the  Depart- 
ment of  Railways  and  Canals  of  Canada. 

The  above  must  be  complied  with  before  any  more  material  is  estimated,  outside 
of  the  anchor  arms,  towers  and  floor  system. 

See  Mr.  Cooper,  that  you  may  get  instructions  before  the  end  of  this  month. 

Yours  truly, 

(No  Signature.) 


EXmBIT  No.  80w. 

(Letter  Head  Quebec  Bridge  &  Railway  Company.) 


Quebec,  June  15,  1005. 


Messrs.  The  Phcenix  Bridoe  Co.« 
Phoenixville,  Pa. 

Dear  Sirs, — ^I  have  received  the  calculations  for  the  cantilever  arms,  a  copy  of 
which  I  immediately  forwarded  to  Ottawa.  I  thought  I  had  similar  calculations  for 
the  suspended  span,  but  cannot  And  them  anywhere,  and  I  do  not  think  anything  of 
the  kind  has  been  sent  to  Ottawa.  Kindly  send  two  sets  as  soon  as  convenient. 

Yours  truly, 

E.  A.  HOARE. 


EXmBIT  No.  80x. 

(Letter  ILnd  Quebec  Bridge  &  Railway  Company.) 

(Personal.) 

Quebec,  July  9,  190G. 
J.  S.  Dean,  Esq., 

Chief  Engineer,  Phoenix  Bridge  Co., 
Phoenixville,  Pa. 

Dear  Sir, — ^In  answer  to  ©your  letter  of  the  6th  inst.,  nothing  has  been  settled 
about  the  future  of  the  bridge  or  the  terminal  railways.  I  cannot  very  well  explain 
matters  by  writing  but  I  do  not  consider  we  had  a  very  good  reception.  In  the  mean- 
time, however,  they  are  going  to  back  our  notes  for  about  six  months  longer  to  give 
time  for  a  final  deal.    I  am  inclined  to  believe  that  our  company  will  disappear. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  80y. 

(Letter  Head  Quebec  Bridjic  &  Railway  Company.) 

Quebec,  August  9,  1906. 
A.  B.  MiLUKEN,  Esq., 

Supt.  of  Erection  Quebec  Bridge, 
Care  Phcenix  Bridge  Co., 
New  Liverpool,  Que. 

Dear  Sir, — The  Phoenix  Bridge  Company  according  to  their  contract  are  obliged 
to  put  a  final  coat  on  the  approach  spans,  which  I  decided  sometime  ago  to  apply  when 
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the  whole  bridge  is  being  painted  for  the  last  time.  In  the  meantime  as  the  second 
coat  was  of  such  poor  material,  a  large  part  of  which  has  disappeared,  it  cannot  be 
relied  upon  to  protect  the  metal.  Many  places  are  bare,  and  rust  has  set  in,  which 
must  be  touched  up  thi«  summer.  When  convenient,  if  you  can  send  a  man  to  do  this 
work  under  the  direction  of  Messrs.  McLure  and  Kinloch,  the  company  will  pay  for  it. 

Yours  truly, 

E.  A.  HOAKE. 


EXHIBIT  No.  80z. 

(Letter  Head,  The  Commissioners  of  the  Transcontinental  Railway.) 

QuEBEa  Oct.  20,  1906. 

Dear  Deans, — I  wish  to  send  you  a  few  personal  lines  on  the  following  matter. 
Mr.  McLure  showed  me  a  letter  dated  October  5th,  written  by  him  to  Mr.  Milliken 
respecting  the  relieving  of  steel  false  work  bents  under  anchor  arm  without  giving 
him  notice  of  such. a  procedure  in  order  that  Mr.  Cooper  first  and  then  myself  be  prev- 
iously notified.  Mr.  McLure  has  specific  instructions  to  notify  Mr.  Cooper  of  any 
important  procedure,  and  receive  in  return  any  instructions  that  may  be  necessary. 
I  fancy  changes  were  made  from  Phoenix vi lie  to  relieve  the  false  work.  Mr.  McLure 
— representing  the  Bridge  Company's  officers  not  daily  on  the  work — should  have  been 
inmiediately  informed  notwithstanding  the  fact  that  you  considered  your  instructions 
perfectly  correct  and  safe.  If  Mr.  McLure  had  been  informed  in  time  he  could  have 
wired  Mr.  Cooppr  your  intentions  without  any  delay  to  the  work.  I  entirely  endorse 
his  letter  to  Mr.  Milliken  and  to  you  on  the  subject  of  yours  of  the  8th  inst.  to  Mr. 
Milliken. 

Both  you  and  Mr.  Milliken  appear  to  have  misunderstood  Mr.  McLure's  letter. 
He  did  not  for  a  moment  intend  interference  with  erection  orders  from  your  office, 
but  makes  a  plain  request  to  be  informed  of  important  moves  of  the  above  nature, 
and  not  be  ignored,  in  order  that  he  may  perform  his  duty  and  carry  out  his  instruc- 
tions. I  regret  your  remarks  on  his  lack  of  experience  as  it  was  uncalled  for  and  is  a 
leflection  on  the  Bridge  Company's  supervision,  and  instead  of  helping  matters  the 
tendency  will  be  to  ignore  general  inspection  orders  which  can  be  considered  as  given 
by  me  personally.  Mr.  McLure  communicates  daily  with  me  and  weekly  with  Mr. 
Cooper  to  receive  instructions  when  necessary.  I  am  writing  you  a  i)ersonal  and 
friendly  letter  which  I  hope  will  receive  your  usual  generous  consideration  by  seeing 
that  Mr.  McLure  is  better  informed  in  future  by  your  chief  representative  on  the  work 
of  any  proceedings  of  importance  or  of  the  nature  referred  to. 


Yours  truly, 


E.  A.  HOARE. 


EXHIBIT  No.  81a. 

(Letterhead  Quebec  Bridge  &  Railway  Company.) 

Quebec,  March  20,  1907. 
J.  S.  Dkans^  Esq., 

Chief  Engineer,  Phoenix  Bridge  Co., 

Phopnixville,  Pa. 

Dear  Sir, — Your  letter  of  the  18th  instant  received  and  I  am  very  glad  to  hear 
that  the  last  drawing  is  completed.    (Will  you  please  send  me  the  usual  five  copies  of 
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ererything  I  hare  not  receired  for  final  appioTal  here,  and  if  any  bade  plans  liaTe 
leen  revised,  please  send  snbstitntes  also.) 

I  oongratnlate  you  on  the  succeasf ul  completion  of  the  office  woik  and  I  folly 
realize  the  magnitude  of  the  work  required  to  detail  the  whole  structure,  haTingr 
followed  it  from  the  beginning,  and  the  satisfaction  to  you  all  to  get  this  part  of  the 
work  completed.  (I  regret  that  when  I  wanted  to  increase  the  quantities  from  the 
start  you  insisted  that  everything  was  provided  for.  Practically  this  cannot  be  avoided 
but  it  is  a  bad  policy  to  underestimate,  as  I  have  been  continually  increasing  my 
estimates  from  the  start,  which  causes  distrust  in  other  quarters.  I  suppose,  however, 
we  will  be  able  to  worry  it  out.) 

Yours  truly, 

E.  A-  HOAEE. 


EXHIBIT  Ho.  81b. 

(Letterhead  of  Quebee  Bridge  and  Bailway  Company.) 

Quebec^  May  21,  1907. 
J.  S.  Deans,  Esq., 

Chief  Engineer,  PhoenixviUe  Bridge  Co., 
Phcsnixville,  Pa. 

Dear  Sib, — Begarding  the  delay  in  sending  plans  here  for  approval  for  the  depart- 
ment engineers  at  Ottawa,  you  must  not  be  surprised  if  your  estimates  are  held  up 
until  agreements  are  more  carefully  adhered  to.  The  engineers  at  Ottawa  have  com- 
plained and  are  still  complaining  that  the  amended  strain  sheets  and  shop  plans  lor 
a  part  of  the  cantilever  and  suspended  spans  have  not  been  approved  by  the  government 
in  advance  of  work  done  and  estimates  paid.  This  should  not  continue  any  longer 
and  I  hope  the  plans  will  soon  catch  up  to  the  work  done  and  estimates  paid.  Ta 
state  facts  correctly  you  are  already  over  paid  a  portion  of  your  estimates,  according  to 
contract.  Personally  I  know  that  the  situation  is  all  right,  but  you  must  remember 
that  no  plans  can  be  considered  approved  until  certified  copies  have  been  received 
from  Ottawa,  and  all  the  material  paid  for  in  Phcenixville  and  here,  for  a  part  of  the 
cantilever  arms  and  the  suspended  span  should  not  have  been  estimated  imtil  the  plans 
for  the  same  were  approved  by  the  government.  In  other  words  you  are  getting  a 
large  sum  in  advance  of  what  you  should  receive.  This  is  a  sunmiary  of  the  situation, 
which  has  been  objected  to  because  you  do  not  send  the  plans  to  me  in  time  to  go  to 
Ottawa  before  any  work  has  commenced.  It  is  only  through  my  guarantee  that  I  have 
been  able  to  get  any  estimates  passed  at  all  for  work  represented  by  approved  plans. 

Yours  truly, 

E.  A.  HOARE. 


EXHIBIT  No.  81c. 

(Lettorhoad  of  Quebec  Bridge  and  Railway  Company.) 

Quebec,  May  27,  1907. 
J.  S.  Deaxs^  Esq., 

Chief  Engineer,  Phoenix  Bridge  Co., 
PhoenixviUe,  Pa. 

Dear  Sir, — In  reply  to  your  letter  of  the  24th  instant,  I  am  aware  that  you  are 
doing  everything  that  is  possible  to  hasten  the  forwarding  of  the  plans  for  approval 
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by  the  government  except  that  much  time  might  have  been  saved  if  Mr.  Cooper  had 
signed  the  tracings  instead  of  having  to  sign  so  many  blue  prints. 

The  signature  of  the  consulting  engineer  does  not  comply  with  the  government 
regulations.  The  order  in  council  passed  some  years  ago  only  authorized  certain 
modifications  in  the  specification  and  details  from  time  to  time,  if  found  necessary. 
The  obligations  under  contracts,  with  the  company  and  the  government  still  remain- 
ing, viz. :  that  no  work  is  to  be  proceeded  with  or  estimates  paid  until  the  final  plans 
have  been  passed  through  the  various  stages  required  by  the  government  in  the  Depart- 
ment of  Railwajrs  and  Canals.  This  is  the  point  they  are  objecting  to.  Understand 
that  it  is  not  myself  that  is  raising  any  question,  but  I  am  only  endeavouring  to  bring 
you  in  line  with  the  contracts.  The  government  has  passed  no  order  in  council  can- 
celling your  obligation  to  have  all  your  plans  approved  at  Ottawa  before  any  metai 
is  fabricated.    We  are  under  very  close  investigation  now. 

Yours  truly, 

E.  A.  HOAKE. 


EXHIBIT  No.  81d. 
(Letterhead  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  August  6,  1907. 
Th'-:  Piia:yix  Bridge  Compaky^ 
Phoenixville,  Pa. 

Gentlemen, — I  enclose  sketch  of  proposed  diaphragm  for  splice  between  chords 
7-L  and  8-L  of  cantilever  arm.  One  of  the  inside  ribs  is  bent  in  at  the  bottom  of  the 
splice  about  j  of  an  inch,  the  bend  starting  about  24"  each  side  of  splice. 

We  think  that  this  was  either  in  this  condition  when  erected  or  was  caused  by 
this  rib  being  slightly  longer  than  the  other  ribs,  which  forced  it  to  bend  in  when 
under  stress.  This  is  possible,  as  small  bolts  are  used  in  bolting  up  the  bottom 
splice  plate.  When  this  plate  was  removed  for  riveting  the  rib  was  found  in  its  pre- 
sent condition. 

The  rib  at  the  top  of  the  splice  is  about  J  inch  out  of  line,  but  we  do  not  think 
this  requires  any  attention.  If  you  approve  of  this  diaphragm,  please  advise  by  wire 
and  we  will  make  it  here. 

Yours  truly, 

A.  H.  BIRKS. 


EXHIBIT  No.  81e 

(Letterhead  Phoenix  Bridge  Company.) 

New  Liverpool,'  P.Q.,  Can.,  August  16,  1907. 
The  Phcenix  Bridge  Company, 
Phoenixville,  Pa. 

Gentlemen, — Eeferring  to  Mr.  Deans'  letter  of  the  12th  inst.  in  regard  to  splice 
between  chords  7-L  and  8-L,  cant,  arm,  Mr.  McLure's  first  report  on  this  splice  was 
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similar  to  mine,  but  we  to-day  measured  this  point  again,  and  the  endoeed  print  of 
'  Sketch  28 '  will  show  you  better  its  condition. 

You  will  note  that  ribs  GK  of  both  chords  is  bent  in  at  the  splice,  which  was 
evidently  not  clear  to  you  from  my  first  report.  The  holes  for  rib  OR  in  the  bottom 
splice  plate  lie  in  a  straight  line,  and  a  few  of  these  holes  near  the  splice  point  will 
not  match  well  with  the  holes  in  the  bottom  angle  of  the  rib.  It  can  be  determined 
better  when  this  plate  is  fitted  up  whether  or  not  it  will  require  any  exceptional  drift- 
ing of  the  holes  to  insert  bolts  and  rivets. 

The  top  plate  is  at  present  jconnected  to  ribs  GR  and  CL  by  means  of  if''  drift 
pins,  and  the 'holes  are  not  distorted  to  any  extent.  All  ribs  of  7-L  have  a  full  bearing 
on  those  of  8-L. 

Yours  truly, 

A.  H.  BIRKS. 

P.S. — Mr.  McLure  is  pending  print  of  *  Sketch  28 '  to  Mr.  Cooper. 


EXHIBIT  No.  81f . 

(Letterhead  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  August  27,  1907. 
The  Phcenix  Bridge  Company, 
Phoenixville,  Pa. 

Dear  Sirs, — In  connection  with  Mr.  Yenser's  letter  on  the  same  subject,  I  enclose 
sketches  showing  the  amount  the  ribs  of  chords  9-L,  anchor  arm,  and  8-R  and  9-K, 
cantilever  arm,  are  out  of  line.  We  are  satisfied  that  chord  9-L,  anch.  arm,  was  not  in 
this  condition  until  recently.  Its  present  condition  was  noticed  for  the  first  time 
to-day.  We  are  not  certain  about  8-11  and  9-R,  cant,  arm,  as  to  whether  the  ribs  have 
always  been  out  of  line  or  have  buckled  some  since  erection. 

We  have  examined  the  lacing  angles  and  they  show  no  signs  of  buckling  or  dis- 
torting, jnd  their  connecting  rivets  show  no  signs  of  shearing.  Cftiord  9-L,  anch. 
arm,  shows  the  greatest  bending  of  the  ribs.  This  is  the  chord  that  was  repaired 
after  receiving  injuries  in  the  storage  yard. 

Yours  truly, 

A.  H.  BIRKS. 

P.S.— Sketch  of  9-R,  cant,  arm,  will  follow. 
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EXHIBIT  No.  81g. 

(Letterhead  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Cak.,  August  28,  1907. 
(Ree'd  August  30,  1907.) 
The  Phcenix  Bridge  Company, 
Phcenixville,  Pa. 

Dear  Sirs, — I  have  made  a  further  investigation  of  chord  9-AA,  and  beg  to  report 
following  additional  data : — 

The  bend  in  the  chord  starts  at  the  faced  splice  at  the  shore  end  and  not  at  the 
edge  of  the  splice  batten.    It  appears  from  this  that  at  least  a  large  portion  of  the 
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bend  was  in  the  chord  when  the  top  and  bottom  splice  battens  wpre  riveted  early  in 
Juna  This  and  the  fact  that  the  lacing  angles  are  nolh  distorted,  leads  me  to  believe 
that  the  ribs  were  bent  before  erection,  in  spite  of  the  fact  that  Mr.  Clark  and  Kinloch 
think  all  the  ribs  were  straight  when  the  chord  was  repaired. 

Prom  the  evidence  so  far,  I  do  not  think  we  are  justified  in  assuming  it  to  be  a 
fact  that  the  ribs  of  any  of  the  chords  have  buckled  since  erection,  and  Mr.  Tenser 
has  come  to  the  same  conclusion 

Yours  truly, 

A.  H.  BIRKS. 


EXHIBIT  No.  81h. 

(Leterhead  Phcenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  August  29,  1907. 
(Kec'd  Sept.  1,  1907.) 
The  Phcenix  Bridge  Company, 

Mr.  A.  B.  Milliken,  Supt.  of  Erection, 
Phcenixville,  Pa. 

Dear  Sir, — Referring  to  talk  over  'phone  this  morning,  I  told  Mr.  Hoare  what 
you  had  to  say  regarding  the  bend  in  chord  9.  He  is  entirely  satisfied  with  the  explan- 
ation, and  is  no  longer  concerned  about  the  matter. 

Referring  to  what  you  had  to  say  about  stopping  erection,  I  fully  appreciated 
from  the  first,  the  serious  mistake  we  would  make  in  taking  this  action,  or  in  showing 
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that  we  were  in  the  least  concerned  about  the  chord  before  it  had  been  fully  investi- 
gated and  passed  on  by  you. 

Mr.  McLure  will  explain  to  you  the  measurements  we  have  made  on  the  chords 
and  we  will  check  them  as  erection  progresses. 

Yours  truly, 

A.  II.  BIRKS. 


EXHIBIT  No.  811. 

(Letterhead  of  Quebec  Bridge  and  Kailway  Company.) 

Quebec,  July  1:";,  lOnr). 
J.  S.  Deans.  Esq., 

Chief  Engineer,  Phoenix  Bridge  Co., 
riienixville,  Pa. 

Dear  Sir, — Mr.  Hudson  has  explained  and  shown  to  me  the  proposed  reinforce- 
ments to  broken  chord  A  9  L  and  in  my  opinion  the  reinforcements  shown  should 
make  a  very  satisfactory  job.  I  have  instructed  the  resident  inspector  to  thoroughly 
examine  the  chord  to  be  sure  that  there  is  no  other  damage  other  than  shown.  As  this 
is  such  an  important  member  in  the  bridge  /  think  that  Mr.  Szlapka  should  see  Mr. 
Cooper  and  obtain  his  consent  to  the  reinforcements  proposed,  for  several  reasons 
which  it  is  not  necessary  now  to  mention. 

Yours  truly, 

E.  A.  IIOARE. 


EXHIBIT  No.  81j. 

(Letterhead  of  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  July  14,  1905. 
The  Phcenix  Bridge  Co., 

Phoenixville,  Pa. 

Gentlemen, — In  accordance  with  your  letter  of  the  8th  inst.,  I  went  to  Quebec 
yesterday  afternoon  to  see  Mr.  Hoare  about  the  injured  chord.  After  my  explaining  it 
to  him,  Mr.  Hoare  said  he  understood  entirely  what  we  intended  to  do  and  that  he 
would  allow  us  to  repair  the  chord  in  the  manner  we  proposed.  Before  our  beginning 
the  repairs,  however,  he  wanted  a  report  from  his  inspector,  Mr.  E.  R.  Kinlock^ 
covering  the  extent  of  injury  to  the  chord  in  order  that  he  might  be  sure  that  we  had 
found  all  breaks.  I  went  over  the  chord  this  morning  with  Mr.  Kinloch.  After  Mr. 
Kinlock  examined  the  chord  he  reported  by  telephone  to  Mr.  Hoare  that  the  method 
of  repairing  the  chord  proposed  by  the  Phoenix  Bridge  Co.  would  make  it  as  strong  or 
stronger  than  before,  and  Mr.  Kinloch  will  confirm  that  verbal  report  to  Mr.  Hoare 
by  a  written  one  to-night.  Mr.  Hoare  thought  that  as  a  matter  of  courtesy  we  should 
obtain  Mr.  Cooper's  consent  to  our  proposed  repairs  and  he  wrote  you  to  that  effect 
yesterday  while  I  was  in  his  office.  As  soon  as  you  obtain  Mr.  Cooper's  consent  Mr. 
Shoemaker  will  begin  the  repairs. 

Yours  truly, 

C.  W.  HUDSON. 
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EXHIBIT  No.  81k. 

(Letterhead  of  Phoenix  Bridge  Company.) 

Phgsnixville,  Pa.,  July  21,  1905. 
(Copy. 

Mr.  E.  A.  HoABE, 

Chief  Engineer,  Quebec  Bridge  &  Ey.  Co., 
Quebec,  Canada. 

Dear  Sir, — Mr.  Szlapka  saw  Mr.  Cooper  yesterday  and  he  is  entirely  satisfied  with 
our  method  of  splicing  angles  of  chord  9  in  Chaudiere  yard  and  I  have  to-day  so 
advised  our  foreman  and  have  instructed  him  to  exercise  care  to  see  that  the  work  is 
done  in  a  thorough  and  careful  manner. 


Yours  truly, 


JNO.  STERLING  DEANS, 

Chief  Engineer, 


EXHIBIT  No.  811. 

New  Lwerpool,  P.Q.,  August  30,  1905. 

extract  from  letter. 
The  Phcenix  Bridge  Co., 

PhcenixviUe,  Pa. 

Gentlemen, — Mr.  Birks  arrived  on  the  work  yesterday,  Aug.  29,  and  I  would 
also  report  that  Mr.  McLure  is  here  in  the  interest  of  the  Quebec  Bridge  &  Ry.  Co. 

Yours  truly, 

W.  H.  SHOEMAKER. 


P.  L.  Szlapka. 


EXHIBIT  No.  81m. 

Quebec,  Canada,  September  26,  1907. 


In  case  Mr.  Deans  forgets  please  mail  me  immediately  blue  prints  of  calculations 
of  strains,  revised  for  the  whole  bridge.  Those  filed  with  government  only  for  anchor 
and  cantilever  arms  unrevised.    Must  have  complete  set  immediately. 

E.  A.  HOARE. 


EXHIBIT  No.  Sin. 

June  17,  1901. 
E.  A.  HoARE,  Esq., 

Chief  Eng'r.  Quebec  Bridge  Co., 
Quebec,  Que. 

Dear  Mr.  Hoare, — I  have  your  letter  of  June  14th,  and  have  to-day  sent  copy  to 
Mr.  Cooper,  with  the  request  that  he  send  us  promptly  his  approval  or  suggestions  in 
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connection  with  stress  sheet  of  approach  spans.  As  soon  as  we  hear  from  Mr.  Cooper 
we  will  start  our  detailed  drawings.  There  is  no  time  to  lose  now  and  we  ask  that 
you  will  stir  up  the  government  engineers  and  secure  their  approval  to  the  plan  that 
there  may  be  no  delay  later  on,  on  account  of  changes. 

Referring  to  your  personal  letter  of  June  14th  regarding  width  centre  to  centre 
of  trusses  main  posts  for  channel  span,  we  have  never  heard  any  criticism  in  connec- 
tion with  this  width  and  in  view  of  the  fact  that  the  matter  has  been  carefully  consider- 
ed by  Mr.  Theo.  Cooper  and  passed  upon  by  him,  it  is  unnecessary  to  take  any  serious 
notice  of  any  criticism,  which  undoubtedly  comes  from  a  casual  and  incomplete  knowl- 
edge of  the  conditions  surrounding  the  design  of  a  span  of  this  magnitude. 

I  notice  you  will  soon  send  us  the  detailed  plans  of  the  caissons  together  with 
copy  of  Mr.  Cooper's  letter  approvine:  same.  We  shall  be  much  interested  in  learning 
of  the  successful  launching  of  the  caisson. 

Yours  truly, 

JNO.  S.  DEANS, 
Chief  Engineer. 


EXHIBIT  No.  81o. 

November  18,  1901. 
E.  A.  HoARE,  Esq., 

Chief  Engineer  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sir, — I  have  a  telegram  from  Mr.  Milliken,  stating  that  there  is  a  heavy 
snow  at  Quebec,  that  he  has  conferred  with  yourself  and  Mr.  Davis  and  that  it  seems 
impracticable  to  undertake  the  erection  of  north  span  this  winter. 

We  have  always  feared  this  might  be  the  case  in  view  of  the  limited  time  between 
the  date  when  Mr.  Davis  expected  to  entirely  complete  the  approach  work  and  be  out 
of  our  road,  viz.:  Oct.  15th  and  the  time  that  winter  would  set  in.  Mr.  Davis  was 
somewhat  delayed  in  this  work  on  the  approaches,  but  the  more  serious  matter  was 
the  longer  time  required  to  complete  the  main  river  pier,  thus  throwing  the  delivery 
of  his  material  to  the  same  time  our  own  material  should  have  been  handled.  We 
were  as  you  know  forced  to  use  Mr.  Davis'  plant,  both  at  bridge  site  and  at  Louise 
Basin,  as  all  available  room  at  site  was  necesarily  occupied  by  him.  We  had  a 
thorough  understanding  with  Mr.  Davis,  but  of  course  could  not  expect  him  to  neglect 
his  own  work  to  handle  ours,  nor  would  it  have  been  to  the  interest  of  the  Quebec 
Bridge  Co.  to  have  had  him  do  this,  and  we  therefore  find  ourselves  in  the  present  sit- 
uation, through  no  fault  or  neglect  of  our  own,  as  full  and  complete  arrangements 
were  made  in  advance,  by  our  superintendent  of  erection,  Mr.  A.  B.  Milliken. 

I  am  trying  to  arrange  to  go  to  Quebec  to-morrow,  Tuesday  afternoon,  and  will 
hope  to  see  you  there  on  Wednesday,  but  I  write  you  this  letter  in  advance,  should  I 
be  delayed. 

Concerning  duty  charges,  this  structure  being  practically  a  government  bridge, 
it  was  assumed  in  our  general  discussion  of  the  business  that  no  duty  whatever  would 
be  collected  in  connection  with  this  construction,  therefore  a  separate  and  distinct 
clause  was  put  in  our  agreement,  as  you  will  see  by  referring  to  same,  as  follows: 
'  It  is  further  understood  that  the  party  of  the  first  part  (Quebec  Bridge  Co.)  shall 
pay  all  customs  duties  and  charges.*  This  does  not  refer  particularly  to  the  metal 
work  in  the  structure,  hut  to  all  such  charges  of  every  description.  We  wrote  to  Mr. 
Barthe  some  time  ago  in  connection  with  this  duty,  when  the  time  came  to  pay  certain 
charges  on  some  of  our  plant,  that  we  would  pay  these  charges  at  that  time  if  more 
convenient  and  add  same  to  our  estimates  as  presented.    We  have  no  doubt  that  the 
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entire  amount  will  be  refunded  to  the  Quebec  Bridge  Co.  and  that  they  will  be  at 
no  expense  in  connection  therewith. 

Yours  truly, 

JNO  STERLING  DEANS, 

Chief  Engineer. 


EXHIBIT  No.  81p. 

December  2,  1901. 
Mr.  E.  A.  HoARE, 

Chief  Eng'r  Quebec  Bridge  Co., 
Quebec,  Canada. 

Dear  Sm^ — As  per  your  recent  letter  and  at  the  request  of  Mr.  Deans,  I  send  you 
herewith  the  estimated  weights  of  main  bridge,  St.  Lawrence  River,  Crossing,  Quebec. 

Suspended  span 4,700,000 

2  Cantilever  arms 18,280,000 

2  Anchor  arms 19,150,000 

Metal  on  piers 4,850,000 

2  Anchorages 2,290,000 

Floor  for  entire  bridge 7,700,000 

Main  bridge 56,970,000 

Respectfully, 

THE  PHCENIX  BRIDGE  CO., 
Per  P.  L.  SzLAPKA. 


EXHIBIT  No.  81q. 

(Letterhead  of  Quebec  Bridge  and  Railway  Company.) 

Quebec,  June  14,  1907. 

(Received  June  17,  1907.) 
J.  S.  Deans.  Esq., 

Chief  Engineer,  Phoenix  Bridge  Company., 
Phoenixville,  Pa. 

Dear  Sir, — I  have  your  telegram  of  even  date  asking  for  reply  to  your  message 

of  the  12th,  and  replied  as  follows  : — 

'  Your  message  waa  answered  the  same  day  to  Philadelphia  '  repeating  by  letter.' ' 

The  following  is  the  answer  I  sent  to  your  message  of  the  12th  : — 

'  Auditor  finished  here  but  will  have  to  wait  Mr.  Parent's  return  from  Winnipeg 

next  week  before  will  have  definite  information  re  payments  due.' 

Yours  truly, 

E.  A.  HOARE. 
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EXHIBIT  Ko.  82. 

Extracts  from  correspondence  of  erection  department.  Phoenix  Bridge  Company, 
furnished  by  Mr.  Milliken. 


EXHIBIT  No.  82a. 

(Letterhead  of  Phoenix  Bridge  Company.) 

New  Liverpool,  Que.,  Canada, 

October  19,  1906. 
south  side. 
The  Phcenix  Bridge  Company, 

Phoenixville,  Pa. 

Gentlemen, — Work  was  resumed  this  morning  after  being  suspended,  except  the 
removal  of  crane-runway  at  the  storage  yard,  all  of  yesterday,  *  Thanksgiving  Day. 
Notice  of  this  suspension  was  sent  you  in  the  following  wire  message  under  date  oi 
the  18th  instant,  viz.  :  *  All  work  suspended  in  observance  of  Thanksgiving  Day.' 

The  work  of  removing  the  spacing  blocks  from  the  top  chord  and  diagonal  bars 
cantilevei  arm,  has  been  completed  except  on  the  up-stream  side  of  panels  No.  7  and 
No.  6,  which  is  now  going  ahead. 

All  attachments,  suspension  rods  (temporary),  erection  struts,  &c.,  have  been 
removed  as  far  as  the  cantilever  arm  has  been  erected. 

Floor  beam  *  F-4,'  panel  No.  4,  is  swinging  in  the  falls,  preparatory  to  its  erection 
in  place,  while  the  floor  is  being  removed  from  the  lower  forward  overhang  of  tihe 
traveller.  One  (1)  span  of  the  girders  carrying  the  supply  tracks  has  been  taken  out, 
the  other  is  hooked  onto. 

The  removal  of  the  traveller  track  stringers  from  the  falsework  of  the  approach 
span  continues.  Panels  No.  10,  No.  9  and  No.  1  are  removed,  and  those  from  the 
down-stream  side  of  panel  No.  6. 

A  force  is  at  work  removing  the  shims  from  panel  points  Nos.  4,  5,  6  and  7,  so 
that  they  just  bear  on  the  falsework.  We  found  after  removing  all  the  shims  from 
point  No.  6,  up-stream  side,  that  the  point  still  bore  very  heavily.  This  will  necessi- 
tate the  removal  of  the  top  course  of  the  wooden  camber  blocking  and  replace  it  with 
enough  material  to  give  the  point  an  easy  bearing.  Point  No.  7,  up  and  down-stream 
sides,  has  had  the  shims  removed  so  that  it  now  just  bears,  point  No.  6,  down-stream 
side,  likewise.  In  order  to  release  point  No.  6,  down-stream  side,  so  that  the  wooden 
camber  blocking  can  be  removed,  it  will  be  necessary  to  jack  up  points  No.  7  and  No. 
5.     This  work  is  now  going  ahead. 

The  usual  work  continues  at  the  storage  yard.  Also  the  removal  of  a  portion  oi 
the  crane  runway.  150  feet  has  been  taken  down,  and  the  traveller  run  has  been 
completed  for  the  removal  of  120  feet  additional. 

Weather Clear. 

Wind Easjt  to  southeast. 

Anemometer  readings ^  . .  7  a.m.  12  miles. 

1  pjn.  10      " 

Thermometer  readings 7  a.m.  36  degreed. 

_^  1  p.m.  78        " 
Car  report  and  force  account  enclosed. 

Yours  truly, 

b.  a.  yenser. 

154— vol.  ii— 36 
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EXHIBIT  No.  82b. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  July  26,  1907. 
The  Ph(enix  Bridge  Co., 

Phoenixville,  Penna. 

Gentlemen, — I  beg  to  acknowledge  receipt  of  your  two  favours  of  the  24th  inat., 
and  have  carefully  noted  the  contents  thereof. 

Regarding  a  copy  of  the  bridge  specifications,  asked  for  at  the  request  of  Mr. 
Cudworth,  we  have,  in  accordance  with  your  instructions,  told  Mr.  Cudworth  to  write 
you  for  any  information  on  any  special  point  he  may  require. 

I  note,  particularly,  what  you  say  regarding  the  cost  of  driving  rivets,  and  I  hope 
to  still  further  reduce  this  cost  by  the  addition  of  more  riveting  gangs. 

I  fully  appreciate  your  anxiety  to  learn  that  the  traveller  has  been  moved  for- 
ward for  the  erection  of  the  second  panel  in  the  suspended  span,  and  I  can  assure  you 
that  everything  is  being  done  to  bring  this  about  at  the  earliest  date,  and  that  I  will 
feel  just  as  much  concerned  until  it  has  been  accomplished. 

I  further  note  your  remarks  concerning  the  starting  of  the  removal  of  the  main 
traveller,  and  would  advise  that  all  preparations  for  commencing  this  work  are  practi- 
cally completed,  and  that  we  will  go  ahead  with  it  as  soon  as  the  small  traveller  hasi 
been  moved  clear  of  the  upper  forward  overhang  of  the  main  traveller. 

John  Simmons  reached  here  last  evening. 

Yours  truly, 

B.  A.  YENSER. 


EXHIBIT  No.  82c. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  August  24,  1907. 
The  Piicenix  Bridge  Co., 

Phoenixville,  Penna. 

NORTH  SIDE. 

Gentlemen, — The  general  condition  of  the  work  follows: — 

Timber  falsework.— Bent  No.  1  to  bent  No.  7-A,  inclusive,  erected  complete  except? 
the  horizontal  diagonal  bracing. 

Bent  No.  8 — ^The  four  (4)  bottom  sections  of  legs  are  erected  and  braced  trans- 
versely.   They  are  connected  to  bent  7-A  by  the  longitudinal  level  braces. 

Metal  falsework. — ^Bent  No.  2  to  bent  No.  6,  inclusive,  erected  and  bolted  com- 
plete except  a  few  small  braces. 

Bent  No.  7 — All  the  plun^  posts  are  erected  in  place  except  one  (1)  in  the  top 
section  of  each  tower.  One  (1;  box  girder  is  also  erected  in  place  in  each  tower.  The 
two  towers  are  connected  together  by  the  lower  level  strut,  and  to  bent  No.  6  by  the 
corre8x>onding  longitudinal  struts. 

Metal  falsework  foundations. — ^For  bent  No.  10,  the  excavating  for  the  west  side 
has  been  started.  For  the  east  side  the  excavating  has  been  discontinued  for  the  past 
few  days,  but  is  down  to  almost  the  required  level  necessary  for  the  regular  three  (8)t 
courses  of  grillage  timber. 
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For  bent  No.  9 — The  bottom  course  of  timber  is  in  place  for  the  east  side.  For 
the  west  side  fourteen  (14)  of  the  eighteen  (18)  pieces  of  the  first  course  are  in  placed 

For  bent  No.  8 — The  bottom  course  of  timber  is  in  place  for  both  the  east  and 
west  sides. 

Work  on  foundations  will  again  be  resumed  at  low  tide  this  p.m. 

Jetty. — The  filling  in  with  stone  continues.  About  100  feet  from  the  end  of  the 
present  fill,  toward  the  main  pier,  is  yet  to  be  made. 

Yours  truly, 

B.  A.  YENSER. 


EXHIBIT  No.  82d. 

(Letterhead  of  the  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  August  24,  1907. 
The  Ph(enix  Bridge  Co., 

Phoenixville,  Pa. 

SOUTH  SIDE. 

Gentlemen, — Work  has  gone  ahead  since  our  last  report  and  continues  at  thia 
writing,  1  p.m.     The  general  conKticn  is  as  follows:  — 

Erection  of  suspended  span. — All  metal  has  been  erected  in  place  in  the  third 
pai  el,  and  the  work  of  bolting  is  being  pushed  to  completion. 

The  track  is  being  laid  and  the  preparations  going  ahead  for  pulling  the  traveller 
forward  into  position  for  the  erection  of  the  fourth  panel.  This  we  hope  to  get  done 
on  Monday,  the  26th  inst. 

Removal 'of  main  traveller. — All  the  lower  forward  overhang  has  been  removed. 
These  parts,  together  with  the  two  (2)  transverse  girders — '  TG — 1 '  and  ^  TG — 2,' 
have  been  lowered  onto  our  large  scow,  and  will  be  taken  to  the  north  side. 

The  work  of  removing  all  the  timber  from  the  top  of  the  square  of  the  traveller 
will  be  completed  this  p.m.,  after  which  the  removal  of  the  metal  parts  will  be  started. 

Riveting. — Four  (4)  gangs  are  driving  on  the  anchor  arm  and  five  (5)  gangs  on 
the  cantilever  arm. 

River  yard. — The  usual  work  can  be  reported,  viz.,  the  removal  of  timber  from 
the  metal  falsework  foundations,  the  preparation  of  materials  for  delivery  to  the  north 
side,  and  the  handling  and  storing  of  main  traveller  parts  as  they  are  lowered  from 
above. 

Storage  yard. — The  separating  and  preparing  of  parts  for  delivery  for  erection, 
fourth  panel  suspended  span,  is  going  ahead. 

Weather. — Cloudy;  wind,  east  to  southwest. 

Anemometer  readings 7  a.m.     7  Miles 

1  p.m.  20    " 

Thermometer  readings 7  a.m.  64  Degrees 

1  p.m.  72      " 
Yours  truly, 

B.  a.  YENSER. 

P.S. — Since  writing  the  above  all  cars  for  which  we  hold  invoices  have  been  re- 
ceived and  unloaded. 
154r— vol!  ii—36i 
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EXHIBIT  Ko.  82e. 

THE  PHCENIX  BRIDQE  COMPANY. 
Quebec  Bridge.  South  Side. 

Eei>ort  of  weight  on  end  of  cantilever  armv    No.  16.    August  24,  1907 : — 

WEIGHT  RBMOTBD.  WEIGHT  ADDED. 

Lbs.        Lbs.  Lbs.        Lbs. 

Reports  1  to  15. .   . .                  4^2,000  Reports  1  to  15   ... .               3,068,500 

Removed  8/24/07  . .  Added  8/24/07 

Main    traveller. .    . .  Strut  T  14 7,000 

Timber 42,000  Top  chd.  trav 

Girders  TG  1  &  TG  2    20,000  Track   Pan    (1)    ..    ..     40,000 

Lower  overhang. .  . .     33,000  47,000 

105,000 

Removed  to  date  . .                  567,000  Added  to  date 3,115,500 

Remarks : 

B.  A.  YENSER, 

Foreman. 

EXHIBIT  No.  82f . 


QUEBEC  BRIDGE — DAILY   FORCE   ACCOUNT. 

Saturday,  August  24,  1907, 
South  Side: 

1  general  foreman. 

1  foreman. 
3  office. 

2  civil  engineer  and  helper^ 
1  electrician. 

1  teamster. 

2  night  watch. 
2  smiths'  shops. 
2  water  boys. 

1  machinist. 
1  compressor. 

1  asst.  foreman.  . 

2  engineers. 
1  skifbnan. 

10  men   (bolting). 

13  men. 
1  asst.  foreman. 
1  engineer. 

14  men.  J 

1  riveting   foreman.  1 

2  rivet  boys.  V  Riveting. 
36  men  (9  gangs).      J 

engi        .       I  j^^j^^Qyiiig  metal  false  work  and  main  traveller. 

7  men.  j  ^ 

1  man  (plant). 

2  men  (drilling  and  bolting). 
2  men  (painting). 
1  man  (running  down  bolts). 

8  men  (assorting  bolts). 


Permanent  structure. 


Removing  main  traveller. 


B2BIBITS  566 

SESSIONAL  PAPER  No.  164 
Storage  Yard: 


1  foreman. 

1  crane  runner.  V  Unloading,  distributing  and  preparing  metal  for  erection. 


8  men.  J 
1  semaphore  attendant. 
1  engineer.   1 

1  fireman.      f  Locomotive  crew. 
1  brakeman.  J 

136 

North  Side: 

1  foreman. 
1  checker. 
1  skifPman. 

1  water  boy. 

2  night  watch. 
2  smith  shops. 

1  asst.  foreman.  "| 

4  m^^C^bolting).  Y'^^^^^^^S  timber  and  metal  false  work. 

9  men.  J 

1  asst.    foreman.)  t>  *•        ir  x*  •     ^        n 

o  >  ^reparations  lor  erecting  main  traveller. 

0  men.  j 

1  asst.    foreman.1 

1  engineer.  V  Dist'g,  T.  &  M.  false  work  &  foundations. 

11  men.  J 

1  engineer.    ) 
7  men.  j 

54 

Belair  Storage  Yard: 

1  asst.  foreman. 

1  engineer. 

1  fireman.  • 

1  night  watch. 

1  crane    runner.)  tt  i     j-  j    *  »         <•.  i 

a  V  Unloading  and  str  g  metal. 

6  men.  ^  o  o 

11 
200  grand  total. 


(S'-ned)        B.  A.  YENSEK, 

General  Foreman. 


666  R07AL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A,  1908 
EXHIBIT  No.  82g. 

(Letterhead  Phoenix  Bridge  Company.) 

New  Liverpool,  P.Q.,  Can.,  Aug.  29,  1907. 
The  Phcenix  Brxdoe  Co., 

Phoenixville,  Penna.  • 

Notih  Side. 

L 

Gentlemen, — Operations  were  continued  on  all  parts  of  the  work  yesterday  jun., 
but  were  discontinued  on  the  erection  of  false  work  this  a.m.  on  account  of  the  high 
wind. 

The  general  condition  of  the  work  follows : — 

Timber  falsework. — ^Bent  No.  1  to  No.  7-A,  inclusive — ^Erected  complete  the  hori- 
zontal diagonal  bracing. 

Bent  No.  8,  as  reported  yesterday,  viz. :  All  legs  are  erected  except  those  in  the  top 
section.  They  are  braced  transversely  by  the  level  and  diagonal  braces^  and  longi- 
tudinally by  the  level  braces  and  four  (4)  sets  of  tower  braces. 

Metal  Falsework. — ^Bent  No.  2  to  Bent  No.  6,  inclusive — ^Erected  complete  except 
seven  (7)  small  braces.  These  we  are  unable  to  find  at  this  time  on  account  of  the 
marks  being  obliterated  from  a  number  of  these  small  members,  but  they  are  being 
put  in  place  as  fast  as  they  are  found. 

Bent  No.  7. — All  the  plumb  and  inclined  posts  are  erected  in  place  in  both 
towers,  also  the  box  girders  for  the  support  of  the  blocking  beams.  The  two  towers 
are  connected  together,  and  to  Bent  No.  6  by  the  level  struts. 

Foundations  for  Metal  Falsework. — No  timber  was  placed  on  the  last  tide,  the 
work  being  confined  to  excavating  in  No.  10.  The  general  conditions  are  as  follows: 
For  Bent  No.  8. — The  east  side  is  finished.  The  west  side  has  one  half  of  one  course 
of  timber  yet  to  place. 

For  Bent  No.  9. — The  east  side  has  two  (2)  of  the  four  (4)  courses  of  timber 
in  place;  the  west  side  the  bottom  course. 

For  Bent  No.  10. — We  expect  to  finish  the  excavating  for  the  east  side  on  the 
next  two  (2)  tides.    The  west  side  has  about  sixteen  (16)  inches  yet  to  excavate. 

General. — The  hoisting  of  the  ties  to  the  deck  of  the  Approach  Span  continues. 
All  the  timber  blocking  has  been  fastened  in  place  on  both  the  timber  towers  on  the 
anchor  pier.  , 

Jetty. — Filling  in  with  stone  continues. 

Yours  truly, 

B.  A.  YENSER, 


EXHIBIT  No.  82h. 

((Letterhead  of  The  Phoenix  Bridge  Co.) 

New  Liverpool,  P.Q.,  Can.,  Aug.  29,  1907. 
The  Ph(enix  Bridge  Co., 

Phcenixville,  Pa.  South  Side. 

Gentlemen, — ^Work  has  gone  ahead  since  our  report  of  yesterday  without  inter- 
ruption, and  continues  at  this  writing,  1  p.m.,  with  the  general  conditions  as  follows: 

Erection  of  Suspended  Span, — As  reported  yesterday  the  traveller  has  been  moved 
forward  and  anchored  in  position  for  the  erection  of  the  fourth  panel. 
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To-day  all  the  ties  and  rails  have  been  removed  from  the  top  chord  in  the  rear 
of  the  traveller  and  the  supply  tracks  have  been  extended  over  the  temporary  spans 
*  8-1-8-2 '  and  '  s-lx-s-2-x. '    These  spans  were  put  in  place  this  a.m. 

The  two  lower  chord  sections  R  &  L  are  loaded  on  cars,  and  we  expect  to  put 
them  in  place  this  p.m. 

Bemoval  of  Main  Traveller. — In  addition  to  the  parts  already  reported  as  being 
taken  down,  all  the  sheave  stands  and  small  parts  have  been  removed  from  the  top 
of  the  traveller  and  the  rigging  is  now  going  ahead  for  the  lowering  of  transverse 
girder  '  TG-4 '. 

Riveting, — Three  gangs  are  driving  on  the  anchor  arm,  and  four  (4)  gangs  on 
the  cantilever  arm. 

This  is  one  (1)  gang  less  than  we  had  riveting  yesterday,  it  having  been  taken 
off  this  morning  to  assist  on  the  work  at  the  front. 

River  yard, — The  scow  has  been  loaded  with  falsework  materials  and  taken  to 
the  north  side. 

The  timber  is  yet  to  be  removed  from  three  (3)  metal  falsework  foundations. 
This  work  is  going  ahead.  Also  the  storing  of  main  traveller  parts  as  fast  as  they  are 
lowered  into  the  yard. 

Storage  yard, — The  preparing  and  loading  of  parts  for  erection  in  the  fourth 
panel  of  the  suspended  span  continues. 

Weather, — Cloudy  to  clear  ;  wind — northwest  to  west. 
Anemometer  readings — 7  a.m.  29  miles. 
1  p.m.  30  miles. 
Thermometer  readings — 7  a.m.  68  degrees. 
1  p.m.  65  decrees. 

Your  truly, 

B.  A.  yensp:r. 


EXHIBIT  No.  82i. 

THE  PHCENIX  BRIDGE  COMPANY. 
Quebec  Bridge — South  side. 
Report  on  weight  on  end  of  cantilever  arm  No.  17,  August  29,  1907. 

Weight  Removed. 

Lbs. 

Reports  1  to  16 567,000 

Metal  from  main  traveller,  August  29,  1907 20,000 

Removed  to  date 587,000 

Weight  Added. 

Lbs. 

Reports  1  to  16 3,116,000 

Added  to  date 3,115,500 

Remarks  :  Traveller  now  erecting  panel  'B'  suspended  span. 

B.  A.  TENSER,  Foreman. 
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EXHIBIT  Ko.  82j. 


QUEBEC  BRIDGE— DAILY  FORCE  ACCOUNT. 


South  side. 
1  General  foreman. 

1  Foreman. 
3  Office. 

2  Civil  engineer  and  helper. 
1  Electrician. 

1  Teamster. 

2  Night  watch. 
2  Smith  shops. 
2  Water  boys. 
1  Machinist. 

1  Compressor. 

Permanent  structure. 

1  Assistant  foreman. 

2  Engineers. 
1  Skiffman. 

25  Men. 

Removing  main  traveller. 
Assistant  foreman. 
Engineers. 
10  Men. 

Riveting. 

1  Riveting  foreman. 

2  Rivet  boys. 

28  Men  (7  gangs). 

Removing  metal  falsework. 
Engineer. 
Men. 

Men  (reaming  and  bolting) 
Man  (plant). 
Men  (painting). 
Man  (running  down  bolts). 


1 
2 


1 
8 
4 

1 
2 

1 


10  Men  (assorting  bolts). 


117 


Storage  yard — Separating,  dislri- 
huting  and  preparing  metal  fof 
erection. 
Foreman. 
Crane  runner. 
Men. 
Semaphore  attendant. 

Locomotive  crew. 
Engineer. 
Fireman. 
Brakeman. 


Thursday,  Arugust  29y  1907. 
North  side, 
1  Foreman. 
1  Checker. 
1  Skiffman. 

1  Water  boy. 

2  Night-watch. 
2  Smith  shops. 

Erecting  metal  falsework. 
1  Assistant  foreman. 

1  Engineer. 

2  Men  (bolting). 
16  Men. 

Preparations  for  main  traveller. 
1  Assistant  foreman. 
1  Engineer. 
6  Men. 

Dist'g  T.'  and  M.  falsework  and 
foundations. 
1  Assistant  foreman. 
1  Engineer. 
11  Men. 

Jetty, 
1  Engineer. 
8  Men. 
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Belair  storage  yard, 
1  Assistant  foreman. 
1  Engineer. 
1  Fireman. 
1  Night-watch. 

Unloading  and  str^g  metal. 
1  Crane  runner. 
6  Men. 


11 


130 


198— Grand  total. 


B.  A.  YENSER, 

General  Foreman. 
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(Copy.) 


EJHlBITa 

EXHIBIT  No.  112. 

Quebec,  23rd  March,  1907. 


Mr.  Theodore  Cooper^ 

Consulting  Engineer, 

35  Broadway,  New  York  City. 

Dear  Silr— I  am  instructed  by  the  board  of  directors  to  inform  you  that  the 
verbal  agreement  made  with  you  by  the  president  in  New  York  on  the  13th  instant 
has  been  unanimously  ratified  by  the  directors,  that  is  that  you  undertake  the  examina-t 
tion  and  analysis  of  the  several  tenders  and  plans  received  on  the  1st  instant  by  this 
company  for  the  construction  of  our  proposed  railway  bridge,  and  that  you  will  report 
on  same  to  this  board,  your  charges  being  a  minimum  fee  of  $2,500  for  the  first  tender, 
not  to  exceed  a  maximum  of  $5,000  for  the  full  work,  the  respective  charges  on  the 
several  tenders  after  the  first  one  to  be  regulated  on  the  actual  work  and,  as  you| 
suggested  yourself,  to  be  arranged  to  the  satisfaction  of  the  president.  I  hope  I  have 
correctly  stated  the  conditions. 

Yours  respectfully, 

TJLRIC  BARTHE,  i 

Secretary, 

P.S. — ^Mr.  Hoare  has  sent  you  by  express  a  package  of  plans  which  he  just  tol^ 
me  to-day  have  not  yet  reached  you.  I  have  inquired  at  the  express  office,  and  the 
explanation  is  that  owing  to  the  snow  blockade,  the  first  train  has  left  Levis  last  night 
only  at  nine  o'clock. 

U.  B. 


EXHIBIT  No.  114. 

Amounts  paid  to  Mr.  Theodore  Cooper,  consulting  engineer,  from  September  18th, 
1899,  to  February  1st,  1907:— 

Sept.  18,  1899--Cash $3,500 

June    1,  1900       " 1,050 

Dec.     7,  1900       " 1,675 

Aug.  23,  1901        " 4,000 

Nov.  26,  1902       " 4,000 

Nov.      5,  1903        "    4,000 

June  16,  1904       " 4,000 

July   12,  1905       "    4,000 

Jan.      8,  1906       " 2,000 

July   18,  1906       ' 2,000 

Eeb.      1,  1907      '' 2,000 

$32,225 

J.  H.  PAQUET, 

Treasurer. 
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EXHIBIT  No.  122. 


DR.  AMI'S  REPORT. 

(I.)  Notes  os  Drilungs  obtained  in  six  Diamond-drill  Bore-holes  ifTTHE  Bed  of 

THE  St.  Lawrence  Rh'er  at  Victoria  Cove,  Sillery,  eight  miles 

ABOVE  Quebec  City,  Quebec. 

Through  the  kindness  and  courtesy  of  Mr.  E.  A.  Hoare,  engineer  for  the  Quebec 
Bridge  Company,  Quebec,  I  had  an  opportunity  afTorded  me  of  examining  the  drillings 
extracted  from  the  six  diamond-drill  borc-holcs  which  serve  to  indicate  the  character 
of  the  rock  formations  and  materials  occurring  in  the  immediate  vicinity  of  the  abut- 
ments, anchor  piers  and  main  piers  of  the  Quebec  bridge  now  in  the  process  of  com- 
pletion. The  logs  of  the  different  borings  were  carefully  preserved  in  bozeSy  and  the 
following  notes  have  been  prcpnrod  by  mo,  topothcr  with  the  sketch  sections  or  illus- 
trations accompanying  them. 


No.  T.    Boro-holo. 


i)i:st'UU»ri()Ns  ok  drillings. 
North  Side  of  the  St,  Lawrence  River, 

43  feet.    Anflior  pior,  on  ctMitro  line,  400  feet  north  of  No.  8  bore- 
hole.   Shore  above  water  level. 


II'  0-     '. 

'^: "'.  RSI 


ir'o" 


zfo' 


43'  0" 


3ondy  IfHnt, 
Tsrie  yellow 


Unatorv  p^bbJea^, 


TfTonton^  5ill«ry, 
touldera. 


After  penetrating  the  surface  soil  which  consists  of 
a  sandy  loam  one  foot  in  thickness  in  which  grains  of 
clear  (piartz  abound,  the  drill  traversed  ten  feet  of  fine 
yollow  (puirtzoHc  sand  below  which  occurred  two  feet  or 
more  nf  ratluM'  impure  sand,  two  feet  more  of  sand  and 
^'^r.ivcl  iiiKlcrliiid  l>y  two  additional  feet  of  sand  and  fine 
MiUiinj^nilar  gravel.  Eight  feet  were  then  traversed,  in 
which  liinc'stouf*  i)obbles  predominate,  thus  reaching  a 
depth  of  twenty-iivo  feet.  Between  twenty-five  and 
forty- three  feet  deptli,  boulders  of  Trenton  limestone 
associated  with  boulders  of  Archaean  crystalline  rocks 
and  pebbles  of  sandstones  belonging  to  the  Sillery  grit 
formation  o^rnr.  This  bore-hole  was  not  continued 
(Ircpcr. 


Horc'-liole   No.    1,   North    Side. 
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No.  II.    Bore-hole.    Fifty  feet  east  of  the  centre  line. 


T^^ 


9'  cr 


S^i^^"^ 


li   0^^ 


23' 10! 


*^''^--S^ 


46    0' 


54'  0" 


Drillings  consist  first  of  about  one  foot  of  sandy  loam,  followed  downward  hy 
eight  feet  of  quartzose  sand  rather  coarser  than  the  materials  examined  in  bore-hole 
"So.  1»  together  with  a  number  of  small  subangular  fragments  of  various  kinds  of  rock 
and  sliale.  Below  this  the  drillings  consist  of  ^ve  feet  of  a  fine,  well  mixed,  drab- 
coloured  gravel  underlaid  by  eight  feet  of  coarse  limestone  gravel  not  unlike  that  met 
at  the  twenty-five  feet  depth  in  bore-hole  No.  1.  The  next  twenty-two  inches  were 
marked  by  the  presence  of  a  boulder  of  fossiliferous  limestone  underlaid  by  five  feet 

and  eleven  inches  of  coarse  and  well  mixed  subangular 
pebbles  of  Sillery  grit,  Palaozoic  limestone,  shale,  &c. 
In  the  next  two  feet  three  inches,  a  boulder  of  a  dark 
crystalline  Archsean  basic  rock  occurs,  probably  dyke 
material,  with  garnet,  &c.,  underlaid  by  one  foot  seven 
inches  of  coarse  brownish  grey  quartzose  sand  aaso* 
ciated  with  grains  of  felspar  and  grits.  A  limestone 
boulder  was  met  in  the  next  five  inches  at  a  depth  of 
thirty-four  feet,  below  which  sand  similar  to  that  over- 
lying the  boulders  of  limestone  just  described  above 
occurred  to  a  depth  of  one  foot,  underlaid  by  two 
boulders,  one,  consisting  of  sedimentary  or  Palseozoio 
limestones,  the  other,  an  Archsean  gneiss  boulder.  Eig^t 
inches  of  a  dark-coloured,  quartzose  sand  holding  frag- 
ments of  gneiss,  the  grains  of  both  being  subangular, 
are  underlaid  by  a  boulder  of  Archsean  gneiss  five 
inches  in  thickness,  below  which  three  inches  of  dark- 
coloured  sand  occurred  similar  to  that  above  the  last- 
mentioned  boulder.  'Six  feet  were  then  traversed 
marked  by  the  presence  of  boulders,  of  grey  greisses  of 
Archaean  age,  and  others  of  Sillery  grit,  underlaid  by 
dome  eight  inches  of  dark  sand  similar  to  that  just 
described,  in  which  were  imbedded  pebbles  of  Sillery 
grit,  and  limestone  of  Trenton  or  Black  Kiver  age. 
The  next  ten  feet,  reaching  a  depth  of  fifty-four  feet, 
were  drilled  in  solid  rock  of  typical  Sillery  grit,  similar 
to  that  which  occurs  in  the  face  of  Ae  escarpment  on 
the  north  side  of  the  river  at  Victoria  Cove,  Sillery. 
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B(ni*-hole  No.   2,  North   Side. 
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No.  TTT.    Bore-hole,  480  feet  from  base-line,  on  the  centre  line;  measurements  taken 
from  the  river  bed.    Bed  of  Eiver  St.  Lawrence. 

Drillings  at  this  point  consist  of  three  feet  two  inches  of  drab-coloured  sand  and 
gravel  in  which  quartz  veins  predominate  and  fragments  of  felspar,  limestone,  arena- 
ceous shale  (resembling  shales  of  the  Lorraine  formation)  associated  with  pebbles  of 
ArchsBan  and  Trenton  (Ordovician)  age,  are  underlaid  by  a  boulder  of  Archsan  rock 
eight  inches  in  thickness,  below  which  are  four  feet  four  inches  of  angular  fragments 
of  quartz,  limestones,  shales,  rather  free  from  sand  and  well  washed  and  preserved* 
The  next  three  feet  consisted  of  a  white  quartzite  and  biotite  (gneiss  or  coarsely- 
crystalline  pegmatite)  boulder  imbedded  in  a  rusty,  chocolate-coloured  sand  followed 
downwards  by  seven  feet  three  inches  of  drab-coloured  mixed  fine  and  coarse  gravely 
below  which  were  struck  boulders  of  Archaean  rocks  consisting  of  light  pinkish-gregr 
micaceous  and  homblendic  as  well  as  biotite  gneiss  reaching  to  a  depth  of  nineteen 
feet  five  inches.  Similar  gravel  to  that  just  described  above  the  boulders  of  Archsdan 
rocks  then  characterize  the  drillings  for  the  next  ten  feet  seven  inches  down  to  a  depth 
of  thirty  feet,  where  a  six-inch  boulder  of  Sillery  grit  was  traversed  by  the  drill.  The 
next  eighteen  inches  were  characterized  by  a  mixed  gravel  of  limestone  and  shale 
fragments  whose  average  size  was  about  one  centimetre  across,  below  which,  according 
to  the  engineer,  *  a  piece  of  a  boulder  was  picked  up  with  the  two-and-a-half -inch 
pipe'  measuring  three  inches  across,  which  consists  of  a  pinkish  Archaean  gneiss. 

Four  feet  six  inches  of  coarse,  mixed,  angular  gravel 
with  boulders  of  Archaean  rock  then  follow,  under  which 
occurred  a  boulder  of  fossiliferous  limestone  of  typical 
Trenton  age,  as  may  be  inferred  from  the  following 
lists  of  fossil  remlains  recognized  in  its  mass: — 


59  a: 


^ 


1.  Orthis  (Dalmanella)  testudinaria,  Dalman. 

2.  Leptwna  {Plectamhoniies)  sericea,  Sowerby. 

3.  Rhynchotrema  inoequivalvis,  Oastelnau. 

4.  Pachydictya,  sp. ' 

5.  Monticuliporoid,  indt. 
fragment,  too  imperfect  for  identifir- 


6. 


Trilohite 
tion. 


For  one  foot  two  inches  below  this  Trenton  boulder, 
similar  gravel  to  that  above  the  boulder  occurred, 
followed  downward  by  a  boulder  of  Archaean  crystal- 
line rock  to  a  depth  of  sixteen  inches  deeper,  below 
which  again,  similar  gravel  was  struck  to  a  depth  of 
forty-four  feet  seven  inches.  Ih  the  next  fourteen 
feet  ^ve  inches,  the  drillings  gave  a  gravel  of  grit  and 
shales.  At  the  depth  of  fifty-four  feet  *  the  tube  broke ' 
and  the  bore-hole  was  abandoned. 


Bore-hole  No.  3.  North  Side. 
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South  Side  of  the  St.  Lawrence  River, 


No.  IV.    Bore-hole.    Bed  of  river. 


m'  ?: 
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The  drillings  which  were  examined  as  representing 
the  first  forty-eight  feet  of  the  material  obtained  in 
this  bore-hole  consisted  of  small  angular  pieces  of 
Archaean  and  Palsoozoic  rocks  together  with  water- 
worn  and  well  rounded  and  subangular  i)ebbles  of  the 
same  rock  and  grey  shale  or  siliceous  mudstone.  These 
are  followed  downward  for  eight  feet  by  drab-coloured 
and  subangular  gravel.  Then  two  feet  of  somewhat, 
angular  gravel  with  rounded  blocks  of  limestone  and 
boulders  of  pinkish  gneiss  wtih  Sillery  grit  were  tra- 
versed. The  next  three  feet  showed  the  presence  of  a 
sand  or  gravel  with  drab  and  rather  dark-coloured 
black  shale,  with  which  were  associated  pebbles  of 
Archaean  gneissoid  rocks  and  fragments  of  limestone, 
shales,  &c.,  at  times  very  angular.  Three  boulders  of 
Sillery  grit  or  sandstone  follow  with  limestone  pebbles 
in  the  next  five  feet  of  the  drillings  examined.  These 
were  underlaid  by  five  feet  four  inches  of  similat 
rocks  and  i)ebble8,  these  in  turn  being  underlaid  by 
similar  strata  to  a  depth  of  seventy-six  feet  seven 
inches,  where  sand  and  gravel  to  a  depth  of  two  feet 
are  then  penetrated  in  which  pebbles  of  Trenton  lime- 
stone, of  Archaean  gneiss,  of  Sillery  grit,  black  shale, 
&c.,  occur,  followed  downward  by  Trenton,  Archaean 
and  Sillery  boulders  to  the  bottom  of  the  bore-hole  at 
a  depth  of  eighty-six  feet  seven  inches,  where  the  drill- 
ing was  abandoned. 


Bore-hole  No.  4,   South   Side. 
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No.  V.  Bore-hole.     Bed  of  river. 
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Drillings  consist  of  drab-coloured  sand  and  gravel 
associated  with  Sillery  grit  materials  to  a  depth  of 
ten  feet,  followed  by  eleven  feet  of  subangular  and 
rather  coarse  sand  with  felspar  fragments,  in  turn 
underlaid  by  a  Sillery  grit  boulder  three  feet  six 
inches  in  thickness  below  which,  two  feet  three  inches 
of  a  coarse  sand,  like  that  above,  in  which  boulders  of 
gneiss,  limestone  and  grit  occur. 

One  of  the  limestone  boulders  contained  Leptcena 
(Plectamhonites)  sericea,  Sowerby,  indicating  dearly 
the  Trenton  age  of  the  mass.  A  typical  Sillery  grit 
boulder  two  feet  thick  was  then  struck,  whilst  the  next 
seven  feet  are  characterized  by  a  mixed  coarse  and  fine 
gravel,  with  pebbles  of  clay  slate,  &c.  This  material 
prevails  throughout  the  drillings  downward  to  a  depth 
of  fifty  feet  seven  inches,  whilst  the  nex£  twenty-six 
feet  five  inches  are  marked  by  the  presence  of  well 
washed  quartzose  sand  with  grains  of  felspar,  chlorite, 
&c.,  reaching  to  a  depth  of  seventy-seven  feet,  where! 
the  drill  stopped. 


Bore-hole  No.  5,  South  Side. 
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No.  VI.  bore-hole.    Close  to  south  clifF,  south  anchor  pier,  200  feet  from  foot  of  cliff. 
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Eleven  feet  four  inches  of  a  fine  grained  homogen- 
eous bluish-grey  clay  characterized  the  first  series  of 
drillings  obtained.  Below  this  bed  of  clay  a  layer  one 
foot  in  thickness  of  a  more  or  less  arenaceous  and 
calcareous  clay  occurred,  which  when  exposed  to  the 
air  forms  a  rather  strong  natural  cement,  the  grains 
adhering  to  one  another  very  firmly,  followed  by  some 
thirty  feet  three  inches  of  a  more  or  less  pure  though 
at  times  arenaceous  clay.  At  a  depth  of  forty-three 
feet  four  inches  a  boulder  was  met  with  about  six 
inches  in  thickness,  below  which  occurred  three  feet 
three  inches  of  a  whitish-grey  very  ^e  clay,  in  which 
a  Sil'ery  grit  boulder  was  struck.  This  clay  resembles 
the  first  or  surface  clay  described  in  the  drillings  from 
this  bore-hole.  Six  feet  five  inches  of  a  coarse  sandy 
clay,  mostly  sand  follow,  below  which  is  a  similar 
stratum  eighteen  inches  thick,  forming  a  comparatively 
strong  natural  cement.  Coarse  angular  sand  follows 
two  feet  in  thickness;  then  a  Sillery  grit  boulder 
twenty- two  inches  in  diameter,'  below  which  are  ^^q 
feet  two  inches  of  a  coarse  rusty  sand,  continuing  to 
a  depth  of  sixty-three  feet  six  inches.  The  drill  then 
traversed  the  solid  rock  to  a  depth  of  fifteen  feet.  No 
sample  of  the  rock  traversed,  however,  was  present  in 
the  drillings,  but  it  is  very  likely,  and  most  probable, 
that  the  Sillery  grit  rocks  were  struck  at  the  depth  of 
sixty-three  feet  six  inches  and  penetrated  to  the 
seventy-eight  feet  six  inch  level,  as  given  in  the  log 
accompanying  the  drillings. 


Bore-hole  No.  6,  South  Side. 


NOTE. 


In  connection  with  the  building  of  the  piers,  abutments,  &c.,  of  the  Quebec  bridge, 
a  niunber  of  interesting  specimens  were  obtained  and  forwarded  by  Mr.  M.  P.  Davis, 
contractor,  throtigh  his  manager,  Mr.  A.  A.  Stuart,  to  the  department  for  examination, 
and  as  donations  to  the  Museum.    These  include  fossil  plants  obtained  from  excava- 
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tions  in  the  caissons  both  on  the  north  and  south  slopes  of  the  St.  Lawrence  river  bed, 
Victoria  Cove,  Sillery,  and  samples  of  rock  materials  in  which  these  were  found  im- 
bedded at  various  depths  from  the  surface.  Besides  these,  a  fine  block  of  coarsely 
crystalline  syenite  or  homblendic  granite  employed  in  the  construction  of  the  piers  and 
abutments  from  the  quarries  at  Kivi^re  h,  Pierre  was  also  presented  by  Mr.  Davis  to 
the  National  Museum,  which  serves  to  illustrate  admirably  the  various  characters  of 
this  building  material  so  excellent  for  heavy  masonry.  Of  this  rock,  Mr.  Davis 
informs  me  that  a  single  block  was  quarried  which  contained  not  less  than  1,900  cubic 
yards,  even  and  homogeneous  in  structure  throughout..  This  single  block  thus  weighed 
no  less  than  9,069,840  lbs.,  equivalent  to  4,535  tons.  The  rock  is  of  a  light  pinkish- 
grey  colour,  quite  pleasing  to  the  eye,  and  takes  a  high  polish,  dresses  and  cuts  well, 
constituting  in  a  marked  degree  a  highly  desirable  rock  for  heavy  works  and  founda- 
tions. 

Geology  of  the  Site  of  the  Quebeo  Bridge. 

Early  in  October,  with  a  view  of  determining  the  rock  materials  and  geological 
formations  upon  which  the  abutments,  anchor  piers  and  main  piers  of  the  Quebec 
bridge  rested,  the  Engineer  in  Chief  and  Deputy  Minister  of  Eailways  and  Canals 
presented  a  request  that  I  should  make  a  report  upon  the  same.  The  result  of  the 
examination  made  by  me  from  during  field-work  of  1901,  of  the  drillings  obtained 
from  the  diamond  drill  bore-holes,  along  the  shore  and  in  the  bed  of  the  St.  Lawrence 
river  at  Victoria  Cove,  Sillery,  eight  miles  above  Quebec  city,  were  verified  and  a 
report  prepared,  which  has  been  transmitted  to  the  Department  of  Hallways  and 
Canals,  and  a  duplicate  copy  of  the  same  was  deposited  with  the  acting  director  of  this 
department,  and  reads  as  follows: — 

Preliminart  Keport  on  the  Geoloqioal  Formations  in  the  vicinitt  of  the  Quebec* 
Bridge  Piers  and  Abutments,  Victoria  Cove,  Sillert,  Que. 

From  the  examination  made  of  the  materials  obtained  from  within  the  caisson  of 
the  south  main  pier  of  .the  Quebec  bridge,  as  well  as  of  the  geological  formations  along 
the  north  and  south  shores  of  the  St.  Lawrence  river  at  Victoria  Cove,  Sillery,  Que., 
I  am  led  to  conclude  that  there  are  at  least  three  distinct  geological  formations  upon 
which  the  abutments,  anchor  piers  and  the  north  and  south  main  piers  rest,  in  the 
following  ascending  order  of  succession  and  of  age: — 

I.  The  Sillery  grit  formation. 
n.  The  boulder  clay  or  glacial  drift  formation, 
m.  The  later  Pleistocene  formation. 

the  abutments. 

The  abutments  of  the  Quebec  bridge,  both  on  the  north  and  south  shores  of  the 
St.  Lawrence  river,  rest  directly  upon  the  Sillery  grit  formation. 

This  Sillery  grit  formation  consists  for  the  most  part  of  greenish  drab-weathering 
and  greenish-grey  sandstones  or  coarse  grits  frequently  assuming  the  character  of  fine 
conglomerates  with  white  quartz  pebbles  at  time  the  size  of  peas. 

These  sandstones  are  sometimes  slightly  micaceous,  and  occasionally  hold  scales 
of  green  and  black  shale,  and  a  few  spangles  of  graphite.  They  are  often  calcareous. 
They  usually  present  massive  beds,  and  at  Sillery,  the  type  locality,  many  of  the  layers 
are  quarried  for  building  purposes,  the  stone  being  used  largely  in  Quebec  city.  When 
broken,  the  rock  presents  a  sharp,  cutting  edge  and  fracture,  the  grains  of  material 
composing  the  rock  being  strongly  cemented  together. 
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THE  ANCHOR  PIERS. 

The  north  anchor  pier  rests  directly  upon  the  Sillery  grit  formation. 

The  south  anchor  pier  rests  in  the  upper  strata  of  ^e  later  Pleistocene  or  boulder 
sand  formation,  which  at  this  point  consists  for  the  most  part  of  fine  clay  and  sand 
filling  the  interstices  of  rounded,  water-worn  and  subangular  boulders  of  ArchsBan 
and  Palaeozoic  formations,  such  as  are  seen  strewn  on  the  beach  at  low  water,  held  in 
a  matrix  of  stratified  and  well  washed  sand.  The  Archsean  boulders  are  as  varied  in 
composition,  comprising  as  the  rocks  of  that  primitive  series  the  Lauren ti an  and 
Huronian  systems  as  they  are  developed  in  the  province  of  Quebec,  including  many 
eruptives. 

THE    MAIN   PIERS. 

The  materials  obtained  from  within  the  caisson  of  the  south  main  pier  indicate 
the  presence  of  both  '  the  boulder  clay  or  glacial  clay '  formation,  and  the  ^  sand  and 
gravel  formation '  or  later  drift. 

The  boulder  clay  or  glacial  drift  formation  occupies  by  far  the  greater  portion  of 
the  area  upon  which  the  south  main  pier  rests. 

This  'boulder  clay'  is  the  characteristic  'till'  or  glacial  clay  of  geologists,  the 
'  hard-pan '  of  Canadian  and  other  American  engineers.  It  was  deposited  here  at  a 
remote  period  during  the  Glacial  Epoch  of  geologists. 

This  formation  consists  of  an  indurated,  compact,  tough  and  unstratified  rock 
mass,  composed  of  rounded,  angular  and  subangular  boulders  and  pebbles  of  Lauren- 
tian  and  Archsean  gneisses  and  quartzites,  associated  with  numerous  boulders  and 
pebbles  of  typical  Sillery  grit,  sandstones  and  shales  (of  which  materials  the  Sillery 
formation  is  composed),  besides  well-scored  and  striated  or  glaciated  pebbles  of  lime- 
stone derived  from  the  Trenton  and  Black  River  limestone  formations  of  the  north 
shore  of  the  St.  Lawrence,  all  cemented  by  an  argillaceous  paste,  and  held  compactly 
together- 

The  materials,  however,  that  were  obtained  from  the  two  most  westerly  compart- 
ments within  the  caisson,  consist  of  the  'boulder  sand  and  gravel  formation.' 
Rounded  and  subangular  boulders  and  pebbles  of  SiUery  grit  and  sandstones,  of  lime- 
stone, quartzite,  gneisses  and  various  other  materials  (not  differing  materially  in  char- 
acter and  composition  from  the  boulders  and  i)ebbles  constituting  the  boulder  clay> 
formation),  are  held  in  a  matrix  of  sand,  which,  upon  examination,  appears  to  consist 
of  well  washed  and  fine  grains  of  quartz,  with  occasional  grains  of  hornblende  andi 
other  impurities. 

The  sand  and  gravel  formation  is  of  later  date  than  the  '  bouldier  clay '  or  glacial 
drift  formation,  and  was  no  doubt  derived  from  the  same,  and  is  a  stratified  deposit. 

THE   NORTH    MAIN   PIER. 

The  north  main  pier  rests  upon  the  sand  and  gravel  formation.  From  tha 
materials  obtained  from  within  the  caisson  of  this  pier,  it  is  evident  that  the  boulders 
of  gneiss,  granite,  quartzites  and  limestone,  ftc.>  which  constitute  this  formation,  have 
their  interstices  filled  with  sand  and  gravel,  and  that  the  whole  is  of  sedimentary 
origin,  of  later  date  than  the  '  boulder  clay  or  glacial  clay '  formation,  and  probabfer 
derived  from  it  for  the  most  part,  being  deposited  as  modified  and  stratified  drift. 

H.M.AMI. 
Geological  Survey  of  Canada, 

Quebec,  Que.,  October  10, 1902. 
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EXHIBIT  He.  125. 
LIST  OF  PLANS  OF  BRIDGE,  WITH  IMPORTANT  DATES. 
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Stringers  of  Ani^hor  Anna . . , . .  .  * , , 
Tnisff^l  FloorbeamB  of  Cant.  Artna . 
Tnitffled  *>  *> 


Anchor  Anna 


G«n.  PI.  675  iL  Suspend^  Span. 

StrtsB  Dgm.  4P  II 

Low«r  Secttona  of  Anchonu^  Shell. ...   

Pine,  PilotH,  Waeher*  ^  Bolts  for  Towers . . . ,, 
I  Bars  for  Towers   ,   ...........    ...... .  (Revad^ 

Top  StmtB  for  Anchor  Towera  .     ...»   

Trans  v^rge  Bracing  for  Anch,  To  wen. ....... 


Up|J€r  Sect.  Anchor  Shell  &  Splice  PI  . 

Top  Strnta  for  Anch.  Towen*.. . , 

N,  Pier  Tr&nnven^  View  of  Anch.  Bent. 


Strea*  D'gin,  for  1500  ft.  Anoh.  Arm . 

Anchoragie  Shell ....       . , 

Detailaof  N.  Bent.. 


RV  StringePB  for  Anch.  Ann. 


Anchorage  Shell , .    >  h  .  . .  h 

RV  Stringers  for  Anoh.  Arms ...........   . . . . . 

Floorbeams  Anch,  Arma .......,-..,.. 

End  Bottom  Chorda  for  Anch.  Arm>i ► 

Anch.  Ann.  Elc^c.  R'y.  Stringers. .......  s ..,,, . 

l-ktadway  Stringera  f<>r  Anch.  Arma. ........... 

Elec.  R*y  &  Roadway  Stringers  for  Anch.  Arm. 


To|)L  Chord  Pin  Packing  for  Anch. 
Ry.  Stringersi  for  Anch.  Ann  ... 


Ann. 


Floor  Beama 


Elec.  Ry.  &  Roadway  Stringers  for  Anch.  Arms. 


End  Floorbeanift  for  Anchor  Amw 

Bottom  Chordft  for  Panel  2  of  Anch.  Araifi  . . .  ^ . 
Anch.  Arm.  DiaRft,  of  Tr»n*v.  Brac'g  at  Poat  Pi. 


Anchoj^  Arm.  Upper  Seo*«  of  Poat  Pi. , 

M  Top  Strata  betw^n  Poet  PI 

II  Lower  Trftns.  Struts  hetw  Boat  PI. 

Bottom  Chorda  for  Panel  3  of  Anoh.  Amis . 

Lever  Poat*  &  Weights . , ,      ,  h  .......... .     ... 

Bottom  Laterala  for  Pan.  1.  Anch.  AriDH'. . .    . . . . 

Tenon  Girders,  RoUorB  etc . . 

Hangers  TO  Por.  Anch.  Arm 

Bottom  Chorda  for  Pan!  5  Anch.  Arm. 


Jnne 

Sept. 

Sept. 

Sept. 

Dec. 

Nov. 

Nov. 

Dec 

Dec. 

Dec. 

Dec 

Feb. 

Feb. 

June 

May 

June 

June 

^^lay 

Mo.y 

June 

June 

June 

April 

June 

April 

April 

April 

July 

July 

April 

July 

July 

July 

July 

July 

July 

July 

July 

Jtity 

Aug, 

Aug. 

July 

July 

Aug. 

Aug, 

Ang. 

July 

July 

Aug. 

.Sept. 

July 

July 

Aug. 

Sept. 

June 

Aug. 

June 

Aug. 

Sept. 


2,  "01. . 
16/03. 
16,  '03. 
16,  1)3. 

2,  m. 

20,  m 
28,  '03 
24,  M)3. 
24,  '03. 

23,  'oa. 

24,  03. 

18,  MM. 
I,  "04. 

21,  '04 . 

4,  \)4. 
3,  ^04. 

27,  *04 
30.  '01. 
10,  "04. 

3.  '04. 
24,  '04. 
10,  "01. 

1,  '04. 

20,  ^04. 

21,  '04. 
21,  '04. 
la  'W. 

19,  ^04. 

20,  ^04. 
U,  '04. 

5*  '04. 

1,  '04, 

15,  '04. 

20,  '04. 

21,  '04, 
^  "01. 

12,  '04. 
26,  '04. 

1,  'm. 

3,  04. 

19,  '04. 

28,  '04. 

4,  '04. 

10,  Xfl. 

11,  '04. 

14,  '04. 

20,  'M 
2ti,  '04. 

5,  '04. 

15,  '04. 
30,  '04. 
10,  '01. 
10,  '04. 

15,  '04, 
3,  "04. 

16,  '04. 

13,  'OL 
15,  '04. 


Sept. 
Sept. 
Oct. 
Doc 
Dec. 
Dec 
Jan. 
Jan. 
Feb. 
Fek 
Mar. 
Mar. 
June 
June* 
June 
Juuf 
June 
June 
June 
June 
April 
April 
June 
June 
April 
April 
July 
Juljr 
April 
July 
July 
.fnly 
July 
July 
July 
July 
July 
Aug. 
Aug. 
Aug, 
Aug. 
'Aug. 
Augt 
Aug. 
Aug. 
Aug. 
Aug. 
Sept. 
Sept. 
Aug. 
Aug, 
Aug. 
Sept. 
Aug. 
Aug, 
Sejit. 
Sept. 
.  S**pt. 


34,  *03, 

24,  *03. 
5,  ^ 

16. '03. 
16,  'OS. 
16»  '03. 
12,  '04. 

12,  '04. 
26,  '04. 
2&,  '04. 
29,  '04, 
29,  tM 
10,  '04. 
15,  *04. 

7,  t^4. 
10,  'O*. 
10,  ^04. 
10,  XH. 
15,  HH. 
10,  '04. 

25,  '04. 
25,  ^04. 
SO, '04. 
10,  '04. 
25,  '04. 

25,  ^J4. 
\8,  '04. 
iM,  '04. 

26,  '04. 
18,  '04. 

18,  '04. 

0,  '04, 
22;  '04. 

27,  ^04. 
27,  '04. 
27.  '04. 
27,  "04 

8,  '04. 

8,  "M. 
»,  '04. 

1,  '04, 
S,  '04. 

9,  '04. 
15, '04. 
15,  '04. 

1, '04. 

19,  '04. 
9,  *04. 
0.  ^04. 
K,  '04. 

13,  'Ot. 
15,  '04. 
13,  '04. 

3,  '04. 
13,  104. 

7, '04. 
l*j,  '04, 
23,  '04. 


June  25,  VI. 

Oct.  28,  m 

Oct,  28, '03. 
Oct  28,  "03. 
JftU.  19,  '04. 
Jan.  19,  "04. 
Jan.  10, '04. 
Jan.  27,  '01, 
Jan.  27,  '01 
NUr,  15,  "04. 
Mat.  15,  '04. 
April  18,  '04. 
April  18,  "04. 
July    7»  tM. 


July 
July 
Aug. 
July 
July 
July 
July 
Aug. 


T, '04. 
7, '04. 
2, '04. 
7,^. 

7,  01. 

7,  "04. 
. .  „  2,  ^04. 
M»y  13;  '04. 

Oct.   11,  '04. 

Aug.    2,  "04. 

Auff.    2,  *04, 

Miy  12,  m. 

Aug.    9,  'Oi 

Aug.    9,  1)4. 

May  12,  '04. 

Aug.    9,  ^, 

Aug.    9,  ^04. 

Oct.   11,  04. 

Aug.    a  '04. 

Aug.  12,  '04, 
.Aug.  11,  '04. 
.jAug.  11,^. 

Oct,  11,  HH. 
.  Sept.  7,  "04. 
.  Sept.  7,  "04, 
.  Sept.  7,  '04. 
.  Sept,  7,  '04. 
.  ;Sept.  7,  '04. 
.  Sept.  7,  '01 
.Sept.  7,  1)4. 
.  Sept.  7,  W. 
,  Get.  10,  '04. 
.  Oct.  10,  "01 
,  iOct.  IT,  04, 
..Oct.  18,  "04. 
.Oct.  17,  '04. 
J(5ct.  18,  ^. 
.fOct.  18,  XM. 
.  No  cUte  D4. 
.SOet.  17»  ^. 
,^Oct.  17,  IM. 
'04. 

Oct  21,  1*4, 
.lOct  21, '04. 
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LIST  OF  PLANS  OF  BRIDGE,  WITH  IMPORTANT  DATES— ConYtnwei. 


Plan  No. 


18 
24 
26 
12 
26 
27 

4 
17 
30 

6 
311 
19 
21 
32 
33 

7 
20 
34 
29 
28 
35 
31 

8 

9 
45 
47 
42 
10 
40 
61 
63 
65 
36 

1 

2 
72 

69 
44 
75 
73 

a5 

86 

77 

62 

70 

3&4 

4 

3 

37 

68 

46 

84 

78 

6 

90 
83 
38 
94 

89 

99 
100 
59 
64 
79 
81 


Description. 


Date  of 
Plan. 


Struts  ASSl  for  Anch.  Arm 

Bottom  Laterals  for  Panel  5  Anch.  Arm 

M  tl  6  tl 

Anch.  Arm.  Lower  Sees,  of  Poet  Pi 

End  Top  Chord  AGO  for  Anch.  Arm 

Sub- Verticals  ASVL  „  

Bottom  Chords  for  Panel  4     »  , . , 

Bottom  Laterals  for  Panels  2,  3  &  4 

It  II  8,  Anchor  Anus 

Bottom  Chords  for  Panel  6  ••  

Top  Laterals  for  Panel  O   

Anch.  Arm.  Upper  Sees,  of  Post  P2 

Sub-Diasronals  ASP-1  for  An.  Arm 

Bottom  laterals  for  Panel  9  An.  Arm   

Anch.  Arm.  Top  Strut  betw.  Swb  Vert  A8VI. . . 

Bottom  chords  for  Pan'l  7  of  Anch  Arms 

Anch.  Arm .  Lower  Sees,  of  Post  P.2 

Sub- Verticals  A  S  V2  for  Anch.  Arms 

Sub-Diags  A  Sl'2  for  Anch.  Arm 

Bottom  Laterals  for  Panel  7,  Anch.  Arms 

Hanger  ATOO  for  Anch.  Arms 

Strut  ASS2  for  Anchor  Arm 

Bottom  Chords  for  Pan'l  8  of  Anch.  Arms 

9  M  

Sub- Verticals  A  SV-3  for  Anch.  Arms 

Anch.  Arm.  Lower  Trans.  Strut  betw.  Hangr's  TO. 

Top  Later'ls  for  Panel  A  

Bottom  Chords  for  Panl  10.  Anch.  Arm 

Upper  Sees,  of  Poet  P3  of  ..  

Anch.  Arm.  Top  Strut  at  SV.2 

Anch.  Arm.  Diag.  of  Trans  v.  bracing  at  hang^ersTO. . 

Anch.  Arm.  Bottom  Strut  at  SV2 

Upper  Sees,  of  Poet  P4 

Trussed  Floorbeams  Anc  Arm 


Anch.  Arm.  Diagonal  of  Transv.  bracing  of  Hang- 
ers TOO 

Anch.  Arm.  Top  Strut  betw.  Poets  P2 

Lower  Sees,  of  Post  P8  for  Anch.  Arme 

Lower  Pedestal  for  Shoe  over  Main  Pier 

An.  Arm.  Diag.  of  Trans,  bracing  at  hangers  TOO 
Diag.  of  .1  „  Po8tP2.    ... 

Anch.  Arm  Diag.  of  Transv.  Bracing  at  Post  P2. 

I  11      Lower  Strut  betw.  Posts  P2 

I  II      Diag.  of  Trans.  Bracing  Hang'rij  TO.. 

Sub  Diap.  (A)  SP-3  for  Anch.  Arms 

Suspension  Rods  for  Anch.  Arms 

Trussed  Floorbeams  for  Anch.  Arms 


A.  Arm  Middle  Sections  of  Post  P4 

Strut  (A)  SS-3  for  Anch.  Arm 

Top  Laterals  for  Panel  8 

Anch.  Arm,  Bottom  Strut  at  SB-3 

11     Top  Strut  at  SB-3 

Bracing  under  Trussed  Floorb'ms  Anch.  Arms . . 

Anch.  Arm,  Lower  Strut  betw.  Posts  P3. 

I.     Top  Strut  betw.  Poets  P3 

I  II     Lower  Sections  of  Poet  P4 

II     Diag.  of  Transv.  bracing  at  Bub- vert 

SV.3 

II     Diag.  of  Transv.  bracing  at  sub- vert 

f  A)  SV-3 
.1     Diag.  of  Transv.'  brac'g  at  Poet  P3. . 


Aug. 
Aug. 
Aug. 
Aug. 
Aug, 
Sept. 
Sejst. 
A  us?. 

[Sept. 

8opt. 

Aug. 

Aug. 

Sept. 

8ept. 

Oct. 

S<t?pt 

Sept 

S#pt. 

i^pt. 

Oct. 

^Oct> 

Uct. 

Oct. 

Sept. 

[Nov. 

Sept. 

Oct. 

Oct. 

Oct. 

Sept. 

Sept. 

Oct. 

Oct. 

Oct. 

Oct. 

Oct 

Nov. 

Nov. 

Nov. 

Oct. 

Oct. 

Oct. 

•Oct. 

!Oct. 

:Nov. 

Oct. 

Oct. 

Sept. 

Nov. 

Nov. 

Nov. 

Nov. 

Nov. 

Nov. 


Top  LaterTs,  PanelC 

«      D 

Sub- Verticals  (A)  SB-6  for  Anoh.  Arms. 
Lower  Sea  of  Hanger  TOOOO 


18,  '04. 

25,  '04. 
30,  '04. 

6,  '04. 
29,  '04. 

8,  '04. 
17,  '04. 
J,  '04. 
10,  '04. 
14,  '04 

19,  '04. 
24.  '04. 
23,  '04. 

13,  '04. 

16,  '04. 
,%'04. 

14,  '01. 
21,  '04. 

10,  '04. 

2,  '04. 

23,  '04. 

17,  '04. 

12,  '04. 

15,  '04. 

3,  '04. 

4,  '04. 

26,  '04. 
9,  '04]. 

21,  '04 

13,  '04. 

20,  '04. 

17,  '04 

27,  '04. 
26,  '04. 

4,  "04. 

26,  '04. 

24,  "04. 

19,  '04. 
28, '04. 

3,  '04. 
12,  '04. 

18,  '04., 
31,  '04. 
12,  '04. 
»>,  '04 
23,  '04. 

20,  '04. 
1, '04. 
6,  *04. 

20,  '04. 
30,  '04. 

11,  '04. 
4, '04. 

21,  '04. 
17, '04. 
11,  '04. 
15,  '04. 


Date  Cooi>er     Date  Signed 
Signed.  by  Dcpt. 


Aug.  23,  '04. 
Sept.  13,  '04. 
Sept.  13,  '04. 
Oct.  6,  '04. 
Sept.  8,  '04. 
Sept.  1(),  '04. 
Sept.  23,  '(^. 
Aug.    23,  '04. 


Sept. 

'Sept. 

iSept. 

jSept. 

Sept. 

Sept. 

I  Oct. 

Sept. 

Sept. 

;Sept. 

Sept. 

Oct. 

Sept. 

Oct. 

Oct. 

Oct. 

iOct. 

iOct. 

Oct. 

Oct. 

Oct. 

.Oct. 

|Oct. 

I  Oct. 

Nov. 

Oct. 

Nov.- 

Oct. 

Oct. 

Nov. 

Dec. 

Nov. 

Nov. 

Nov. 

Oct. 

Nov. 

!Nov. 

jNov. 

Dec. 

:Oct. 

■Oct. 

Oct. 

Nov. 

Nov. 

Nov. 

Nov. 

Nov. 

Nov. 


Nov.   30,  '04 


Nov. 
Nov. 
Dec. 
Oct 
Oet 
Nov. 
Nov. 


21,  '04. 
28,  '04. 

3, '03. 

6, '04. 
12,  "04. 

4, '04. 
18, '04. 


23,  '04. 
23,  '04. 
21,  '04. 

8,  '04. 
21,  '04 
21,  '04. 

12,  01. 

21,  04. 
27,  '04. 
17,  '04. 
1.3,  '04. 

3,  '04. 

23,  '04. 
17,  '04. 

22,  '04. 

13,  '04. 
13,  04. 

5,  '04. 

24,  'Oi. 
3,  '04. 

20,  '04. 
26,  '04. 
26,  '04. 
5,  '04. 
;^,  '04. 

11,  '04. 

30,   04. 

29,  '04. 
2J),  04. 

9,  '04. 

1,  '04. 

30,  '04. 
30,  '04. 

7,  '04 

26,  '04. 

1, '04. 

7, '04. 

12,  '04. 

2,  04. 

12,  '04. 
29,  '04 . 

13,  '04. 
17,  '04. 

9,  '04. 

29,  '04. 

30,  '04. 
17,  '04. 
29,  '04. 


.  Oct. 

JOct. 
lOct. 
Oct. 
Oct. 
I  Oct. 
Oct. 

!oct. 

Oct. 

Oct. 
■Oct. 

Oct. 
IOct. 
IOct. 
I  Nov. 
I  Nov. 

Nov. 
Oct. 
N(»v. 
■Nov. 
Nov. 
Nov. 
I  Nov. 
iDec. 
I  Dec. 
D(K. 
Dec. 
Dec. 
Dec. 
Dec. 
Dec. 
iDec. 
Dec. 

Dec. 
Dec. 
Dec. 
Doc. 
Dec. 
Dec. 
Dec. 
Dec. 
Dec. 
Dec. 
Dec. 
D«c 
Dec. 
Dec. 
Dec. 
I)e.\ 
Jan. 
Jan. 
.Tan. 
Dec. 
Dec. 
Dec. 


21,  '04. 
'04. 
21,  '04. 
21,  '04. 
21,   04. 

21,  '04. 
17,  '04. 
lY;  '04. 

22,  '04. 
22,  '04. 
22,  '04. 

21,  "W. 
22  04. 
24,  '04. 
24,  '04. 

7,  04. 
7,  '04. 
7,  '04. 
7,  '04. 

22,  '04. 
7,  '04. 

10,  '04. 
12,  '04. 
12,  '04. 
12,  '04. 
14,  '04. 
'04. 
14,  '04. 
14,  '04. 
14,  '04. 
14,  '04. 
14,  '04. 

14,  '04. 

15,  '04. 
15,  '04. 

15,  '04. 
15,  '04. 
15,  '04. 

15,  '04. 

16,  '04. 
16,  '04. 
16,  '04. 

16,  '04. 
14,  '04. 
\{\,  '04. 

17,  '04. 
16,  '04. 
16,  '04. 

16,  '04. 

17,  '04. 
17,  '04. 

3,  04. 

3,  '04. 

3,  '04. 
30, '04. 
;«),  '04. 
:S0,  '04. 


Dec.    17,  '04..  Dec.  30,  '04. 


Dec. 
Dec. 
Dec. 
Oct 
Got. 
Nov. 
Nov. 


5,  '04. 
15,  '04. 
15,  '04. 
18,  '04. 
20,  "04. 
12, '04. 
29.  '04. 


Dec.  31,  '04. 

Dec.  31,  '04. 

Detr.  30,  '04. 

Dec.  30.  '04. 

Jan.  9,  "OS. 

Jan.  16, '06. 

Jan.  17.  W. 


8M 


ROYAL  COMMISSilOy  ON  COLLAPSE  OF  QUEBEC  BRIDGE 


7-8  EDWARD  VII.,  A.  1908 
LIST  OF  PLANS  OF  BRIDGE,  WITH  IMPORTANT  J) ATIS^S— Continued. 


Plan  No. 


80 
6 
96 
97 
98 
76 
107 

82 

87 

95 
118 
123 

75 
113 
127 

41 

91 
128 
114 
125 
109 

74 

133 

2 

1 

43 

129 

117 

4 

93 
5 

92 

134 

2 

131 

60 


Description. 


Upper  Sees,  of  Hanger  TOOOO  for  Anch  Anns. . 

Tnussed  Floorbeams  Anch.  ArniB 

Upper  Sees,  of  Hanger  T5Z  for  Anch.  Arms — 
Miadle  Sees,     n  »  n  .... 

Lower  Sees,      n  m  h  .... 

Strut  (A)  SS4  for  Anch.  Arm 

Diag'nls  (A)  Nl  &  (A)  N2  for  Anch.  Arms 

Sub-VertMs  (A)  SB4  ..  ..         

Sub-Diag'nls  (A)  SP4  ..  ..         ...     . 

Struts  (A)  SS5  &  (A)  SS6    ..  

..     (A)  SS7  &  (A)  SS8    M 

M     (A)  SS9  &  (A)  SSIO  .,  ..         

Anch.  Arm  Strut  (A)  SS12L 
Struts  (A)  HI  &  (A)  H2  .. 
Diag'nls  (A)  N3  &  (A)  N4 
-)T'-  -  ^ 


Datepf 
Plan. 


Nov. 
Nov. 
Nov. 
Dec. 
Dea 
Nov. 
Dec. 
Oct. 
Nov. 


(A)  N5  &  (A)  N6 

End  of  Top  Chord  (A)  O 

Anch.  Arm,  Upper  Sees.  Diag.  T50.  

Lower  Sees,  of  Diag.  T50  for  Anch.  Arm 

Anch.  Arm,  Lower  Sees,  of  Diag.  T5 

Strut  (A)  H3  for  Anch.  Arms 

Sub-Diaff.  (A)  SP-5  for  Anch.  Arm 

Bottom  Laterals  for  Panel  10  Anch.  Arm. 
Sub- Diagonals  (A)  SP-5  for  Anch.  Arm. . 

Anch.  Arm  I-bars  for  Diagonals 

Top  Chord  I-bars  for  panels  c,  d,  e,  /,  g  Anc  Anns. 

Top  Laterls  for  Panel  O , 

Anch.  Arm,  Transverse  Strut  (A)  H4 

M     Strut  (A)  SS-ll-L 

If  II     I-bars 

,.     Strut(A)SS-14-L 

II  II     I-bars 

Struts  (A)  SS13 

Anch.  Arm,  Laterls  (A)  L-41-L ... 

Upper  Pedestal  for  Shoe  over  Main  Pier 

Anch.  Arm.  Upper  Sees,  of  Diag.  T5 

Hanger  TOGO  for  Anch.  Arm .   .. 

126  iTop  Later*lB  for  Paul  H 

1    Cen.  Post  Foot  over  Main  Pier 

23  Brackets  &  Cap  Pi's  for  Cen.  Poet  See's  CPl 
9   Over  Main  Pier,  Brk'ts  for  transv.  Bracing. . 

24  Upper  Top  Strut  betw.  Cen.  Posts 

10   Sees.  CP3-4  for  Cen.  Posts  over  Main  Piers.. 

8    Lower  Sees,  of  Cen.  Post       n  »        .. 

5    Bottom  Struts  betw.  Shoes    u  n        .. 

7    Bottom  Diag'nls  betw.  Centre  Poets. 

Tnissed  Floorbeams  betw.  Cen.  Poets 


10,  '04. . 

9, '04. 
24,  '04. 

3,  "04. 

12,  '04. 
7,^04. 
8,  '04. 

22, '04. 

16,  '04. 
Nov.  14,  '04. 
Nov.   21,  '04. 

21,  '04. 

23, '04. 
3, '04. 

10,  '04. 

31, '04. 
Sept.  27,  '04. 
Nov.  18,  '04. 
5, '05. 

13,  '04. 
28, '04. 
19,  '04. 

9, '04. 

14,  '05. 
/O,  '04. 

5, '04. 

Sept.  26,  '04. 

Jan.     4,  '06. 

16,  '04. 

12, '04. 

9, '05. 


Dec. 
Dec. 
Deo. 
Dec. 
Dec 


tfan. 
Dec. 
Dec. 
Dec 
Dec 
Jan. 
Oct. 
Aug. 


8 
4 

71 

88 

20 

104 

105 

112 

1 

2 

101 

3 

13 

66 

122 

16 


103 
111 
108 


Top  LaterTs  for  Panel  *F' 

Anch.  Arm  Top  Strut  at  SV4 

Stringer  Seats,  Anch.  Arms 

Anch.  Arm  Diag.  of  Transv.  Br'cing  at  Sy4. . . . 


Doc. 
Dec. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Oct. 
Jan. 
Tan. 


II        at  Post  P4.. 
Pins,  Pilots,  Washers  k  Bolts 

II  II  M  

II         Bottom  k  Intermed  Struts  at  SV4. , 

■  II         Pins,  Washers  k  Rods 

Sect  CP2  of  Cen.  Poet  over  Main  Pier 

Top  Later's  for  Pan!  E 

II  II  G 

Cen.  Tower,  Transv.  Strut 

Sec  CPl .  for  Cen.  Post  over  Main  Pier. 

Upper  Cen.  Poet  Sec 

Anchor  Anr  Top  Strut  betw.  Posts  P4 

DiagnL  of  Transv.  Br.  at  Post  P4  .. 

II  Intermed.  and  Lower  Struts  betw, 

Poets  P4 


3, '05 
9,  '05. 

14,  '05. 

11,  '05. 
5, '05. 
8, '04. 

12,  '05. 
16,  '05. 

April,  11,  '05. 
Feb.    14,  '05. 

28, '05 

22, '05. 
1, '05. 

26, '05. 

31,  '05. 

30, '05. 
6,  '05. 

21,  '05. 

24,  '04. 

15,  '04. 
Aug.  11,  '04. 
Nov.    29, '04. 

12,  '04. 

15,  '04. 

26,  '04. 

31,  '04. 
Nov.  24,  '04. 
Nov.     4,  "04. 

14,  '05. 

18, '04. 

22, '04. 

23, '05. 
April  17,  "05 
May  3, '05.. 
Nov.  30,  '04.. 
Dec  10,  *04.. 

Dec    9, '04.. 


Date  Cooper 
Signed. 


Mar. 
Feb. 
Feb. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Oct. 
Nov 


Dec. 
Dec 
Oct. 
Oct. 


Mar. 
Oct. 
Dec. 
Mar, 


Nov.   16, '04. 
Nov.   16, '04. 
2, '04. 

19,  '04. 
17, '04. 

20,  '05 

16,  '04. 
29, '04. 
10,  '04. 
17, '04. 

2,  '04. 
23, '05. 
25, '05 

17,  '04. 
28, '05. 
23. '05. 
26, '05. 
10,  "04. 

2,  '05. 

21,  '04. 
6, '05. 
2, '05. 

17,  '04. 

8,  '05. 
14, '04. 
10, '04. 

5,  "04. 
21,  '05. 
21,^04. 
14,  '04. 
14,  '05. 

6, '05. 
14,  '05 
25, '05. 
23, '05. 
20, '06. 
19  '04, 
23, '05. 

8,  '05 

2,  "05. 
20,  '05. 
May  12,  "05. 
Mar.     6,  '05. 

9, '05. 
20,  '05. 
16,  "06. 


Dec. 

Dec 

Dec 

Jan. 

Dec 

Oct. 

Dec. 

Nov. 

Dec 

Jan. 

Jan. 

Deo. 

Jan. 

Jan. 

Jan. 

Dec. 

Feb. 

Dec. 

Jan. 

Feb. 

Dec. 

Feb. 

Dec 

Deo. 

Oct. 

Feb. 

Dec 

Dec. 

Jan. 

Jan. 

Jan. 

Jan. 

Jan. 

Jan. 

Oct. 

Jan. 

Feb. 

May 

Feb. 


Jan.  17,  "OS. 
Jan.  17,  XJd. 
Jan.  81,  '05. 
Jan.  31,  '05. 
Jan.  81,  '05. 
Jan.  81,  "OS. 
Jan.  31,  '05. 
Jan.  81,  '05. 
Jan.  81,  '05. 
Feb.    8,  '05. 


Date  Signed 
by  Dept. 


Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 


Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Feb. 
Nov. 


16,  "OS. 

16,  Xte. 

16,  '05. 

1  '04 

June   10*  "Os! 

Aug.   15,  '04. 

19,  '05. 

19,  '04. 

30, '05. 
1, '04. 
7, '04. 
2, '04. 

16,  "04. 
April  1,  '05. 
Oct.  26, '04. 
Dec.  29,  '04 
May  12,  "05. 
May  2,  '05. 
(Not  signed). 
June  10,  '05. . 
Dec.  20,  '04. . 


Dec. 
Dec. 
Dec 
Nov. 
Nov. 
Dec 
Nov. 


8, '05. 
4,  "OS. 
4,  W. 
4, '05. 
4, '05. 
8, '05. 

_  _-     8,  '05. 

Feb.  14,  *05. 

Feb.  14,  W. 

Feb.  14,  '05. 

Feb.  14,  '05. 

Feb.  14,  '05. 

Feb.  14,  "OS. 

Feb.  23,  '05. 

Mar.    7,  '06. 

Mar.   7,  "05. 

Feb.  23,  W. 

Mar.    7, '05. 

Mar.    7, '05. 

Mar.  15,  '05. 

Mar.  15,  '06. 

Mar.  15, '05. 

^Ur.  15,  '05. 
.iMar.  15, '05. 

Mar.  15,  '06. 

Idar.  15,  '06. 

June  22,  '05. 

June  22,  W. 

June  23,  '05. 

.June  22,  '06. 
.IJune22,'05. 
.|June22,'06. 
.iJune22,  *05. 
.June  22, '06. 
.  June  22,  '05. 
.  June  22,  '05. 
.  June  22,  '06. 
.  June  22,  '05. 
.  June  22,  '05. 
.  June  22,  '06. 
.  June  22,  '05. 
.  June  22,  '06. 
.June  22,  "06. 
.  June  22,  '05. 
.  June  22,  '05. 
.  June  22,  '06. 

Juno  22,  '06. 
.  June  22,  '06. 
.  June  22,  '06. 
.  June  22,  '06. 
.  June  22,  '06. 
.  June  22,  '06. 
.  June  22,  '06. 
.  June  22,  '06. 
.  June  29,  '06. 

June  29,  '29. 
.  June  29,  '06 


Dec  16,  '04. .    June  29,  *06 


EXHIBITS 

SESSIONAL  PAPER  No.  154 

LIST  OF  PLANS  OF  BRIDGE,  WITH  IMPORTANT  DATES— Con /tnwecf. 


Plan  No. 


15 

14 

130 

3 
11 
12 
19 

0 

la 

37 

25 

26 

30 

32 

124 

120 

110 

121 

53 

54 

55 

132 

51 

52 

9 
50 
115 
15 
IG 
21 
11 
10 

3 
45 
46 

2 

1 

18 
22 

1 
1 
4 

24 
33 


12 
19 
26 
25 
31 
32 
27 
17 
30 
20 
23 
21 
35 
34 

5 
SB 
87 
38 

1 
49 


Description. 


Transv.  Bracing  betw.  Cen.  Posts. 


End  Bottom  Choids  over  Main  Shoe  Ancb.  and 

Cant.  Arms »   , 

Main  Pier  Shoes 

Portal  Strut  betw.  Cen.  Poete 

Cen.  Tower  Bracing  for  Portal 

II    Posts  Knee  Brac'g  for  Portal , . , 

Anch.  Arm  Pins,  Pilots,  Washers  and  Bolt^k  . , 

Stress  Diagm.  for  Cant.  Arms 

Cen.  Posts,  Knee  Braces  for  Portal 

Lower  Top  Stmt  betw.  Cen.  Posts 

Bracing  for  fop  Strut  betw.  Cen.  Posts  

Top  Diagnls.  for  Portal , 

Cen.  Posts  Top  DiagnL  for  Portal 

Anch.  Arm  Diagnl.  of  Trans  v.  Bracing  at  SV5v.- 

Diagnl.  of  Trans  v.  BraciuRr  at  SV5 

Anoh.  Arm  Top  Strut  at  SV5 

II  Interm.  and  Lower  Struts  at  SVOi... . 

Bottom  Portal  Strut 

Top  M  ,„ 

Gussets  for  End  Pofets 

II          End  Top  Chord  A  O  for  Anc.  Ann . . 
Diagnls.  for  End"  Portal  Struts 


Bottom  Chords  Panel  9  for  Cant.  Anns 
End  Post 


Upper  Sections  of  T5Z  for  Cant.  Arms 

Panel  9  Bottom  Laterals  for  u 

Brackets  at  End  Floor  beam  Anch.  Arms.. 

Panel  10  Bottom  Laterals  Cant.  Arms 

Bottom  Chords  Panel  10  Cant.  Arms . 

Members  of  Trussed  Floorbeam  10  Cant.  Anna. . 

Middle  Sec.  of  Post  P4  for  Cant.  Arms 

Lower  Sees,  of  Post  P4  u  . ., . . 

Members  of  Trussed  Floorbeam  FBIO  Cant.  Ann, 
Top  Chords  i.  FB9   and    FBIO 

Cant.  Arms 

Lower  Sees,  of  Diagnl.  T5  for  Cant.  Arm.. 
Upper  Sees.  h  n 

Ry.  Stringers  for  Cant.  Arms  

II  Suspended  Span 

Diagnl.  Bracing  Upper  Trussed  Floorl)eam  FBIO 

Cant.  Arms    

Side  Struts  SS4  and  SS5  Cant.  Arms 

Upper  Sees,  of  Diagnl.  T50  Cant.  Arms  . 
Sub-Diagnls.  SP5  for  Cant.  Arms 


Strut  SSI  for  Cant.  Arms 

.     SS2  and  SS3  for  Cant.  Arms 

I      SS6  for  Cant.  Arms 

.     SS7L 

I      H2  II  

I      H3  II  

Sub-Diapl.  SP5     .. 

Bottom  a  Intermed.  Struts  at  S  V5  for  Cant.  Anns 

Top  Strut  at  SV5  for  Cant.  Anna 

Strut  HI  for  Cant  Arms 

Diagnls.  Nl  and  N2  for  Cant  Arms 

DiagnL  Bracing  at  SV5  for  Cant  Arm.s ... 

Lateral  LllL  for  Cant  Arms 

Sub- Vert  SV5  ..  

Strut T6  Under  Floorbeam  FBIO  for  Cant  Arms, 

Diagnls.  N3  and  N4  for  Cant.  Arms 

Top  Laterals  for  Panel  H         .i         

Lower  Sees,  of  DiagnL  T60      t 

Pins  for  Cant  Anns , 

Strut  SS8        II         


Date 
of  Plan. 


I  Date  Signed 
Cooi>er Signed.    Oei^nment 


Mar.    2,  '05. 
Feb.  24,  '05. . 

Jan.  12,  '05. . 
F«k  9,  '05. . 
Fab.  25,  '05. 
Fab.  18,  '05. . 
Mar.  15,  '05. . 
pT\me  m,  '05. . 
May  23,  '05. . 
Aprilll*,  '05.. 
April  5,  '05. . 
AprQia,  '05.. 
April  7*  'ao. . 
Aprill4,  '05.. 
Dec.  29,  '04. 
T>ec  20,  '04. 
Dec.  14, '04.. 
Dec  22,  '04.. 
Nov.  17,  '04. . 
Nov,  25,  '04. . 
Nov.  14,  '04. . 
Jan.  4,  '05. . 
Oct  29,  '04. 
Nov.  8,  '04. . 
.lulv  8,  '05.. 
Nov,  .3,  '04. . 
Dee.  14,  '04. . 
Aug.  3,  '05. . 
Jidy  26,  '05. . 
Jin.  19,  '05. . 
July  17,  'a5. . 
July  29,  '06. . 
Aiiff.  9,  '05. . 
Sept.  16,  '05. . 
^pt.  6,  '05.. 
July  21,  '05. . 


Date 


May  12,  '05. 
May  12,  '05. 


Feb. 
I  Feb. 
•Mav 
,.\U.v 
May 
Jan. 
May 
May 
May 
liflay 
May 
May 
JaQ. 
i)an« 
Dec. 
■funo 
-Tim. 
■fan. 
Ijan. 
I  Jan. 
jJan. 
iJan. 
July 
IJan. 
iJan. 
I  Aug. 
Aug. 
■  May 
Aug. 
Aug. 
Aug. 
Nov. 
Nov. 
Aug. 


2,  '05. 
20,  '05. 
10,  '05. 
10,  '05. 

12.  '05. 
25,  '05. 
25.  '05. 
16,  '05. 
la  '05. 
Iti.  '05. 
Ifi,  '05. 
le,  '05. 

is  '1«5. 
G,  '05. 

10,  '04. 

22,  '05. 

13.  '05. 
13,  '05. 
13,  '05 
13,  '05. 
13,  '05. 

13,  '05. 

14,  '05. 
13,  '05. , 
13,  '05. 

11,  '05. 
7,  '05. , 

10,  '05. 

7,  '05. . 

4,  '05. , 
24,  '05. 

4,  '05. 

4,  '05. 

23,  '05. 


June 
.  'June 

! 

. ;  June 
Tune 
June 
June 
June 
June 
'June 
June 
■June 
June 
June 
June 
Tutv 
July 
July 
July 
July 
July 
July 
jJuly 
July 
July 
'Aug. 
Auk* 
Aug. 
Dec, 
Jk'c. 
Dec. 
Dec. 
;Dec. 
jDec. 
'Dec. 
I  Dec. 
iDec. 


2!),  '05. 
29,  '05. 

29,  '('5. 
29,  '05. 
29,  '05. 
29,  '05. 
29,  '05. 

29,  '05. 

30,  '05. 
29,  '05. 
29,  '05. 
29,  '05. 
29,  '05. 
29,  '05. 

5,  '05. 

5,  '05. 

.■>,  '05. 

5,  '05. 
24,  'a5. 
24,  '05. 
2J,  '05. 
24,  '05. 
24,  '05. 
24,  '05. 
22,  '05. 
22,  '05. 
22,  '05. 

X  '05. 

9,  '05. 

9,  '05. 

9,  05. 

9,  '05. 

9,  '05. 

9,  '05. 

9,  '05. 

9,  '05. 


July  17,  "05. . 
July  28,  '05. . 
Aug.  7, '05.. 
Aug.  31,  '05. . 
Aug.  2G,  '05. . 

AujT.  16,  '05. . 
Aug.  11,  '05.. 
Aug.  lf>,  '05. . 
Aug.  IS,  '05.. 
Aug.  n,  '05.. 
July  24,  '05. . 
Aiig^.  2,  '05. . 
Aug.  9,  '05. . 
Aug.  0,  '05. . 
Aug.  14.  '05. . 
Aug,  H,  '05.. 
Aug.  10,  '05. . 
July  27,  '06. . 
Aug.  10,  '05  . 
July  31,  '05.. 
Aug.  9,  "OS.. 
Aug.  3,  '05. . 
Aufr-  17, '05.. 
Aug.  ifj,  '05. . 
Aug.  ]9,  "OS.. 
Aug.  17,  W. . 
Aug.  22.  '05.. 
Aug,  24,  "06.. 
July  m,  *Ofi.. 
Aug.    5, 'OR. 


Aug.  23,  '05. 
Aug.  23,  '05. 
Aug.  23,  'a5. 
Sept  22,  '05. 
Sept  22,  '05. 


.Dec.  9, '05. 

•  Dec.  28,  '05. 

JDec.  28,  '05. 

.'Dec.  9, '05. 

.Dec.  9, '05. 


Aug, 

Aug. 

Aug. 

Aug. 

Aug. 
I  Aug. 
jAug. 

it^: 

Sept. 

I  Aug. 

Aug. 

Aug. 
'Aug. 
I  Aug. 
lAuff. 

Aug. 
iAug. 

Sept. 
lAug. 
!Sept 
jSspt 

It3«pt 

Sept 
.Sept 


3f  I,  '05. . 
28.  'a5. 
30,  '05. . 
2!),  '05.. 
iH,  '05. . 

7.  '05. . 
U, '05.. 
a3,  'Wi. . 
29»  '05. . 

7,  '05.. 
30,  '06.. 
24,  '05. . 

28,  '05. . 

29,  '05.. 
24,  '05.. 
2'3,  '06. . 

29.  '05. . 

30.  '06.. 
7,  '05. . 

30,  '06. . 
7.  '05. . 
7, '05.. 
9,  "OB.. 
0,  "06.. 
9, '05.. 


I  Dec. 
iDec. 
Dec. 
Dec. 
'Dec. 
jJan. 
jJan. 
.Jan. 
[Jan. 
iJan. 
I  Jan. 
!Jau. 
jJan. 
iJan. 
IJan. 
jJan. 
jJan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 
Jan. 


9,  '05. 
27, '05. 
27,  05. 
26,  '05. 
20,  '05. 

5,  '06. 
4,  06. 
4,  '06. 
4,  '06. 

6,  '06. 
4,  '06. 
4,  '06. 

10,  '06. 
10,  '(16. 
10,  '06. 
10,  '06. 
10,  '06. 
10,  '06. 
30,  '06. 

30,  '06. 

31,  '06. 
31,  '06. 
81, '06. 
31,  "06. 
81,  •06. 


I  ROYAL  COMMISSION  ON  COLLAPSE  OF  QUEBEC  BRIDGE 

7-8  EDWARD  VII.,  A,  1908 
LIST  OF  PLANS  OF  BRIDGE,  WITH  IMPORTANT  DATES— (7on«nti«A 


I'lftn  No. 


Deftcriptiun. 


Strut    T2A  Under   Trussed     Fioofbeam    FB9 

Uant,  Anjis ......  h  .....  .* , 

Boodway  Stringers  for  Cant.  Arms  ,..,*,♦.,_ 
Mtimberu  of  Trus'd  Fl'b'm  FB9  for  Cant.  Arms.. 

PilotBt  Rods,  CApfl,  Ac*,  for  Cant,  Anna 

Striii^pr  Styit»  tor  Cant.  Arm* , .... 

Members  of  Trtiu'd  FJr'bm  FB9  for  Cant.  Arms. 

Bottom  Chords  Panel  8  Cant,  Atiijh  . 

Elec,  Ry.  3trinir*?rB  for  m  .,,.»,. 

Sub. Vertical  BV4  for  

Railway  Strinfrer»  for  <i  .*,».*..... 

Top  Strut  at  8V4  for  o  / ...... 

Bottom  and  In  termed.  StrutB  SV4  Cant.  Arm  a. 

Elec.  Ry.  ^Stringers  for  Cant*  Arrnn 

Roadwa' 


10 
B 

11 

48 

54 

3 

9 

61 

G2 

14 

5G 

7 

m 

3 
6 

t 

15 
4 

m 
m 

73 
47 

1(1 

10 

M 
(J3 
18 
11 
71 
67 
13 
2&4 


'^^, 


Strut  T2V  Under  Tniased  Floorbeam  FB8  for 

C^nt.  Arnj» 

Top  Chord  Tmaaed  Flr'b'm  FBS  for  Cant,  Arms- 

Sub-Diajfonal  LTSP4  for  Cant,  Ann«..  *  * 

Mem  berrt  of  Tru  HHt'^i  Fl  r'b'ni  F  B8  for  Cant.  Anne, 

Stmt  H4  for  Cant  Arms .... 

Sub-Diagnl.   SP4   for  Cant.   Anna.. ..,.-.,.. . 

Railway  String^rB  m 

Elec.  Ry.       n  M  ....,., 

StmtttSS9andSSlO  u  

Diagnh.  N5  and  N6  ,■ 

Ro<>rbfcam  FB6  „  .*...,,.... 

Lower  Seca.  of  Hanger  T4Z  for  Cant*  Arma .  * . ,  - 
Pin  Pack  ing  for  DtagnL  Bare  T4  u  , . , , 

Bottom  Lateralw  Panel  6  for  Cant.  Anns ^. 

I  Bar^  for  Cant,  Anna.   ,..*..*..,.., 

Bottom  Chordfl  PanT  6  for  Cant.  Arms,.  .,*..... 

I  Bars  for  Cf^nt*  Ant\n .*...*.*. 

ESec.  R'y  Striiigen*  for  Cant  Arms. , ,  * , 

I  Bars  for  Cant,  Arms . , . .    . , .    , 

Top  Later^h  for  Pauel  G.  Cant,  Arms.  * 

Upper  l^ecHa  of  Hanger  TV/,       u  .......... 

Top  Lat**r'l*fl  for  Panel  F  ,  .   

UpiJPr  Seo'a  of  Post  P4  r  . . , 

R dwy  Btrinpera  n , 


Stmts  SRll  n  . , .    , 

Panel  7  Bottom  Laterals  m  

Flrxprln^am  FBB  A  FBS  u  , . , .  . 

FhTorbeAin  FB7  u  

4  Diagnls  of  Trans  v.  bra;c.  at  Post  P4  Cant,  Armn 


RV  Stringers  for  Cnnt*  Arma , .... 

3uH|i4fnaion  R'ds  for        rt . 

liD    I  nter  med .  &  lower  3 1  mta  bet  w*  Post*  P4 ,  C.  An  ns 

70    Bottom  Laterla  Paul  5  for  Cant.  Anna 

12    R'dway  Stnneers  h , 

75   Sub- Vert  SV3  „  , 

7J>    Lower  Stmt  betw.  Posts  P3        ft  

3    Bottom  Chfti'dH  Panl  No.  3         ,i 

17   l'1oorbeamHFB4&FB2  m  

m  |Top  .^t^ut  at  P4  , 

ISil  I  Cornice  for  bijttom  Portal  Strut  ...    ....,,..,. 

83   Top  Laterla  for  Panel  K  for  Can.  Arms 

74   Strut  SS12  „  

1^1    Portal ......*.*... * 

7    Bottom  Chf>rdi  Paul  7  for  Cafit,  Anns  ..,....*.. 

80   Top  Later^la  for  PanT  D  .^  

SS   Sub  Diag'nl  SP2 

2    Pini*  for  Cant.  Arms  ,..,.....   ....  * - . . , 

5&6   Susrx^nsion  R*dH  fur  Cant.  Arms. „h  , 

flO   HatiSferTOOL  i. ..,. 

93    Top  Latrla  Pawn  C  r 

60  iPan'J  8  Bottom  Jjitr1«      

78  ^HABf^rTOOL  


Date 
of  Plan. 


Date 
Qoopar  Siloed, 


\y^\j&  Signed 
Department. 


Atig. 

Sept* 

AufT. 

Aug. 

Oct. 

Sept. 

Oct, 

Sept. 

Sept. 

Sept. 

Sept. 

Sept. 

Oct. 

Oct* 


Oct. 

Oet. 

Oct* 

Oct, 

Oct. 

Sept* 

Oct. 

Oct 

Oct, 

Oct. 

Nov. 

Oct* 

Doc. 

Nov. 

Nov. 

Oct. 

July 

Nov. 

Nov. 

Nov, 

Oct, 

Nov, 

Nov- 

Nov. 

Oct 

Oct. 

Oct. 

Nov. 

Oct. 

Nov, 

Nov. 

Nov. 

Nov. 

Oct. 

Nov, 

Oct. 

Nov. 

D«c* 

Jan. 

Uec 

Nov. 


IB, 
SS, 
28, 
29, 
2* 

"^1 

3, 

13. 

n. 

20, 

28, 

0, 

21, 

18, 

21, 

3, 

3. 

7t 

9> 

% 

23, 

13. 
10, 

14, 

au, 

21, 

27, 

2U 

27, 

27. 

26, 

24, 

30, 

15, 

S, 

8, 

2_ 

30, 
IH, 
30, 
27, 

Or 

21, 


'05., 

m. 

■05.. 
'OS., 
^05.. 

m. 
m. 

'05,, 
'06.. 
*05.. 

m. 
m. 

■05,. 

'o^*. 

^.. 
'a>*. 
m* 

'05. 
'05.. 

m. 

'06.. 
'03. 

'm.. 

'05,. 
'05.* 
'OS*. 

'05.. 

"05. 

m. 
m. 

'06*. 
'05.. 

m. 

'05.. 
N)6.. 
'05.. 
'05.. 
'i^. . 
'06,. 
■06.. 

'05  * 

m, 

'05.. 

m, 

'05*. 


Sept. 
jNov. 
I  Sept 
Nov, 
Nov* 
Sept. 


0,^05*. 
8,  '05.. 
0,  '05*. 
S, '05*. 

8.  m* 

0.  M)6.. 


Dfc. 

Nov. 

Jan, 

Oct. 

Dec. 

Dec. 

July 

Nov, 

Dec* 

Jan 

Oct, 

Dec, 


0&,. 

■05.. 

m. 

'05.* 
'05.. 

m. 

'05.. 
'06*. 

^06.. 
*06.. 
'06., 


Nov,  15,  '05.. 
Nov,    S.  '06* . 

INov*  18.  m. 
!Nov.  17,  '05.. 
'Nov.  20,  '05.. 
!Nov,  21,  '05* . 
■  Nnv-  22,  "05., 
INov*22,  Ui.. 
INov.  31,  m. 


Nov. 
Nov. 
Nov* 
Nov* 
Nov. 
Nov 
N^ov* 
I  Nov, 
Nov. 
Nov* 
Nov. 
Nov. 
Dec, 
Nov. 
Dec. 
Nov, 
Au(f. 
Dec, 
Dec, 
Dec. 
Dec. 
Dec. 
Dec^ 
Dec 
D««. 
Dec, 
Dec. 
Dec. 
Nov. 
Dpc 
Dec, 
Dec 
Dec. 
Nov. 
Dtc. 
Dw, 
Dec. 
Jan. 
Feb. 
Jan. 
Dec 
Mar. 
Jan* 
Dec* 
Mar* 
Nov, 
Jan. 
Jaji. 
Dec. 
Dpc* 
Jan. 
Jan. 
Due. 
<Jati, 


2a  '05. . 

22,  '06.. 

23,  m. 

23,  '05. . 

25,  m. 

24,  *06, . 

24,  m. 

24^  '05*. 

26,  m. 

2a,  'OS.* 

28.  ^., 

13,  m. 

29,  'Oo.. 

13,  m* 

28,  '05*. 

4,  '05*. 

10,  '0,5, . 

13,  U5., 
7, '05. 

4,  "m.. 
16,  m, 
21,  m. 

16,  *06. . 

15,  "05*. 

5,  "m*. 

6,  '05,  * 
2y,  '05,. 
28,  U5.. 

5, '05*. 
5,  Ui. . 

16,  '05. . 

14,  '06l. 
2R,  "OSw, 

7,  m, 

15,  'tis,, 
28,  tJS,, 

3,  m. 

31,  'oe. . 

16,  S\b. . 
28,  '00. . 

5,  '06., 

22,  '05. . 

38,  m. 

17,  '05, . 

23,  'OO,* 
22^  '06*, 
23,  m, 
14,  '05.  * 
26,  'Wi,  * 
31,  '06. . 

5.  m. 
3,  m . 


Jan,  ai,  'oe* 

Feb.  1,  m. 

Feb*  1,  '06* 

Feb.  <i,  'oa 


Feb. 
Feb. 


'oe, 
1,  m. 


Feb.     2,  'OG. 
Feb*    2,  ^, 


Feb. 
Feb. 
Feb. 
Feb. 


2, '06, 

3,  *06, 

3,  'oe* 

3,  "06, 


Feb.  13,  '06* 
Feb.  13,  '06, 
Feb*  13,  '06. 

Feb*  15,  '06* 
Feb,  15,  '06, 
Feb.  15, '06, 
Feb.  17,  *06. 
Feb,  IT,  m 
FeU  IH,  '05. 
Feb*  16,  m. 
Feb.  21,  '06. 
Feb.  21,  tHl 
Feb,  20,  m. 
Feb,  23,  *0e, 
Feb.  24,  '06* 
Feb,  23,  '06. 
Feb.  24,  '06* 
Feb.  26>  '06. 
Feb.  26,  "06, 
Mar.  5,  t)6. 
Mar,  9,  ^)6* 
Mar.  0,  '06. 
Mar*  10,  *06, 
Mar.  5,  m. 
Mar*  3,  '06* 
Mar,  ^,  'Oa, 
Mar,  ^K  '06. 
Mar*  27,  m 
Mar*  26,  "tta 
Mar,  24,  '06* 
Mar.  26,  '06, 
Mar,  26,  '06. 
Mar,  26,  m 
Mar*  29.  '06. 
Mar*  27,  '06. 
Mar.  23,  m. 
April  6,  '06* 
April  5,  '06* 
April  5,  '06, 
ApHlia,  '06, 
Aiirill8,  m 

Apriiia,  m. 

April  18,  '06. 
.  AprillS,  '06, 
April  18,  '06. 
April  19,  '06* 
April  19,  'oe. 
April  19.  m, 
AprUll,  '06, 
April  U,  ^06* 
April  12,  "06. 
April  10,  tie. 
April  10,  ^J6, 
A  prill  0,  '06. 
AprillO,  '06* 
April  10,  1)6* 
April  U,  '06. 
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Plan  No. 


116 

119 

137 

49 

56 

48 

67 

102 

106 

58 

84 

43 

80 
85 


4 

5 

81 

6 

7 

8 

82 

87 

136 


38 
34 


DescriptioD. 


Cornice  for  End  Poet 

Ornaments  for  Portal  Strut  Anchor  ArmH 

Detail  Cornice  Mold'g  for  Bottom  Portal  Strut 
Cornice  for  End  Poet  EP 


Dat^ 

of  Flan. 


Dec.  24, 

Dec.  19, 

Feb,  4, 

Oct.  11» 


Cape  for  End  Posts  EP,  R  &  L. 
Cornice  for  Poets        n  ••     . 


'04. 
04. 
'05, 
'04. 


Cape  for  End  Poets  EP    

II     

bracing  betw.  PoHts  P3,  Cant. 


Diagl  of  Transv 

Arms 

Lower  Sec*8  of  Post  P3  for  Cant.  Arms ... 

Bottom  Strut  SV3  ..  

Diagn'l  of  Transv.   Brae.  betw.  Posts  P3  Cant. 

Arms 

Strut  SS13  for  Cant.  Arms 

Bottom  Chords  Pan*l  4  for  Cant.  Arms 

5  

Diag'nl  Brace  at  Sub- Vert  S  V3  ..  

Pins,  Cape,  Washers  etc.  •• 

I     u     Rods.  Cape,  Pilots  etc.       ..  

Pin  Pack*g  for  diagnl  Bars  T3  ..  

Diag'nl  Bracing  at  Sub- Vert  S  V3.,  

Sub-VertT  SV2  

Full  Size  detail  Mold'g  for  Cornice,  Bot.  Portal 

Strut 

Top  Laterl  Pis.  at  Cen.  Post 
Cen.  Tower  Roof  Sections . . . 


Nov.  2^ 
Dec.  3, 
Dec.  12, 
Nov.  24, 


Dec. 
Dec. 
Dec. 


Peak  of  Cen.  Post. 


18 
17 
27 
29 
31 
44 
41 
35 

3 

6 
20 
21 

7  'Anch.  Ann,  Pins,  Waahers  &  Nuts 

92  I  Bottom  Laterls  Pan'l  4  for  Cant.  Arms 
98  I        ..  I.  ..        3 

102  iTop  M  M      13 


Upper  Sees  of  Post  P3  for  Cant.  Arm 

Lower      m        »        P2  •.  

Cen.  Tower 

Erect'n  Plan  for  Tower 

'Shims  for  Anch.      m      

Cen.  Tower  Roof  Sects 


91 

94 

76 

95 

99 

2 

39 

100 

101 

95 

77 

104 

105 

19 

21 

20 

5 

8 

42 

9 

10 

11 


Strut  at  S V2 
,1      P2 
M       P3 
Bottom    11     SV2 

Strut  betw.  P2 
Chords  Pani  2 
Lower  See's  of  Poet  PI 
Diag'nl  Bracing  at  SV2 


Jan. 

Dec. 

Jan. 

Dec. 

Dec. 

Nov. 

Dec. 

Dec. 

Dec.  21, 

Dec.  16, 


Jan.  ^, 
Mar,  29, 
April  24» 
Aprill9. 
April  14, 
Mar.  y, 
Mar.  7, 
Mar.  28, 
AprinO, 
April  11, 
Jan.  10, 
Jan.  4, 
April  1, 
May  13, 
May    3. 


'04.. 
'04.. 
'04., 
m.. 

'05.. 
'05.. 
^. , 

^06.. 

m. 
m. 

•06. 
^.. 

■05., 

'ftj. . 
m.. 

'05.. 
■05.. 

m. 

'05.. 

m 

'05,. 
■05., 
^05.. 

'06.. 
'05.. 
*0B.. 
'05.. 


April  3, 
April  17, 
Jan.  Gj 
Jan.  16, 
Jan.  10, 
Deo.  26, 
Mar.  12, 
iDfcC. 
Jan. 
Uan. 
Feb. 


iFeb. 


I.     Transv.  Bracing  betw.   Poat**  P2  Cant. 

Arms 

Top  Strut  at  SV3  for  Cant.  Arms 

Bottom  Strut  PI  ..  

I.     LatrlsPnl2        ..  

R'y  Stringers  ••  

RoadwV  Stringers  ••  

Elec.  RV         "  ••  

I-bars  for  Canl»  Arms 

Pins,  Rods,  Caps,  Pilots,  &c.  for  Cant.  Arms  . . . 

Upper  Sec  of  Post  P2  .,  

Pins,  Rods,  Caps,  etc.,  for  Cant.  Arms 

I-bars  II       If  It    

Pin  Po'kg  for  diagonal  Ban  T2  Cant.  Anns. . .  . 


tFan. 
Tan. 

Jan. 
Dec. 
Jan. 
Feb. 


8. 

9, 

20, 

6. 

lb, 


Dec.  23, 
Dec.  26, 
Nov.  13, 
Feb.  ft, 
Feb.  S, 
July  14, 
July  11, 
July   28, 


'06.. 

m. 

'06,. 
■05.. 
'06.. 
•05.. 
■06,, 
06.. 

'06,. 

"06.. 

m, 

'Ofk. 
'06,. 

'05.. 
'05.. 
*05, 
'06,. 
'06,, 
'06, 

'oe. 

*06. 


Date 
Couper  Signed. 


Mar, 
Mar, 

Mar. 
Mar. 

Mar. 
Miir. 
Mar. 
Mar. 
Mar. 
Mar. 


28,  '06. . 
28,  '06. . 
28,  '06. . 
28,  '06. . 
28,  '06, . 
28,  '06.. 
28,  '06. . 
28,  '06.. 
28,  '06. . 
28,  '06. . 


Date  Signed 
Deimrtment. 


Tan.  31,  '06. . 
JftD.  7,  '06.. 
Jan,     3,  '06. . 


Jan. 
Jati. 
Feb. 
Jan- 
Jan. 
Dec 
Jan. 
Tan. 
Jan. 
Jan. 


31,  '06. . 
22,  '06. . 

6,  '06. . 

5,  '06. . 
22,  '06. . 
2t»,  '05. . 
26,  '06. . 
17,  '06. . 
22,  '()6. . 
19,  '06. . 


Mar,  38,  '06. . 
May  16,  '05. . 
AptiM,  '<>6. . 
April  '06. . 
April  I,  '06. . 
April  1,  '06.. 
April  1,  '06.. 
Aprilll  'Wi.. 
ApriUt,  '06.. 
April  1, '06.. 
FeK  14,  '06.. 
Feb,  9,  '06. . 
April  I,  '06.. 
AprUll,  '06.. 
April  1,  '06.. 
April  1,  '06. . 
April  I,  '06.. 
May  10,  '05. 
Ftob.  16,  '06. . 
Feb.  16,  '06. . 
Feb.  9,  '06. . 
Jan.  26, '06.. 
Mar.  27,  06.. 
Mar.  27,  '(H>. . 
Feb,  16,  '06. . 
Feb.  16,  '06. . 
Mar.  14,  '06. . 
Mar,  14,  '0(). . 
Feb.  16,  '06.. 
Feb.  16,  '06. . 


Feb. 
iTan, 
Mar, 
Mar. 
Ian. 
Feb. 
Feb. 
Ian. 
Mar, 
Mar, 

Sept, 
Hept. 


16,  '06. . 

3,  '06. . 
27,  '06. . 
13,  '06.. 
31,  '06. . 

1,  '06. . 

1,  '06. . 
18,  '06. . 
13,  '06. . 
10,  '«H5. . 

12,  '06. 
6,»06. 

6, 'oe. 


Ariril  10,  '06. 

A  print),  '06. 
Ai>rill2.  '06. 
A  prill  2,  '06. 
April  10,  '06. 
April  1,  '06. 
April  1,  '06. 
April  7,  '06. 
April.7,  '06. 
Aprill8,  'W>. 

AprillH,  '06. 
April  17,  '06. 
April  17,  '0(». 

April 20,  '06. 
A[trilt!0,  '06. 
April  2*1,  '06. 
April  20.  '06. 
April  in,  '06. 
April  19,  '06. 
April  19. '06. 
!  April  20,  '06. 
April 20,  '06. 
April  19,  '06. 

April  19,  '06. 

May  7,  '06. 
.May  T,  '06, 
.|Mav  7,  '%. 
,|Miiy  8, '(K>. 
.|May  7, '(Ki. 
.'May    7,  '06. 

Mny    7.  '06. 

May     4,  '06. 

May    7    '06. 

May  14,  '06. 

May  12.  '06. 

May    2,  '06. 

Mav         '06. 

May  14,  '06. 

Mav  14,  '06, 

May  11,  '06. 

May  IH.  '06. 

June  2*>,  '06. 

June  28,  '06. 

Jittit*27,  'IH>. 

Juite  29,  '06. 

June  29,  '06. 

Tuny  29,  '06. 

TuJie21>,  '06. 

TuniH  28,  '(K>. 

June  29,  '06. 

July  26,  '06. 

Jufif  28,  '0(5. 

July  26,  '0<». 

J  lint' 27,  '0<). 
July  1^,  '06. 
July  3,  '(Hi. 
-Inly  3,  '06. 
Tuofj  29,  'fH>. 
Tuly  3.  '(Ki. 
Tune  29,  'JKJ. 
Jtjly  3,  '06. 
July  3,  '06. 
July  2*i.  '(XJ. 
M.iy  16,  '07. 
May  14,  '07. 
May  14,  W. 
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Plan  No. 


13 

40 

109 

111 

113 

114 

115 

116 

117 

118 

119 

107 

108 

10 

15 

14 

130 

125 

126 

112 

121 

1 

123 

110 

106 

27 

25 

24 

23 

12 

1 

2 

14 

10 

26 

1 

3 

2 

1 

4 


6 

Q. 

10 
72 
14 
13 
47 
45 
31 
57 
58 
62 
61 


40 

48 

7 

25 
34 
23 
56 
65 
66 
88 
56 
48 


Description. 


I-bars  for  Panl.  00  for  Cant.  Arms 

Upper  Sec.  of  Post  PI  tf  •>      

Hanger  TOL 

Sub  diagonal  SPl  n  i>     

Bottom  Strut  at  SPl  n  ..     

Top  Smit  at  SVl  „  „     

Transv.  Bracing  betw.  SVl  m  h     

Top  Laterals  for  Pan'l  00    u  .•     

Strut  00  Top  Chord  OO 

Sub-Ver'tl  SVl  ,.  .,     

Traufev.  Bracing  betw.  SVl  n  m     

Diag'nl  of  transv.  bracing  betw.  Post  PI  Cant.  Ar . 

II  II  II  M  If 

Pine,  Caps,  Pilots,  etc.,  for  Cant.  Arm 

I-bars  for  Pan'lO  ..        ..         i.     

Eye-bars  for  Cant.  Arms 

Top  Chord  Strut  Panl  O  for  Cant.  Arm 

Top  Lat'rl  Pi's  Pan'l  O        u        ..        

II        II      Panl  O  II        II        II     

II        II  II    A  11        II        II     

Bottom  Lat'rl  Panel  1         n        n        n     

Bottom  Chords        n  n        n        I 

Bottom  Lateral  Struts        n        n        •>  - 

Top  Strut  at  Post  PI  ,.        ,i        i.      . 

Strut  SS 14  1.        II        I.     

Stringer  Brlcts  u        h        m     

Etoad  way  Stringers  u        h        m     

R'y  Stringers  n        u        u     

Elec.  R'y  Strin^rs  n        h        h 

Pin  Pc'kg  for  diagonal  Bars  Tl  for  Cant.  Arms. . 

II         II     Suspended  Span 

Eye  Bars     h  m  h     

Stringer  Bk'ts  »  n     

End  }*  loor  bm.  k  Horiz.  Girder  for  Susp.  Sfian. . 

II  II  II  II      Cant.  Arms . . 

Rectang.  Pins  betw.  Susp.  Span  k  Cant 

Top  Strut  at  E.  P.  for  Susp.  Span 

Bottom  Strut  at  E.  P.  for  Susp.  Span 

End  Post  E.  P.  II       ..  11    

Dia'gnl  of    Transv.    Bracing  at  Post  E.  P.  at 

Susp.  SfMkn  

Dia'gnl  of    Transv.   Bracing  at  Post  E.P.  at 

Susp.  Span  

Connectmg  Links  for  Susp  Span . .   

(Revr'sd.)  Stress  Dg'm  for  1  675  ft.  Susp.  Span. 
End  Bottom  Chord  Sec'ts  for  ..  u    .   . . 

Sub-Diajp'nl  SP3  for  Cant.  Arms 

Middle  Sec'ts  of  Hanger  T5Z  Arms 

Lower  Sec'ts  u  h         h     

Transv.  Bracing  betw.     SV2     for  Susp.  Span . 


Aug, 

July 

July 

June 

July 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

Aug. 

May 

May 

Oct. 

Sept 

Aug. 

Nov. 

Oct. 

Oct. 

July 

Sept. 


Posts  P2 

SV3&P3 

11 

SVl 

Posts  PI 


Top Laterls  Panels   EftF 

B 
B 
C 

1 


Bottom  Lafrls 


Strata 


3ft4 
O 
OO 


Date  of 
Plan, 


13,  '{16. 

13,  *m. 

17,  'ii6. 
6,  ^. 
9,  '06. 

m,  '06. 

2t1,  '06, 
^,  '06. 
21,  'Ofi. 
21.  '06. 

m,  ^n6. 

13,  06. 
2Li,  'OG. 
21*,  '%. 

25,  u6. 

26,  '<Mj. 


Oct 

May 

Mar. 

Nov. 

Sept 

Sept 

Sept. 

July 

Feb. 

Feb. 

Jan. 

Jan. 

Oct 

Feb. 

Oct. 

Oct. 

Oct 


15,  *CW. 
3i),  'IJ6. 

2,  m. 

7,  "m. 
30,  'm. 

13,  W. 
25,  W. 
17,  W. 
19,  ^6. 

14,  '07. 
12,  "06. 

13,\)ti. 


Oct      9,  *0S. 


Oct. 
Nov. 
Nov. 
Jan. 
Nov. 


12,  'Oti. 
3,  TOG 
27,  *06. 
11,  t>7. 
27,  *m. 


July 
Feb. 
Feb. 
Jan. 
Feb. 
Feb. 
Mar. 
Mar. 
Feb. 
Feb. 
Feb. 
Feb. 
Dec 
Jan. 
Jan. 
Jan. 
Feb. 
Feb. 
Feb. 
Jan. 
Feb. 
Feb. 


5,  H>7. 
2J^,  W. 
ly,  ^7. 
^,  W. 

8,  W. 
4,  W. 
4,  '07. 
2,  W. 

13,  '(ft. 
H*,  *Oti. 
24,  '07. 
29,  W. 
24,  W. 
19,  '07. 
28,  Vi. 
28,  'W. 
31,  W. 
19,  '07. 

6,  W, 


Date  Cooper  '   l^^te  Signed 
S^*^^^'  Department 


Sept. 

Aug. 

Aug. 

Aug, 

Sept 

Sept. 

Sept. 

Sept 

i5ept 

Sept. 

Aug, 

Aug. 

Nov. 

Oct 

Oct 

D  c. 

Nov. 

Nov. 

Aug. 

Oct 

Oct 

Oct. 

Aug. 

Aujf. 

Nov. 

Sept. 

9«pt. 

Sept. 

Oct 

Mar. 

Mar. 

Feb. 
Oct 
Mar. 
Oct. 
Oct. 
Oct. 


12,  '06, 

24,  ^(m;. 

24,  '06 

24,  *m. 

15,  \)6. 

13,  ^. 

12,  '06. 

13.  'OG. 
13,  '06. 
24,  '06. 
24,  '06. 

23,  '06, 

24,  'oa. 

18,  'Ort 

17,  "m. 

23,  '06. 

9,  '06. 

11,  *0G. 

13,  "06, 
IB,  -06. 

9,  m, 
9,  ^. 

28,  '06. 

29,  '06. 
29,  *♦>«. 
29,  '06. 

18,  *m. 
7,^07. 
7,  "07. 

19,  m, 

14,  D7. 

25,  *06. 
21,  W. 
20,  '06. 
18,  *06. 
17,  "m. 


Oct     18*  HW. 


Oct 
Nov, 
May 
Feb. 
Mftr, 
Aug, 
Aug. 
Kebi 
Mar. 
Febv 
Mar. 
Mar. 
Mar. 
Mar. 
FeU 
Feb. 
Feb. 
Mai. 
Jan. 
Feb. 
Feb. 
Feb, 
Mar. 
Mar. 
Apr. 
Feb. 
Mar. 
Mar, 


18,  '06. 
IB,  *0B, 
17,  W. 

6,^07. 
7,  'OH. 
9,  '05. 

0,  '05. 
21,  "07. 

1,^07. 
21,  W. 
21,  W. 
21,  '07. 
28,  W. 
28, '07. 
21,  W. 
26,  "07. 
26,  W. 
28,  W. 
15,  '07. 

1,  W. 

ft, '07, 
6, '07. 

13.  W. 

12  '07. 

19,  W. 
6,  W. 
1,  W. 


May  15,  W. 
May  14,  '07. 
May  14,  '07. 
May  14,  '07. 
Mftv  14,  '07. 
May  16.  '07. 
May  17,  '07. 
May  17,  '07. 
May  IB,  '07. 
M»y  16i  '07. 
May  15,  '07. 
May  22,  '07. 
May  21,  '07. 
May  21,  '07. 
May  21,  '07. 
May  20,  '07. 
May  20,  '07. 
May  21,  '07. 
May  31,  "07. 
May  20,  '07. 
May  17,  '07. 
May  17,  '07. 
May  IS,  '07. 
May  ^\  '07. 
May  20,  '07. 
May  20,  '07. 
May  20,  '07. 
May  22,  "07. 
May  20,  '07. 
May  18,  '07. 
May  22.  '07. 
l^Ifly  22,  '07. 
May  20,  '07. 
May  22,  '07. 
May  21,  '07. 
May  22,  '07. 
May  17,  '07. 
May  18,  '07- 
May  m  '07. 

May  17,  '07. 

May  18,  '07. 
May  IS,  '07. 
June  Z,  '07. 
May  31,  '07. 
May  31,  "07. 
May  31,  '07. 
May  H,  '07. 
June  12,  '07. 
June  20,  '07. 
June  24,  '08. 
June  24,  '07. 
June  18,  '07. 
Tune  17,  '07. 
lunp  18,  '07. 
June  12,  '07. 
June  12.  '07. 
June  12,  '07. 
June  12,  '07. 
June  13»  '07. 
June  1,  W. 
June  17,  *07. 
June  17,  '07. 
Juno  17,  H)7. 
June  12,  '07. 
June  li,  W. 
■lune  14,  "07. 
June  X&,  W. 
June  11,  W. 


EXHIBITS 


SESSIONAL  PAPER  No.  154 

LIST  OF  PLANS  OF  BRIDGE.  WITH  IMPORTANT  BATES— Concluded. 


Date 
Cooper  Signed. 

Date  Signed 

Plan  No. 

Description. 

Date  of  Plan. 

D«3partment. 

11 

Bottom  Lat*rl  Struts  at  HVl  for  Swspen.  Span  . . 

Jan.    10, '07.. 

Jan.    26, '07.. 

June  12,  '07. 

60 

atSV3         ..           u        .. 

Feb.    25, '07.. 

Mar.    28,  '07.. 

June  15,  '07. 

41 

atSV2 

Feb.      4, '07.. 

Feb.    21,  '07. 

Ju'ie  12,  '07. 

50 

Top  Struts  T16  &  T17                ..           » 
„        „       T12                             ...... 

Feb.    19, '07.. 

Mar.    V8, '07.. 

14 

Jan.    14, '07.. 

Jan.    26, '07.. 

June  *24,  07. ' ' 

16 

II        .1        T 13                                ..            II 

Jan.    23, '07.. 

Feb.    14, '07.. 

June  19,  '07. 

32 

.1        T14                               „            „        .. 

Jan.    28, '07.. 

Feb.    14, '07. 

June  14,  '07. 

87 

T15                                                                   MM.. 

Feb.      1, '07.. 

Feb.     19, '07.. 

Jane  11,  '07. 

35 

Strut      SS2                                    MM.. 

Jan.    30, '07.. 

Feb.    15, '07.. 

June  19.  07. 

21 

SSI                                                                            MM.. 

Jan.    24, '07.. 

Feb.    14, '07.. 

June  17,  "07. 

24 

M                   LT13                                                                      M                       M 

Jan.    24, '07.. 

Mar.      7, '07.. 

June  14,  07. 

8 

Hanger  TOL 

Dec.    28, '06.. 

Feb.      1, '07.. 

June  13,  07. 

49 

M                TOOOL                                                                  M                         M 

Feb.    15, '07.. 

Mar.    27, '07.. 

June  19,  '07. 

22 

TOO 

Jan.    25, '07.. 

Feb.    15, '07.. 

9 

Top  Chord  Sec*t8  A,  R  &  L 

Dec.    21, '06.. 

Jan.    26, '07.. 

Juiie  13,  '07! ' 

17 

M            1.                    11                C,    R  Ot   li                      M                        M 

Jan.    22, '07.. 

Feb.      6, '07.. 

June  20,  '07. 

12 

II      II         II        H,  R  &  Xi          II           11 

Jan.    28, '07.. 

Feb.      1, '07.. 

June  20,  '07. 

18 

11      .1         II        D,  R  &  L          M           .1 

Feb.      5, '07.. 

Feb.    21, '07.. 

June  17,  '07. 

19 

11      II          11        £,  R  &  li          M           .1 

Feb.    14, '07.. 

Mar.    2S, '07.. 

June  17,  '07. 

26 

Bottom  Chord  Sec'tH  O 

Jan.    27, '07.. 

May    10, '07.. 

June  14,  07. 

29 

M                   II                  M            2                               M                   M              .. 

Mar.     5, '07.. 

May    10, '07.. 

June  14,  '07. 

27 

M                       H                      II            00   R  &  L        M                       II 

Feb.    22, '07.. 

May    10, '07.. 

June  1.3,  '07. 

28 

M                       II                      II               1                                       II                        .... 

Feb.      9, '07.. 

xMay    10, '07.. 

June  13,  '07. 

30 

3  S,  R  &  L  .. 

iMar.    13,  '07.. 

Apr.    12, '07.. 

June  17,  '07. 

46 

Upper  Sec'ts  of            3N,  R&LPostPl  m 

Feb.    12, '07.. 

Mar.      1, '07.. 

June  29,  '07. 

54 

M                M    Post  P  2»  Susp.  Span 

Feb.    19, '07.. 

Mar.    21, '07.. 

June  17,  '07. 

42 

Lower            n       n     PI,        i.             

Feb.      7, '07.. 

Fob.    26, '07.. 

June  18,  '07. 

53 

M        M       P2,          M               

Feb.    20, '07.. 

Mar.    21, '07.. 

June  l.S,  '07. 

9 

Elec.  RV  Stringers  for            n              

Jan.     12,^07.. 

Feb.    26,  '07.. 

June  12,  '07. 

11 

June  16,  '07.. 
Jan.    18,  '07.. 

Feb.    26, '07.. 
Feb.    26, '07.. 

June  l;i,  '07. 

12 

•1               II        II            II             

June  14,  'OL 

13 

Eloadw'y             .i        m           m             

April  12,  '07.. 

June  13, '07. 

15 

M                                         11                 II                         II                             .               

Feb.    *6,"'67!; 

April  12, '07.. 

June  13,  "07. 

17 

M                                         II                 II                         M 

Feb.      9, '07.. 
June  21,  '06.. 

April  12,  '07.. 
June   26,  '07. 

June  13,  '07. 

2 

Railway              n        m           m             

June  13,  '07. 
Junel.S, '07. 

3 

M                                         M                 M                         M                             

.July     3,  '04.. 

Feb.    26,  '07.. 

6 

M                                         M                 M                         M 

Dec.    15,  '06.. 

April  12, '07.. 

June  13,  07. 

1 

II                                      II                M                        M 

Dec.    21,  '06.. 

April  12,  '07.. 

June  13, '07. 

5 

Dec.      7, '06.. 
Jan.      9,  '07.. 

April  12,  '07.. 
Jan.    26, '07.. 

June  14,  '07. 

13 

Sub-vert  SVl     "        "            m             *.'.'.'.'.;'.'.*.*.*. 

June  24,  '07. 

»; 

SV2                M              M                

Feb.      1, '07..: Feb.    15, '07.. 

June  19, '07. 

52 

SV3                          M                       M              '            

Feb.    20,  '07..  Mar.   27,  '07.. 
Feb.      9, '07.., Feb.    15, '07.. 
June  12, '07..  1  Feb.      1, '07  . 
Feb.    18,  '07..  1  Mar.   27, '07.. 
Mar.     4,  '07..  Mar.   30,  '07.. 

Juno  13,  T7. 

44 

Sub-Diag'jnal,  SP2    n           m             

June  24,  '07 

15 

SPl     M             M               

June  1.3,  '07. 

51 

SP3         M                         M 

J  une  1 7,  '07 . 

67 

Diag'nlT3                  m           m             

June  12,  07. 

71 

M      T30S&T30N          ..             

Mar.   12,  '07... Mar.   30, '07.. 

June  17,  '07. 

19 

Floor  B'ms  FB3  &  FB5 

Mar.     1, '07..  May    10,  '07.. 

June  11, '07. 

16 

FBOfrFBl        M             

Feb.    11, '07.. i April  13,  '07.. 
Feb.    15, '07..  April  13,  '07.. 

Jure  1.3,  '07. 

19 

FB2&FB4         

June  14, '07. 

8 

Bracing  Shims  in  Cen.  for  R*y  Stringers  Susp.  Spn 
Shims  for  Susp.  Span 

Dec.    31, '06..  May    10,  '07. 

June  12, '07. 

21 

Mar.  20, '07.. 

May    10,  '07.. 

June  14, '07. 

4 

Variation  betw.  Chords  &  Stringers  for  var.  load- 

ing Sua.  1  Span 

Nov.  22,  '05. . 

Jan.    15,  *07.. 

June  13,  07. 

70 

Bottom  Chord  Sees.  S4  &  L.  South  i  Susp.  Sp. . . 

Mar.  15,  07... 

June  11.  '07.. 

June  26, '07. 

69 

M           Strut  SM4L  for  Suspen.  Span. . . . 

Mar.  11,  '07...  I  June  11,  '07  . 

June  26, '07. 

3 

Eye-bars  in  bottom  Chord               m                 .... 

Mar.  13, '07... 

June  11,  '07.. 

June  2H,  07 . 

2 

Pms,  Cape,  Washers,  &o                 m                 

Lower  See's  of  Post  P3                   .• 

Mar.     6, '07.. 

June  11, '07.. 

June  2(),  '07 . 

63 

Mar.     2, '07.. 

June  13,  '07.. 

July    2,  '07. 

64 

Upper               M                                M                 

Feb.    27. '07.. 

June  13,  '07.. 

June  27,  '07. 

68 

Strut  LT17      »       for                    u 

Mar.     5, '07.. 

June  13,  '07.. 

June  27, '07. 

59 

Struts  SS3  &  SS3x    •»                      m 

Feb.    26,  '07..=  June  13,  '07.. 

June  28, '08. 

20 

Top  Chord  Sees.  FSRL  &  FN 

Feb.    22, '07.. [June  13,  '07.. 

July    3,  '07. 

3 

Pins,  Caps.  Pilots  in  Cen.  for         u                 

Mar.     9, '07..: June  13, '«>7.. 

June  27, '07. 

15^^-vol.  ii— 38 
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EXHIBIT   No.    126 


154— Ex.  126-7- a 


:^^\ 


4.  View  of  big  traveller  while  in  course  of  erection.  Date,  June  3,  11K)5.  Note  the  erecting 
platform  which  is  lifted  step  by  step  as  the  traveller  frame  is  built  up,  and  which  is  carried  by  the 
traveller  frame. 
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6.     View  of  big  traveller  in  full  working  condition.     Date,  August  8,  1905. 


.-^'-V 


1 

1 

■  afM^H 

l^^^H^^i 

1 

1 

*5 

i 

"^"W^/fL 

^flBNm 

^1 

1    ■ 

^ 

^ 

mSSb^ 

I    1 

5 

^sBuM 

W^^M 

i  J 

U 
K 

^/^^^K^^K' 

^H I^V^  :^0^^S^^     ^JB III k^Bid 

u^H 

> 

*  cejHBP^  ^^^^^^1 

11 

s 

^^^^^^^^ 

^^^H  ^^^^^^^^^^^^B^^^^^Bl^L^^^LftjLi^K^^^^^ 

1 

^^^^^^^1                                                                                                                                             ^^^^^^^^^1 

154— Ex.  126-7-HjJ 


1 

H 

1 

^ 
^^^B 

y  M 

1 

~  1 

1 

1 

'^^H 

n 

s 

F 

^^^H 

9 

1 

..^^^^^^B^^^^^^^T^^'I 

1 

1 

-^vU 

•3 

^L 

^H^^^^^l 

^^^^^^^^^^^^^^^^^^^^^^^^^Ii^^^^^^^BVi^^^^^^^^^^^^^^^^^^^Il 

1 

F 

^^^^^^^^^^^^^^^^^^^H 1  ^^^^^^^^^HH 

1 
1 

> 
CO 

1 

^^^^^^^^^^^H 

M 

M 

1 

• 

7-9  EDWARD  VII.  SESSIONAL  PAPER  No.  154  A.  1908 
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